SFPUC 2023 Resolution Log 


Reso. } No. _ ‘Approved ‘Subject 


23-0001 1-10-23 State Urgency _ 


Legislation 


23-0002 1-10-23 Revocable License 
to Girl Scouts of 


Ze ere 


‘Adopt renewed findings under State Urgency Legislation to continue to allow remote 
meetings during the COVID-19 Emergency; continue remote meetings for the next 30 
days; and direct the Commission Secretary to agendize a similar resolution at a 
Commission Meeting within the next 30 days. 


‘Approve t the terms and conditions of and authorize the GM to execute a no-fee, month-to- 
month revocable license to the Girl Scouts of Northern CA, to use approximately 4.1 acres. 


ae California of land under the jurisdiction of the SFPUC. The License Area constitutes a portion of the 


23-0003 _ 1-10-23 ~ JOC-83R 


Modification | 


23-0004 1-10-23 PRO.0097.A-C_ 
| Amendment | 


23-0005 1-10-23. PUC.PRO.0113 
| Amendment | 


3.0006 ‘(1-10-23 __ “PRO. 0216.A-D _ 


SFPUC’s Parcel No. 55 located at 1100 Lake Merced Boulevard near Lake Merced. The 
Girl Scouts will use the License Area for Girl Scout troop outings, camps, events, frainings, 
and tl the maintenance and repair of the existing camp improvements. 


Approve Modification No. 1 to Job Order Contract, JOC-83R, General Building (B 
License) Construction, SF, San Mateo, Santa Clara, and Alameda Counties, with Rubecon — 
Builders, Inc., to complete ongoing facility and asset improvements, increasing the contract 
by $2,500,000, for a total not-to-exceed contract amount of $7,500,000, in accordance with | 
_SF Administrative Code section 6.62. | a — 

"Approve Amendment No. | to Agreement t Nos. PRO.0097.A- Cc, Hetchy CIP As- Needed 
CM Services, with AECOM and Effective Management Services LLC. Joint Venture (JV) 
(PRO.0097.A), Mott MacDonald and Dabri JV (PRO.0097.B), and Avila and Assoc. 
Consulting Engineers (PRO.0097.C), to provide as- needed CM service to augment City 
Construction Management staff, to increase each contract by $2,000,000 for a total not-to- 
exceed amount of $6,000,000, with no change to the duration of each agreement. _ | 
Approve Amendment No. | to Agreement No. PUC.PRO.0113, Electric Billing Software | 
as a Services Agreement, with Enterprise Solutions Consulting LLC to provide additional | 
as-needed professional services to facilitate ongoing customizations to the Oracle C2M 
electric billing system, to increase the contract by $1,250,000 and increase the contract | 
duration by six months, for a total not-to-exceed amount of $5,624,527 and for a total 


_ duration of seven and one-half years. 


Award Contract Nos. PRO.0216.A, PRO.0216.B, PRO. 0216.C, and PRO.0216.D, As- 
Needed Environmental Review Services, to provide as-needed environmental analyses, 
studies, and reports; resource agency documents/permits; environmental compliance 

_ support during construction; and specialized natural resource and other environmental _ 
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j 
t 


23-0008 0008 — 


zm 23-0009 — 


23-0010 


23-0007 0007 1-10-23 WD-2668 


expertise in support of the SSIP and other Water, Wastewater, and Power Enterprise 
operating and capital projects, to AECOM Technical Services, (PRO.0216.A), 
Paani Science Associates, (PRO.0216.B), Panorama Environmental 
(PRO. 0216.C), and Woodard & Curran and ATS Consultants JV, (PRO.0216.D), each for 


eee ae ‘ bn amount not-to-exceed $7,000,000, and each with a duration of seven years. 


t 
k 
; 
H 
} 


| 


Accept work performed by Ranger Pipelines, Inc., for Contract No. WD-2668, Regional 
Groundwater Storage and Recovery, for a total contract amount of $62,168,845, and for a 
total contract duration of 2,707 consecutive calendar days; and authorize final payment to 
the contractor. | 


| 
] 


He HDe eG See SS a ie ener ree mina nected OREO ERT HPA RSET A nA CREE veneer neers nonnrnnrpeonemmarpmnetnennd 


[1-10-23 


“1-10-23 


A023 | 


/WD-2852R 


WW-672. 


—WW-685R _ 


__calendar days, with no change to contract amount. 


Approve an increase of $300, 000 to the contract cost contingency and an increase of 300 
calendar days to the contract duration contingency for Contract No. WD-2852R, SF 
Westside Recycled Water Irrigation System Retrofits, with Fontenoy Engineering to 
address on-going schedule and cost impacts due to COVID-related delays in material 
deliveries, delayed and modified work related to a tree conflict and associated public | 
hearing process, additional work due to differing field conditions, and to provide sufficient 
contingency to address unanticipated changes through the remainder of the construction 
effort; and authorize the GM to approve future modifications to the contract for a total 
contract amount not to exceed $3,031,877 and a total contract duration of up to 920 


Cc 
| 
_consecutive calendar days. _ 


Maintenance, Repair and Soden ion 2018-2021; approve Modification No. 2 (Final), 
decreasing the contract amount by $1,057,390, for a total contract amount of $258,910, and 
decreasing the contract duration by 40 consecutive calendar days, for a total contract 
Approve at an increase of 250 calendar days io the contract duration contingency for 
Contract No. WW-685R, North Shore Pump Station Wet Weather Improvements, with 
‘Western Water Constructors, to address COVID supply chain delays related to the 
procurement of dry weather liquid pumps; and authorize the GM to approve future 
modifications to the contract for a total contract duration of up to 1,075 consecutive 
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23-0011 H-10-23 —WW-737 Award Contract No. WW-737, Baker St. Combined Sewer Discharge Baffle 

| Improvements & Backflow Valve Repair, in the amount of $566,000, and with a duration 
of 240 consecutive calendar days, to the responsible bidder that submitted the lowest 
responsive bid, Trinet Construction, to construct a new baffle wall and repair the existing 
baffle inside the Baker Street Combined Sewer Discharge including leak repair in the 

ce een Caer _existing backflow valve. eS a 

23-0012 1-10-23 First Amendment Authorize the GM to execute a First Amendment to the Agreement with the California 

to Agreement with Department of Fish and Wildlife (CDF W) regarding the construction, operation, and | 

the CA Dept. of | maintenance of a permanent water recirculation system at the CDF W-owned and operated 

Fish and Wildlife Moccasin Fish Hatchery that will allow for reduction in SFPUC water deliveries to the 
Hatchery during shutdowns of the HHWP system and during droughts, to extend the 
Agreement duration by up to 12 months, to December |, 2023, for a total duration of up to | 

__ 36 months, with no change to the Agreement amount. : | 

Award Contract No. PRO.0264, New City Distribution Division (CDD) Campus at 2000 
Marin Design Services, to provide architectural, engineering, and consulting services to | 
design new facilities for the SFPUC Water Enterprise CDD, at 2000 Marin Street, to Mark | 
Cavagnero Associates, for an amount not-to-exceed $27,800,000 and with a duration of 

bee Sse Nee aoe _____ five years, subject to BOS approval under SF Charter Section 9.118. 

23-0014 1-10-23 PUC- 0004(1) ‘Award sole source Contract No. PUC- 0004(1), 525 Golden Gate Elevator Maintenance 
and Repair Services, in an amount not-to-exceed $950,000, and with a duration of 2,920 
consecutive calendar days, to Otis Elevator Company, which is the only elevator contractor 
authorized to maintain and support proprietary components in the elevators at the SFPUC 

Secs eee eae uae _____ headquarters building, in accordance with SF Administrative Code section 6.73(a). _ 

23-0015 1-10-23 Electric Home Rate Approve the Electric Home (E- ELEC) rate schedule for customers of the SFPUC’s 

. Schedule CleanPowerSF Community Choice Aggregation Program. This action constitutes the 
Approval Action for the Project for the purposes of the CA Environmental Quality Act 
(CEQA) pursuant to Section 31.04(h) of the SF Administrative Code. 


23-0013 1-10-23 PRO.0264 


23-0016 He 10223 2 Closed Session Andrea Cervantes v. City & County of San Francisco, et ¢ al. 


23-0017 1 -24-23 State Urgency | Adopt renewed findings under State Urgency Legislation to continue to allow remote 
Legislation meetings during the COVID-19 Emergency; continue remote meetings for the next 30 
days; and direct the Commission Secretary to agendize a similar resolution at a 
| ete tee Commission Meeting within the next 30 days. _ 
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23-0019 — 


| 
} 
} 


23-0020. 


23-0021 


23-0022 


23-0023 


23-0024 


“24-23 


1-24-23 


pele 


Aires 


oo ey 


At 94.93 


~ amount of $ 26,663,850, and with a duration of 1,096 consecutive calendar days, to the 


responsible bidder that submitted the lowest responsive bid, JMB Construction, Inc., to 
provide as-needed traffic control, permitting, pavement excavation and restoration on 
streets within the CCSF. Contractor will support 2-inch and smaller as-needed galvanized 


__ service lines renewals for the Lead Service Lead Replacement Program. — 


Accept work performed by Anvil Builders Inc for Contract No. WW-687, Force Main 
Rehabilitation at Embarcadero and Jackson, for a total contract amount of $7,835,217, and 
with a total contract duration of 693 consecutive calendar days; and authorize final 
payment to the contractor. eon amc 
Approve an increase of 365 calendar days to the contract duration contingency for 
Contract No. WW-697, As-Needed Main Sewer Replacement No. 8, with JDB & Sons 
Construction; and authorize the GM to approve future modifications to the contract for a 
total contract duration of up to 1,130 consecutive calendar days, with no change to contract. 
amount to allow additional time to complete all current contract work, coordinate with 


WSA 395-3" Street / Approve the Water Supply Assessment for the proposed | 395 3rd Street Project, ane 


Project 


Accept & Expend- 
State Funds State 


Budget Act 2022 


One Below Market . 
Rate Rent Licenses 


at 1550 Evans 


to California Water Code Section 10910, et seq., California Environmental Quality Act 


(CEQA) Section 21151.9, and CEQA Guidelines Section 15155. 


Accept and expend state funds sourced from the State Budget Act of 2022 and 
administered by the CA Community Services Department to provide assistance to eligible 
Hetch Hetchy Power and CleanPowerSF residential customers who accrued customer 
account arrears during the COVID-19 pandemic, from 3/4/20 to 12/31/21. 

Approve the terms and conditions of and authorize the GM to execute one below-market 
rent license with Charity Cultural Services to use two workstations and one below-market 
rent license with Five Keys Schools and Programs to use one workstation on the third floor. 
at the Southeast Community Center (SECC); and approve an amendment to Section 4.4.1 
of the SFPUC 2015 Real Estate Guidelines to authorize the GM to approve and execute 


future below-market rent licenses to qualified nonprofit community service organizations 


for the SECC, provided that the Southeast Community Facility Commission has 


recommended the licenses for SFPUC approval and other revised Section 4.4.1 criteria are 
met. 


~ Five Below Market Approve the terms and conditions of and authorize the GM to execute individual five-year 
_Rate Rent Licenses below-market rent leases with three nonprofit organizations (1) 3rd Street Youth Center _ 
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Da-0025 «1-24.92 


23-0026 2-14-23 


B3:0027- = P1493 


23-0028 2-14-23. 


320020 = 14.05). 


23-0030. 2-14-23 


~ PRO.O144 


~— WD-2797 - 


at 1550 Evans 


PRO.OIS2. 
Amendment 2 


Legislation 


Amendment | 


: PRO. 0054.A-C 


Amendment | 


WD-2686 


State Urgency — 


_a total duration of seven years and two months for each contract. 
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ae Clinic; (2) En2Action, Inc: and (3) Five pers Schools and Programs, as tenants, to use. 


: pee the Second renipen to Contract No. PRO. 0152, Power Schedule 


Coordination and Related Support Services, with APX Inc., to allow for the processing of 
the California Independent System Operator power transmission service charges; and 


authorize the General Manager to execute this amendment, increasing the contract by 


$636,000,000 for a total not-to-exceed contract amount of $895,742,800, subject to the 


Board of Supervisors approval under Charter Section 9.118. 


Adopt renewed findings under State Urgency Legislation to continue to allow remote | 
meetings during the COVID-19 Emergency; continue remote meetings for the next 30 
days; and direct the Commission Secretary to agendize a similar resolution at a 


___ Commission Meeting within the next 30 days. 


Approve Amendment No. | to Contract No. PRO. 0144, Capital Project Control Systems 
Integration and Support Services, with Westland Management Solutions, Inc., to provide 
continued specialized support services utilizing Primavera-based Program Control system 
administration and integration tools for SFPUC capital improvement programs and 
projects, aye: the agreement by $3,250,000, and extending duration by three years, 


: ‘Approve / Amendment No. | to Contract Noe PRO.0054.A-C, As-Needed Watiewne: 


and Stormwater Services, with AECOM/Lotus, Joint Venture (JV) (PRO.0054.A), Brown 
and Caldwell/SRT, JV (PRO.0054.B), and Hazen and Sawyer/Avila and Associates, JV | 
(PRO.0054. C), increasing each contract by $2,000,000, and extending the duration of each | 
Contract by two years and two months, for a total not-to-exceed amount of $7,000,000 and | 
‘Accept work performed by NTK Construction, Inc. for Contract No. WD- -2686, Auxiliary 
Water Supply System Pumping Station No.1 Improvements (2014); approve Modification 
No. 15 (Final), increasing the contract by $416,257, for a total contract amount of 


$10,230,400, and increasing the contract duration by 1,828 consecutive calendar days for a | 


total contract duration of 2,538 consecutive calendar days to complete various additional 
work approved under previous modifications to resolve a generator vibration issue, and to — 


__ perform final contract reconciliation; and authorize final payment to the contractor. 
Approve an increase of $200, 000 to the contract cost contingency and an increase of 180 


ee 
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to address on-going schedule and cost impacts due to COVID-19 related delays in 
| equipment and material deliveries, and additional challenges to start-up testing due to lack 
) of a permanent PG&E power source, and to address unanticipated changes through the 
| remainder of the construction effort; and authorize the GM to approve future modifications | 

: ) to the contract for a total contract amount of up to $18,396,520 and a total contract duration 

Seay eee 2 ones oe of up to 1,514 consecutive calendardays. | 

23-0031 pe 14-23. -IWD-2801 Award Contract No. WD- 2801, 8- and 12-Inch Ductile Iron Water Main Replacement, | 

16-Inch Earthquake Resistant Ductile Iron Water Main Installation, Sewer Replacement, 
and Pavement Renovation, from Mariposa Street to Cesar Chavez on York and Hampshire © 
Streets, in the amount of $18,353,105, and with a duration of 921 consecutive calendar | 
days, to the responsible bidder that submitted the lowest responsive bid, JMB Construction, 
Inc., to replace and provide redundancy to the aging pipelines of San Francisco’s water 
distribution system, replace aging sewer facilities, and renovate pavement. This action 
constitutes the Approval Action for the water main installation portion of the Project for 
the purposes of the California Environmental Quality Act (CEQA) pursuant to section 

fo eB 04(h) of the SE Adnunistrative Code: 

23-0032 2-14-23  |WD-2809 Accept work performed by Western Water Constructors, Inc., for Contract No. WD-2809, 

| San Francisco Groundwater Supply Phase 2; Approve Modification No. 8 (Final), 
increasing the contract amount by $112,601, for a total contract amount of $11,073,772, 
and increasing the contract duration by 717 consecutive calendar days, for a total contract 
duration of 1,972 consecutive calendar days, to reconcile and finalize the quantities and 
costs of all bid items and change orders for additional electrical, mechanical, and plumbing. 
at South Windmill Well Station, and to allow time for the completion of the remaining 

. SSS contract work; and authorize final payment to the contractor. 

23-0033 2-14-23 WD-2842 Accept work performed by Cratus, Inc. under Contract No. WD-2842, 8-Inch Ductile Iron 
Water Main Replacement on Casitas Avenue from Lansdale Ave. to Yerba Buena Ave. and 
on Dalewood Way from Lansdale to Sherwood Court, for a total contract amount of 
$3,961,427, and with a total contract duration of 417 consecutive calendar days; and 

: Peers _ authorize final payment to the contractor. 
23-0034 2-14-23 WD-2890R Award Contract No. WD-2890R, Bay Division Pipeline Nos. 3 and 4 Slip Lining at 
| Lafayette Street, in the amount of $5,662,200, and with a duration of 349 consecutive 
calendar days to the responsible bidder that submitted the lowest responsive bid, Ranger 
Pipelines Inc., to insert structural pipe liners inside Bay Division Pipeline Nos. 3 and 4 
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(BDPL3&4) at Lafayette Street in the City of Santa Clara and provide temporary 
monitoring for safe pipe entry at the Alviso Valve Lot in Sunnyvale. This action constitutes 
the Approval Action for the Project for the purposes of the California Environmental 
Quality Act (CEQA) pursuant to Section 31.04(h) of the SF Administrative Code. 
23-0035 2-14-23 WW-733 Award Contract No. WW-733, As-Needed Sewer Inspection (FY23), in the amount of | 
$1,698,300, and with a duration of 570 consecutive calendar days, to the sole, qualified, 
responsible, and responsive bidder, Pipe and Plant Solutions, Inc., in accordance with SF 
Administrative Code section 6.23(c)(2), to inspect existing sewers on an as-needed basis, at 
LE eo ee el cn  ocations to be determined throughout Si. < | 
23-0036 2-14-23 FY 2023-24 Public Hearing to consider and possible action to amend the FY 2023-24 SFPUC 


Operating, and Operating Budget including the Revenue Transfer for Capital in the amount of 
Biennial $1,785,419,481; and Biennial Programmatic Project Budget in the amount of 


Programmatic $57,207,941. 
. ee TOlect Budgets ee fOr ae ae | . 
23-0037 2-14-23 10 Year Capital Public Hearing to consider and possible action to adopt the SFPUC 10-Year Capital Plan | 
| Plan FY2023-24 for FY 2023-24 through FY 2032-33 totaling $8,788,740,352. | 
a ae © thru FY2032-33 eer es See Ss ee eee ee | 
23-0038 2-14-23 FY2023-24 Capital Public Hearing to consider and possible action to adopt the FY 2023-24 Capital Budget of 
; Budget the SFPUC of $1,601,613,100; and authorize the GM to seek BOS approval for the 
issuance of (1) $358,985,453 aggregate principal amount of Water Revenue Bonds and 
other forms of indebtedness, including commercial paper and State Revolving Fund (SRE) | 
loans, (2) $1,047,288,286 aggregate principal amount of Wastewater Revenue Bonds and 
other forms of indebtedness, including commercial paper and SRF loans, and (3) 
$41,031,367 aggregate principal amount of Power Revenue Bonds and other forms of 
indebtedness, including commercial paper and loans, subject to the terms of Charter 
ae fey eee ee Sections 9.0/6) and 910718), 
23-0039 2-14-23  10-Year Capital Public hearing to consider and possible action to adopt the SFPUC 10-Year Financial 
| Plan FY 2023-24 Plan for FY 2023-24 through FY 2032-33. (Hom) 
23-0040 2-14-23 Letter of Credit Approve form of Letter of Credit agreement with Bank of America in the principal | 
Agreement BA— amount not to exceed $125 million (exclusive of 270 days’ interest) and approve a form of | 
Power Commercial replacement dealer agreements in support of the Power Commercial Program; and | 
_______ Program authorize the General Manager to enter into an agreement with Bank of America N.A for a 
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23-0041 0041 


23-0042 


93-0043 


23-0044 


23-0045 


23-0046 


1403 


tT 


- B1423 
‘B-14-23 


= 24s 
2-28-23 


2-28-23 


P9893 


a) Water Waste - i 


“JOC-91 


“redit Facility and . 


Dealer Agreements _ 


WWE Interim 
Funding Program 


Restrictions for the 
use of Potable 
Water 


“MOU with RPD- 


Lake Merced 


eee Session 


JOC-87 


Modification | 


WW-675 


new Letter of Credit, and Barclays, Goldman Sachs, and RBC Capital Markets for 


Wastewater Enterprise in the form of (1) Revolving Credit and Term Loan Agreement and | 
i Agreement with Bank of America NA for a term of three years; and (2) Dealer 
Agreements for Citigroup, Morgan Stanley, RBC Capital Markets, and US Bancorp; and 
authorize the General Manager to enter into these associated agreements. 


e Update the water waste restrictions for the use of potable water for construction or 


demolition projects, contained in Section E, Rule 12 of the SFPUC Rules and Regulations: 
Governing Water Service to Customers (Rules and Regulations), to provide additional 


_ detail regarding the restrictions and the process for requesting an exception. 


Authorize the GM of the SFPUC to execute an Amended and Restated Memorandum of _ 
Understanding with the San Francisco Recreation and Parks Department regarding the 
management of a portion of the SFPUC’s Lake Merced lands. 


| ; BRIDGE Housing Cc orporation Ci ity and Cc ounty of San F; rancisco 


‘Approve Modification No. | to Job Order Contract, JOC-87, General Engineering (A 
License) Construction, San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, 
with Sinclair General Engineering Construction, Inc., to complete ongoing facility and 
asset improvements, increasing the contract by $2,500,000, for a total not-to-exceed 


___ contract amount of $7,500,000, with no change to contract duration. 


Award Job Order Contract No. JOC- 91, General Engineering (A License) Construction, 
San Francisco, San Mateo, Santa Clara, and Alameda Counties, for a total contract amount 
not-to-exceed $5,000,000 with a minimum guaranteed opportunity amount of $50,000 and 
a duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
R&S Construction Management, Inc., to perform general engineering work in SFPUC 
systems and operations around the Bay Area, 

Approve an increase of $180,000 to the contract cost contingency, and an increase of 180 
calendar days (approximately six months) to the contract duration contingency, for 
Contract No. WW-675, 5th/18th/Upper Larkin Street Sewer Inspection with Pipe and 
Plant Solutions; and authorize the GM to approve future modifications to the contract for a. 
total contract amount of up to $2,378,170 and a total contract duration of up to 345 


consecutive calendar days. Staff seeks the increase in cost contingency to perform an 
___additional half mile of sewer and lateral inspections. The increase in duration contingency 


SFPUC 2023 Resolution Log 
Updated: December 13, 2023 


Page 8 


SFPUC 2023 Resolution Log 


is needed to perform the additional sewer and lateral inspections and to complete post- 
processing videos coding, quality control, and to allow time for the City’s review and 
cl o8 i Se wn _approval process. 
23-0048 2-28-23 WW-699 Approve an increase © of 34 consecutive calendar days to the contract duration contingency 
for Contract No. WW-699, As-Needed Spot Sewer Replacement No. 42, with J. Flores 
Construction Company, Inc.; and authorize the GM to approve future modifications to the 
contract for a total contract duration of up to 474 consecutive calendar days, with no 
change to contract amount to allow for additional days to complete all issued Contract 
Service Order work which the crews were unable to perform due to the rainy weather in 
ieee ete (December 2022-and Januaty 2023 
23-0049 2-28-23 —-Floodwater Met. Approve modifications to the SEPUC Floodwater Management Grant Assistance 
Grant Assistance Program Grant Requirements and Terms to increase the SFPUC cost share to 100%, 


Program incorporate administrative cleanup edits, and authorize the GM or the GM’s designee to 
Requirements and execute Grant Agreements under the modified Grant Program. 
Terms Modify 


23-0050 2-28-23 Minimum Water Approve the Minimum Water Purchase Transfer Agreement, dated May 24, 2022, 
Purchase Transfer between the City of East Palo Alto and the City of Mountain View to allow a retroactive 
Agreement permanent transfer of up to 1.0 million gallons per day (MGD) of Mountain View’s 
Minimum Annual Purchase Quantity to East Palo Alto, following the 2017 permanent 
transfer of 1.0 MGD of Mountain View’s Individual Supply Guarantee to East Palo Alto, 
under the terms of the 2021 Amended and Restated Water Supply Agreement between the 
CCSF and Wholesale Customers in Alameda County, San Mateo County, and Santa Clara 
County (WSA); and authorize the GM to amend the WSA to reflect the effects of that 
eae Gente ie eae Minimum Annual Purchase Quantity transfer. _ : 
23-0051 2-28-23 Closed Session Joseph Goldmark Vv. City and County of San Francisco 


23-0052 P2803" Michael Gwilliam v. City and County of San Francisco 


23-0053 3-14-23. JOC-92 Award Job Order Contract No. JOC- 92, General Engineering (A License) Construction, 
| | San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, for a total contract amount 
not-to-exceed $5,000,000 with a minimum guaranteed opportunity amount of $50,000 and | 
a duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Sierra Mountain Construction, Inc., to perform general engineering work in SFPUC’s 
= Porn Med: hats _systems and operations around Hetch Hetchy. __ . 
23-0054 3-14-23 WD-287]1 Approve a $250, 000 1 increase to the contract cost contingency and. a 120 calendar. day 
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23-0056 


23-0057 


23-0058 


Bota3 


3-14-23 


28-1453 


14-93 


; 


WW-662R _ 


Eight-year : 


site lease to New 


communications 
site lease to New 
Cingular Wireless 
PCS EAC: 
Southeast 
Treatment Plant 


Eight-year 
communications 


Cingular Wireless 
PCS ULC: Sunol 


Master License for | 
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increase to the contract duration contingency for Contract No. WD-2871, Sunol Valley 
Water Treatment Plant and Chloramination Facility Aqua Ammonia Structural Repairs and | 
Tank Replacement, with Cal State Constructors, for safe and proper cleaning and disposal 
of existing aqua ammonia tanks and for delays associated with the fabrication of new 
stainless steel tanks; and authorize the GM to approve future modifications to the contract 
for a total contract amount of up to $2,279,883 and a total contract duration of up to 721 


calendar days to the contract duration contingency for Contract No. WW-662R, Southeast 
‘Water Pollution Control Plant (SEP) Power Feed and Primary Switchgear Upgrades, with 
Blocka Construction, Inc., to address additional differing site conditions, design 
clarifications, and potential additional extended Contractor’s overhead related to the 
continued delay in delivery of SFPUC power to SEP and the extra time anticipated for 
installation of the substations; and authorize the GM to approve future modifications to the. 
contract for a total contract amount of up to $35,818,620 and a total contract duration of up| 
to 1,655 consecutive calendar days. _ ie tf eee = 
Approve the terms and conditions and authorize the GM to execute an eight-year 
communications site lease to New Cingular Wireless PCS LLC, doing business as 
AT&T Mobility, a Delaware limited liability company, to use approximately 400 square 
feet of space on the third floor of Building No. 800 of the Southeast Treatment Plant and 
certain space on the rooftop of Building No. 800 for antenna equipment, all located at 1701 
Jerrold Avenue, San Francisco, CA, constituting a portion of Assessor’s Block 5280, Lot 
001, to operate, maintain, repair, and replace existing telecommunications facilities and 
related equipment at an annual rent of $91,261.32 with four percent annual increases. 


Approve the terms and conditions and authorize the GM to execute an eight-year 


communications site lease with New Cingular Wireless PCS, LLC, doing business as 


AT&T Mobility, a Delaware limited liability company, to use approximately 360 square 


feet of SFPUC Parcel 65 in the unincorporated Town of Sunol, CA to operate, maintain, 
repair, and replace an existing telecommunications facility and related equipment for an 
annual rent of $63,606.24, with four-percent annual increases. _ 

Approve a form Master License for Outdoor Distributed Antenna System Pole 
Installation (2023 Master License) for placement of pole-mounted wireless facilities on 
streetlight poles owned by the SFPUC; and delegate authority to the GM to execute the 
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23-0059 


23-0060 


23-0061 


23-0062 


23-0063 


5 BA453, 


3/28-23 


3/28-23 


3/28-23 


3/28-23 


Rescind 


Pole Installation 
“Closed Session 


~ HH-1002R° 


PRO.0233.C 


“|WD-2712 


2023 Series AB 


Bonds and 2023 


Series C Bonds 


"providers to install facilities on SFPUC poles. 


M. Hernandez Construction, Inc. dba Hernandez Construction vs. s. City and County of San. 
Francisco M. Hernandez Construction, Inc. dba Hernandez Construction vs. City and 


County of San Francisco. 


Accept work performed by Mountain Cascade, Inc. under Contract No. HH- 1002R, 
O’Shaughnessy Dam Fall Protection Improvements and Spillway Access; approve 
Modification No. 2 (Final), decreasing the contract by $8,000, and increasing the contract 
duration by 141 consecutive calendar days, to complete warranty submissions and to 
negotiate a credit for reduced scope, for a total contract amount of $1,578,355 and a total 
contract duration of 470 consecutive calendar days; and authorize final payment to the 


contractor. 


Rescind the award of Agreement No. PRO.0233.C to CPM Associates, Inc. and Carlson 
Management, Inc. Joint Venture (CPM-CMI JV) under Resolution No. 22-0204, at the 
request of the contractor; award Agreement No. PRO.0233.C to Townsend Management, 
Inc.-CM Pros JV Partners (TMI-CM Pros JV), to provide construction management 
services for SFPUC construction projects on an as-needed basis as part of Resolution No. 
22-0204; and authorize the GM to execute a professional services agreement, in an amount 
not to exceed $4,000,000 and with a duration of five years. | 
Approve an increase of $6,550,000 to the contract cost contingency, and an increase of 270 
calendar days to the contract duration contingency for Contract No. WD-2717, College 
Hill Reservoir Outlet Structure and Pipeline, with Ranger Pipelines Inc., to entirely replace | 
the College Hill Reservoir roof’s wooden substructure and associated pieeod sheathing 
rather than up to thirty-five percent of the plywood sheathing anticipated at the time of bid | 
due to the discovery of unforeseen conditions after draining the reservoir, which allowed 
for a more robust inspection; and authorize the GM to approve future modifications to the | 
contract for a total contract amount of up to $19,948,546 and a total contract duration of up. 


_to 1,100 consecutive calendar days. 


Authorize the Issuance of up to $865 million of 2023 Series AB Bonds for new ‘money and 
to refund commercial paper, potentially provide funds sufficient to refund approximately 
$185 million of outstanding 2013 Series A and Series B Bonds, subject to minimum 
savings thresholds set by Commission Debt Policy and prevailing market conditions at 
time of sale, and the issuance of the 2023 Series C Bonds to refund approximately $179 
million of outstanding 2018 Series C Wastewater Revenue Bonds; delegate to the GM 
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authorization to appoint underwriters and enter into one or more bond purchase contracts 
with underwriters selected from the City’s pool of pre-qualified underwriters subject to a 
competitive procurement process and in accordance with the City’s policies and procedures 
with respect thereto, subject to the limits on Underwriters’ compensation set forth in the 


eR BLNES aS0k Her Salem aN Spvecblin ieee aenee GURNEE _resolution. Heme vi 
23-0064 3/28-23 Cs- 1242(G) _ ‘Approve Amendment No. | to Agreement No. CS- 1242(G), SF Unified School District — 
Amendment | (SFUSD) Work Based Learning Grant, with SFUSD to provide career awareness and 


exposure opportunities through paid and unpaid work-based learning opportunities at the 
SFPUC; and authorize the GM to execute this amendment to increase the contract by 
$28,350 and increase the contract duration by three years, for a total not-to-exceed amount 

Oe i oe or $34,350 and for a total duration of four years. 

23-0065 3/28-23 Special BOS Recommend that the BOS adopt a Special Ordinance that will allow the SFPUC to enter 

Ordinance Caltrans into Cooperative Agreements with the California Department of Transportation (Caltrans) 
) to perform engineering design review, constructability review and other technical services 
for the Lower Alemany Area and Folsom Area Stormwater Improvement Projects. The 
Special Ordinance would exempt the Cooperative Agreements from the requirements of 
the SF Administrative Code, such as requirements regarding contract assignment, contract 
modification, and audits of contractor records; and Environment Code such as 
ie Keg requirements regarding food waste reduction. 

23-0066 4-] 1-23 JOC-93 Award Job Order Contract No. JOC-93, General Engineering (A License) Construction, 
San Francisco, San Mateo, Santa Clara, and Alameda Counties, for an amount not-to- 
exceed $5,000,000 with a guaranteed minimum task-order opportunity amount of $50,000 
and a duration of two years, to the responsible bidder that submitted the lowest responsive 
bid, M. Hernandez Construction, Inc. (dba) Hernandez Engineering, to perform general 

. ‘ Se ae engineering work in SFPUC systems and operations around the Bay Area. 

23-0067 4-11-23 PRO.0072.A-B Approve Amendment No. | to Contract Nos. PRO.0072.A-B, Security Consulting and 

| Amendment | Design Services, with Catalyst Consulting Group, Inc. (PRO.0072.A) and Guidepost 
Solutions LLC (PRO.0072.B), to continue providing as-needed specialized security 
consulting and design services until SFPUC advertises and awards a new as-needed 
security contract. The existing contracts are reaching capacity due to the number of 
existing and upcoming SFPUC Water/Wastewater/Hetch Hetchy-Power projects identified 
in the 10-year capital improvement programs that require specialized security services. 
Staff recommends increasing each contract by $1,000,000 for a total not-to-exceed amount 

pe re, of $3,000,000 each, with no change to the contract durations. 2 
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23-0068 4-11-23. | |PRO.0073 
Amendment 2 


23-0069 4-11-23 PRO.OIOI 
Amendment 4 


23-0070 4-11-23 WD-2888(E) 


Approve Amendment No. 2 to Contract No. PRO.0073, Treasure Island Wastewater 
Treatment Plant & Recycled Water Facility Engineering Services, with Carollo Engineers, 
Inc., to provide continued engineering and owner advisor’s expertise in reviewing the key 
design submittals during the critical design phase and also provide engineering support in 
the review of construction procurement packages in the early construction phase support of 


the design-build contract (DB-132, New Treasure Island Wastewater Treatment Plant); and 
authorize the GM to execute this amendment, increasing the Contract duration by two 


years, with no change to the contract amount, for a total duration of seven years. 

Approve Amendment No. 4 to Contract No. PRO.0101, Tunnel Engineering Services for 
the Folsom Area Stormwater Improvements Project, with McMillen Jacobs Associates/ 
Stantec, JV, to provide continued consultant tunnel engineering design support in the 
execution and delivery of the proposed Folsom Area Stormwater Improvements Project, 
extending the contract duration by six months, for a total duration of five years and one 
month, with no change to the contract amount. This action constitutes the Approval Action 


for the Folsom Area Stormwater Improvements Project for the purposes of the California 


Environmental Quality Act, pursuant to Section 31.04(h) of the SF Administrative Code. 
The Planning Department has determined that this action is exempt from the CEQA. 
Approve an increase of $3,500,000 to the contract cost contingency for Contract No. WD- 
2888(E), Stern Grove Emergency Site Restoration, with Anvil Builders, Inc., to perform 
slope repair and erosion mitigation work as a result of atmospheric rain events in 
December 2022; and authorize the GM to approve future modifications to the contract for a 
total contract amount of up to $22,010,994. 


23-0071. 4 -- SFPUC Café Lease Approve the terms and conditions of and authorize the GM to execute a Lease between the 


SPRO LLC 


93-0072. 4-11-23. MOU with RPD 
McLaren Panes 


SFPUC 2023 Reeoiution ee 
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CCSF, through its Public Utilities Commission, as the landlord, and SPRO LLC, as tenant, 
to use approximately 904 gross square feet of space, consisting of the café portion of the 
lobby on the ground floor of the SFPUC's headquarters building at 525 Golden Gate Ave. 
and the preparation and storage area located in the building’s basement, at an initial rent of 
$3,000 per month, with four-percent annual rent increases. The Lease provides for an 
initial five-year term, subject to the SFPUC’s right to terminate after the third year of the 
Lease term. In addition, the tenant may request and the GM may exercise up to three one- 
year options to extend the initial five-year term for up to another three years, for a total 

_ potential term of eight years. 

Authorize the GM to execute an Amended and Replacement Memorandum of 


__Understanding with the SF Recreation and Parks Department to modify the use and term_ 
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) Sunnydale HOPE _ of the original MOU approved by the Commission. The Amended MOU would allow the 
| Project SFPUC to use the electrical facilities at McLaren Park to serve the Sunnydale HOPE SF 
project until energization of new facilities that will be used to provide permanent power or 
eee Caer a until the SFPUC determines that they are no longer needed to serve the project. | 
23-0073 4-11-23 Rescind Rescind the declaration of a local Water Shortage Emergency adopted by the SFPUC on 
Declaration Local November 23, 2021, by Resolution No. 21-0177, that also imposed a mandatory temporary | 
Water Shortage drought surcharge for SFPUC retail customers; and continue the voluntary system-wide 
Emergency water use reduction of 11% compared to baseline water use during Fiscal Year 2019-2020 
to remain consistent with State Water Resources Control Board emergency drought 
regulations still in effect. 


23-0074 4-11-23 Water and Authorize the GM to (1) implement program changes to the SFPUC’s Water and 
Wastewater Wastewater Customer Assistance Program; (2) suspend the SFPUC’s late payment 
Customer charge policy for single-family residential customers; and (3) implement an updated policy 
Assistance for shutoffs and liens for single-family residential customers, with delegated authority to 


Sane Program Changes the GM to determine the eligibility and engagement criteria for this policy. 
23-0075 4-11-23  iRules & Regs Adopt Rules and Regulations for the implementation of the Social Impact Partnership 


Social Impact Program in conformance with the requirements of Charter Section 4.104 and SF 
| Partnership Pgm. _|Administrative Code Chapter 21F, effective April 22, 2023. 
23-0076 4-11-23 New WIFIA Approve a New Water Infrastructure Finance and Innovation Act. Master Loan 
Master Loan Agreement with the US Environmental Protection Agency in an aggregate principal 
Agreement amount up to $791,337,456 and a sub-loan agreement for an initial draw down of 


$369,335,021 under the Master Agreement to provide partial funding for certain projects in 
sent as Eerie the Wastewater Enterprise Capital Plan. 

23-0077 4-] 1-23 PRO.O179 Award Contract No. PRO.0179, Wastewater Capital Plan Delivery, Program 
Management Consultant, to AECOM Technical Services, Inc., to provide program 
management consulting services to replace the existing contract that is nearing capacity, 
for an amount not-to-exceed $90,000,000, and with a duration of 10 years, subject to 
approval by the BOS pursuant to Charter Section 9.118. 


23-0078 4-] 1-23 Terminate for Approve the GM’s determination that it is in the City’s best interest to terminate for 
Convenience convenience Contract No. WD-2825R, Alameda Creek Recapture Project with Anvil 
WD-2825R Builders, Inc.; and authorize the GM to negotiate closeout terms and final payment to the 


ne es contractor in accordance with the terms of the contract. 
23-0079 4-] 1-23 Closed Session Yosemite Slough Sediment Contamination Site, Uz S. EPA Region IX 
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23-0080 


23-0081 


23-0082 


23-0083 


23-0084 


23-0085 


4-25-23 


25-23, 


4-25-23 


950 3 


5-23. 


4-25-23 


EUW WETS ~ Approve an increase of 110 calendar days to the contract duration contingency for 


JOC-94 Award Job Order Contract No. JOC-94, General Engineering (A License) Construction, 
San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, for a total contract amount 
not-to-exceed $5,000,000 with a minimum guaranteed opportunity amount of $50,000 and 
a duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Big Valley Electric, to perform general engineering work in SFPUC systems and 


fo operations around Hetch Hetchy.: 


WW-695 Accept work performed by Pipe and Plant Solutions, Inc. for Contract No. WW- 695, As- 
Needed Sewer Cleaning and Inspection (FY20); approve Modification No. 6 (Final), 
decreasing the contract amount by $42,889, for a total contract amount of $2,009,233, with. 
_no change to the contract duration; and authorize final payment to the contractor. 


Contract No. WW-715, As-Needed Spot Sewer Replacement No. 43, with J. Flores 
Construction Company, Inc.; and authorize the GM to approve future modifications to the 
contract for a total contract duration of up to 550 consecutive calendar days, with no 
change to contract amount, to allow the contractor to continue to perform as-needed 
replacement of localized sections of existing sewer pipelines, if needed, until August 2023, 
which is when the SFPUC anticipates to issue Notice-to-Proceed. 
SFPUC FY 2022- Approve an increase to the SFPUC FY 2022-23 overtime budget by $1,500, 000 and an 
23 overtime budget offsetting decrease in the regular salary budget of $1,500,000 to cover the anticipated 
overspend in overtime through the end of the fiscal year; and authorize the GM to request 
the Mayor to submit a supplemental appropriation request to the BOS. 


Contract No. Approve Amendment No. 3 to Contract No. PRO.0078, Helicopter Services for Hetch 


PRO.0078 Hetchy Water and Power, with A&P Helicopters, Inc., to increase the contract amount by — 

Amendment 3 $240,000 and extend the contract termination date by two years to provide continued use of 
helicopter services for aerial inspection of transmission towers and lines, and transport for 
emergency response and equipment to inaccessible areas; and authorize the GM to execute 
this amendment, for a total contract amount of $990,000. | 


WW-716 ~~ ~———s Award Contract No. WW-716, As-Needed Spot Sewer Replacement No. 44, in the 


amount of $9,796,468, and with a duration of 400 consecutive calendar days, to the sole, 
qualified, responsible, and responsive bidder, J. Flores Construction Company, Inc., to 
replace sections of existing sewer pipe on an as-needed basis at locations to be determined 
throughout the City of San Francisco. In accordance with SF Administrative Code section 
16. .23(c)(2), a single bid may be accepted if the bid amount is lower than the engineer’s _ 
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23-0086 


23-0087 


23-0088 


23-0089 


23-0090 


23-0091 


23-0092 


5094 


5-9-23 


‘MOU with SF 


US31S. 


LAFCo 


_ Closed Session 


Amendment 4 


PRO.0137.A-E _ 


PRO.0196 
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estimate, and Contractor’s bid \ was below the engineer’ s estimate. 


‘Authorize the GM to execute a MOU with the San Francisco Local Agency Formation 


Commission to perform services for CleanPowerSF, for an amount including remaining 
funds and up to $600,000 in new funds over the duration of the agreement, for a term of 


Perez Farms Inc. v. y. City and County of San Francisco, et al. 


Wing Kwok and Lai Leng Lei vy. City and County of San Francisco 


Con- -Quest Contractors, Inc. v. Esquivel Grading & Paving, Inc., etal. 


“Approve Amendment No. 4 to Contract No. CS 319) Hoch and Software 
Maintenance, with Schneider Electric Systems USA, Inc., to provide 24/7 manufacturer 
emergency technical support for the Oceanside and Southeast Wastewater Treatment Plants 


Distributed Control Systems software and hardware, extending the contract duration by 


five months, for a total duration of nine years and 11 months, with no change to the 
contract amount. 

Modify Contract Nos. PRO.0137. A, PRO.0137. B, PRO.0137. C, PRO.0137. D, and 
PRO.0137.E with Doctor Mole Incorporated/Dr. Gary Brierley (PRO.0137.A), Dr. 


Youssef Hashash (PRO.0137.B), Frank L. Rollo (PRO.0137.C), Dr. Michael C. Johnson 


PRO.0137(D), and Kilduff Underground Engineering, Inc./Todd M. Kilduff (PRO.0137.E) 


respectively, to provide independent and conflict-free advice and authoritative reviews of 


tunnel designs for ongoing SFPUC tunnel projects as follows: (1) PRO.0137.A: increase 
$200,000 original contract amount by $120,000 for a new contract amount of $320,000 and 
increase the original four-year duration by two years for a total duration of six years; (2) 


PRO.0137.B: increase $250,000 original contract amount by $120,000 for a new contract 


amount of $370,000 and increase the original four-year duration by two years for a total 
duration of six years; (3) PRO.0137.C: increase $200,000 original contract amount by 
$120,000 for a new contract amount of $320,000 and increase the original four-year 
duration by two years for a total duration of six years; (4) PRO.0137.D: increase the 


original three-year, ten-month duration by two years, two months for a total duration of six 


years; and (5) PRO.0137.E: increase $100,000 original contract amount by $100,000 for a 
new contract amount of $200,000 and increase the original four-year duration by two years 
for a total duration of six years. 

Award Contract No. PRO.0196, Right- of-Way Services to Associated Right- of-Way 
Services, Inc., in an amount not-to-exceed $3,000,000, and with a duration of five years to 
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provide specialized right- of-way_ services in the implementation of capital projects. 


23-0093 5-9-23 WD-2854B Accept materials provided by Pilot Construction Management Inc., under Contract No. 
| WD-2854B, 525 Golden Gate Avenue Tower Access and Fall Protection; Approve 
Modification No. | (Final), decreasing the contract amount by $793,250 and eliminating 
contract scope for installation of these materials to resolve all disputed claims, for a total 
final contract amount of $686,775; and authorize final payment to the contractor. 
23-0094 5-9-23 WD-2880R Accept work performed by Galleria Inc., DBA Trico Construction, under Contract No. 
WD-2880R, Warehouse Office Suite Renovation, 1990 Newcomb Avenue, for a total 
contract amount of $1,441,165, and with a total contract duration of 396 consecutive 
calendar days; and authorize final payment to the contractor. 


23-0095 5-9-23 WW-712 Accept work performed by D’ Arcy & Harty Construction, Inc for Contract No. WW-712,. 
9-26-23 New Montgomery, Jessie, Minna, and Mission Street Brick Sewer Rehabilitation, for a 
Ratify | total contract amount of $6,891,778, and with a total contract duration of 570 consecutive 
== a |G Orrection | __ calendar days; and authorize final payment to the contractor. 
23-0096 5-9-23 ww- T19A Award Contract No. WW-719A, Folsom Area Stormwater Improvements SOMA and 


Mission Districts Sewer Replacement, to the responsible bidder that submitted the lowest 

responsive bid, Mitchell Engineering, in the amount of $7,522,041, and with a term of 365 

consecutive calendar days, to upsize existing sewers and associated appurtenances on 

various streets in the SOMA and Mission neighborhoods of SF, including Folsom, 11th, 
ae ae oe aM (ues _____ Harrison, Alabama, and Mistral Streets. 

23-0097 5-9-23 WW-736 Award Contract No. WW-736, Castro and Mission Districts Sewer Improvements, in the 
amount of $7,272,320, and with a duration of 425 consecutive calendar days to the 
responsible bidder submitting the lowest responsive bid, Precision Engineering, Inc., to 
rehabilitate large diameter sewers and rehabilitate or replace sewer laterals on specific 
streets within the CCSF. This action constitutes the Approval Action for the Project for the 
purposes of the California Environmental Quality Act (CEQA), pursuant to SF | 

Be eee a eS ty 8c: Administrative Code section 31.04(h). 

23-0098 5-9-23. Wholesale Water Adopt Wholesale Water Rates for Fiscal Year 2023-2024, to become effective for meter. 

| Rates for Fiscal readings on or after July 1, 2023. The proposed rates are in accordance with the terms of 

Year 2023-2024 — the Water Supply Agreement between the CCSF and its Wholesale Customers. This action 

: constitutes the Approval Action for the Project for the purposes of the California 

Environmental Quality Act, pursuant to SF Administrative Code section 31.04(h). 


23-0099 —5-9-23 _ First Amendments _ Approve the terms and conditions and recommend to the BOSs the authorization of the 
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to Secured Carry- GM to sign the First Amendment to Secured Carry-Back Promissory Note and the First 
Back Promissory Amendment to Deed of Trust, Assignment of Rents, Security Agreement and Fixture F iling 
Note; and Deed of securing payment of the Balboa Reservoir purchase price. 
Trust, Assignment 
of Rents, Security | 
Agreement and 
F ixture Filing 


23-0100 5-9-23 Interagency “Authorize the GM to consent to an Interagency Cooperation Agreement between the 

, Cooperation ‘Transbay Joint Powers Authority and the CCCSF; and adopt findings, pursuant to the 
Agreement California Environmental Quality Act, and a Mitigation and Monitoring and Reporting 

ee Ee ee | Program. 

23-0101 5-9-23 ‘Schedules of rates Adopt schedules of rates of the SFPUC Power Enterprise for CleanPowerSF | power 

| of the SFPUC service in SF to be effective July 1, 2023; and (2) adopt a mechanism to set temporary 


Power Enterprise rates for new rate schedules to be applied when the CA PUC approves one for Pacific Gas 

for CleanPowerSF and Electric Company (PG&E), and to use a new rate schedule methodology for the initial 

power service in SFrate based on ratios to the CleanPowerSF default rate schedule in the applicable customer 
class until the next CleanPowerSF rate setting process. This action constitutes the Approval 
Action for the project for the purposes of the California Environmental Quality Act 

ae nee ____ pursuant to Section 31.04(h) of the SF Administrative Code. 
23-0102 5-9-23 Full Load Service Approve Amendment No. 4 to Full Load Service Contract 22-SNR-02770 and 
Contract 22-SNR- Scheduling Coordinator Contract 22-SNR-02771 with the USA, acting through the 


02770 and Dept. of Energy Western Area Power Administration (WAPA), for WAPA to continue 

Scheduling providing portfolio management services and supplemental power purchases for Treasure 

Coordinator Island and Yerba Buena Island; and authorize the GM to execute the amendments, 

Contract 22-SNR- extending the term by five years to December 31, 2029 for a total contract term of 25 

02771 years, and increasing the contract amount by $13,130,000, for a total not-to-exceed amount 
ee ee | ___ of $41,500,000, subject to BOSs approval pursuant to Charter Section 9.118. 

23-0103 5-23-23 Three-year Adopt a new three-year schedule of rates for retail water service in San Francisco and 
schedule of rates suburban areas to be effective with meter readings on or after July 1, 2023. This action 
for retail water constitutes the Approval Action for the Project for the purposes of the California 
service in SF and Environmental Quality Act pursuant to SF Administrative Code section 31.04(h). The 
suburban areas Planning Department has determined that this action is exempt from the CEQA. 
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23-0104 


23-0105 


23-0106 


23-0107 


23-0108 


23-0109 


5229223 


1555-93. 


2 3359 


6-13-23 


6-13-23 


16-13-23 


~DB-121R 


: Three-year 
schedule of rates 


Schedules of rates 


Adopt Rules and 

Regulations for the 
Stormwater Credit 
Program 


for Hetch Hetchy 
power service to 


customers in 
Tuolumne County 


BPUC13000025° 


DB-135 


Adopt a new three-year schedule of rates for sewer service in San Francisco, to take 
effect on or after July 1, 2023. This action constitutes the Approval Action for the Project 
for sewer service in for the purposes of the California Environmental Quality Act pursuant to SF 

San Francisco, 


Administrative Code section 31.04(h). The Planning Department has determined that this 
action is exempt from the CEQA. 
‘Authorize staff to adjust the stormwater charge portion of the sewer bill in accordance 
with proposed Rules and Regulations; and public hearing to consider and possible action to. 
adopt Rules and Regulations for the Stormwater Credit Program, in conformance 
with the requirements of Charter Section 4.104, effective July 1, 2023.This action 
constitutes the Approval Action for the Project for the purposes of the California 
Environmental Quality Act, pursuant to SF Administrative Code Section 31.04(h). The 


Planning Department has determined that this action is exempt from the CEQA. 


Public Hearing to adopt SFPUC Power Enterprise schedules of rates for Hetch Hetchy 
power service to customers in Tuolumne County charged per lease and/or tenant 
agreements to be effective for meter readings on or after July 1, 2023. This action 
constitutes the Approval Action for the Project for the purposes of the California 
Environmental Quality Act, pursuant to SF Administrative Code section 31.04(h). The 


_ Planning Department has determined that this action is exempt from the CEQA. 


Approve Amendment No. 3 to Contract No. BPUC13000025, Software as a Service 
Agreement, with Yardi Systems, Inc., to increase the Contract amount by $175,000 for a 
new total Contract amount of $515,290, and retroactively extend the Contract duration by 
five years, for a total Contract term of 15 years, subject to approval by the BOS. 

Approve an increase of 365 calendar days to the duration contingency for Contract No. 
DB-121R2, Moccasin Powerhouse Generator Rehabilitation Project, with General Electric 
Renewable Energy, due to delays in the supply chain for long lead items; and authorize the | 
GM or GM’s designee, to approve future modifications to the contract for a new total | 


contract duration of up to 1,567 consecutive calendar days. 


Award Contract No. DB-135, O’ Shaughnessy Dam New Bulkhead System to Alltech 
Engineering Corp., in the not-to-exceed amount of $9,857,000, and with a term of 670 
consecutive calendar days, to design and build a new bulkhead system that will provide 
reliable and safe isolation of existing gates and valves for O’Shaughnessy Dam. This action 
constitutes the Approval Action for the Project for the purposes of the California 


SFPUC 2023 Resolution Log 
Updated: December 13, 2023 


SFPUC 2023 Resolution Log 


23-0110 


} 


3-010 


23-0113 


23-0114 


23-0115 


6-13-23 


6-13-23 


6-13-23 


6-13-23 


6-13-23 


6-13-23 


~HH-1000R 


Planning Department determined that the Project i is exempt from the CEQA. 


Approve the assignment and assumption of Contract HH- 1000R, Mountain Tunnel - 
Improvements Project; and authorize the GM to execute an Assignment and Assumption 
Agreement to assign the existing Contract from Michels Tunneling, a division of Michels 
Corporation, to a wholly owned Michels Corporation affiliate, Mountain Tunnel 

__ Constructors, Inc. _ 0 ae 2 ey eee tae : 
“HE 1011, Award Contract No. HH-1011, O’Shaughnessy Dam Instream Flow Release Valve. 
Replacement, to the responsible bidder that submitted the lowest responsive bid, Sierra 
Mountain Construction, Inc., in the amount of $5,960,000, and with a term of 636 
consecutive calendar days, to replace and improve the Instream Flow Release Valve 
system at O’Shaughnessy Dam. This action constitutes the Approval Action for the Project 
for the purposes of the California Environmental Quality Act pursuant to SFAdministrative 
Code section 31.04(h). The Planning Department determined that the Project is exempt 
from the CEQA. 


“PRO.0018A & B_ Approve Amendment No. 2 to Contract Nos. PRO.0018.A and PRO.0018.B, As-Needed | 


Power Operations Support, with Siemens Industry, Inc. (PRO.0018.A) and Utilicast, LLC 
(PRO.0018.B), extending the duration of each contract by three years, with no change to 
the contract amount, for a total duration of nine years for each contract in order to ensure 
continuity of power operations support services until a new contract is awarded. 


~ PRO.0085.A-B Modify Contract Nos. PRO.0085.A-B, Hetchy Capital Improvement Program Region As- 


Needed Engineering Services, with AECOM Technical Services, Inc. (PRO.0085.A), and 
McMillen Jacobs/Joe Hill, Joint Venture (McMillen Jacobs-Joe Hill JV) (PRO.0085.B) to 
increase each contract amount by $2,000,000 for a new total contract amounts of 
$6,500,000 each, with no change to the contract durations, to provide additional contract 
capacity so that as-needed engineering services for SFPUC capital improvement projects in 
the Hetch Hetchy region can be accomplished. 


PRO.0213.A-D Award Contract Nos. PRO.0231.A- D, Specialized and Technical As-Needed Services, to 


Stantec/JHCE Joint Venture (JV) (PRO.0231.A); MMD JV (PRO.0231.B); AECOM/WRE 

JV (PRO.0231.C); and LEE Incorporated (PRO.0231.D), each for an amount not-to-exceed 

$7,500,000 with a term of five years, to provide specialized and technical support services 
er for water, power, operations and maintenance, and engineering planning services. 
PRO.0253 Award Contract No. PRO.0253, Low Interest Loans and Grants Program, to EPC 
Consultants, Inc. - Avila and Associates Consulting Engineers, Inc., Joint Venture (EPC- 
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Project Specific. 


Maintenance 
Agreement 
(Caltrans) 


WW-639 


ICS-1249(G) 


PRO.O101 
Modification 


~PRO.0104 
Modification 1 


_ approval under Charter Section 9.118. 
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I16AVILA JV), in an amount not-to-exceed $4,000,000, and with a duration of five years to 
provide support for maximizing access to federal, state, and other low-cost financing and 
grant options and managing all aspects of loan and grant applications and award 
requirements from end-to-end under the direction of Loans and Grants Steering Committee | 
and SFPUC Loans and Grants Director. | 
Approve the terms and conditions and authorize the General Manager to execute, subject to 
BOS approval, a no-cost Project Specific Maintenance Agreement with the State of 
California, Department of Transportation (Caltrans), for ongoing maintenance supporting 
proposed improvements by the SFPUC at 18 locations within Caltrans right-of-way along a 
six-mile section of State Route 35, south of State Route 92, in San Mateo County. The 
proposed improvements are associated with the Southern Skyline Boulevard Ridge Trail 
Extension Project. SBE is : 3 
Approve an increase of $5,000,000 to the contract cost contingency and an increase of 228 
calendar days to the contract duration contingency, for Contract No. WW-639, Oceanside 
Water Pollution Control Plant Digester Gas Utilization Upgrades, with Monterey 
Mechanical Co., due to COVID-19 associated equipment delivery delays and related 
supply chain breakdowns, and additional electrical modifications within building 800; and 
authorize the GM to approve future modifications to the contract for a total contract 
amount $47,293,900 and a total contract duration up to 1,997 consecutive calendar days. 
Award Grant No. CS-1249(G), Career Exposure and Environmental Education Grant to. 
San Francisco School District, to fund public-utility related educational programs at John 
O'Connell High School in an amount not-to-exceed $375,000 and with a term of two years. 
Modify Contract No. PRO.0101, Tunnel Engineering Services of the Folsom Area 
Stormwater Improvement Project, with McMillen Jacobs Associates/Stantec, Joint 

Venture, to increase the Contract amount by $7,500,000 for a new total Contract amount of 
$17,200,000 and increase the Contract duration by four years for a new total Contract 
duration of nine years and one month due to increased Caltrans’ design and analysis 
requirements and to provide engineering support during construction, subject to BOS 


Approve Modification No. | to Contract No. PRO. 0104, Southeast Water Pollution 
Control Plant Program Construction Management Service with Parsons Water & 
Infrastructure Inc., to increase the Contract amount by $12,000,000 for a new total 
Contract amount of $47,000,000 with no change to the Contract duration, subject to BOS. 
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23-0121 (6-13-23 


63-0122 6-13-23 


P30123, © 6-13-23 


D320104 -h-13-03 


23-0125 6-13-23 


MOU with SF 


Airport 
Commission 


(Electric Capacity 
Upgrade) 


Commercial 
Clothes Washer 


Rebate Program 


San Francisco Zoo 


Recycled Water 
Project 


“Closed Session _ 


_ Approach, and Construction Management Procedures. 


approval under Charter Section 9.118. This Modification will allow for continued program- 
level construction management oversight, and supervision of the Sewer System 
Improvement Program projects located at the Southeast Water Pollution Control Plant to 
ensure continued program standardization and consistency while meeting the SFPUC’s 
goals and requirements in accordance with the Construction Management Plan, Safety 
Award Contract No. WW-735, Various Locations Main Sewer Inspection No. ie in the 
amount of $1,998,888 with a duration of 330 consecutive calendar days, to the sole 
responsible, bidder that submitted a responsive bid, Pipe and Plant Solutions, Inc., 
accordance with San Francisco Administrative Code section 6.23(c)(2), to inspect existing 
sewers at various locations within the CCSP. 

Authorize the GM to execute an Amendment to the Memorandum of Understanding 
between the SF Airport Commission, and the SFPUC to extend the term for two years to 
end on June 30, 2025, with no change in the not-to-exceed amount of $3,800,000, to 
complete the engineering design work required for the development, construction, and 
environmental review of the Electric Capacity Upgrade Program to increase capacity and 
improve redundancy at the SFPUC-owned airport substations. 

Public Hearing to approve a Commercial Clothes Washer Rebate Program and adopt 
Rules and Regulations to allow the SFPUC to issue rebates for commercial-grade washing 
machines in an amount up to $5,000 dollars for each qualifying machine, to promote water. 
and energy conservation in the CCSF. 

Authorize the GM to accept and expend, and to request approval from the BOS under 
‘Administrative Code section 10.170-1(b) to accept and expend, grant funds of up to 
$538,051 from the California Department of Water Resources for the pipeline construction 
of the San Francisco Zoo Recycled Water Project; and authorize the GM to execute the 
Local Project Sponsor Agreement with the Association of Bay Area Governments, to take 
such actions deemed necessary or appropriate to facilitate the execution of the Agreement, 
and to enter necessary or appropriate modifications to the Agreement. This action 
constitutes the Approval Action for the Project for the purposes of the California 
Environmental Quality Act (CEQA), pursuant to San Francisco Administrative Code 
section 31.04(h). The Planning Department has determined that this action is exempt from 
the CEQA. 


nilanouipadionrels 
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23-0126 Cincinnati Insurance Co. v. City and County of San Francisco 

D3-0127 Ronghan Guan. v. City a and County of San Francisco : 
23-0128 | . | Walsh Construction I, LLC. v. City and County of San Francisco 

23-0129 6-27-23. JOC-95. ~—~—s Award Job Order Contract No. JOC- 95, General Engineering Construction, for work to 


be performed in SF, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to- | 
exceed $5,000,000, with a guaranteed minimum task-order opportunity amount of $50, 000, 
and a duration of two years, to the responsible bidder that submitted the lowest responsive | 
bid, Power Engineering Construction Co., to perform A-licensed general engineering work 
swith marine emphasis on SFPUC systems and operations around the Bay Area. © 

23-0130 6-27-23 JOC-96 Award Job Order Contract No. JOC-96, General Engineering Construction, San Joaquin, 
Stanislaus, and Tuolumne Counties, and Hetch Hetchy, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Njirich & Sons, Inc., to perform general engineering work on the SFPUC systems and 

. as . operations around Hetch Hetchy. 

23-0131 6-27-23 PUC-0002.A-F Award six Master As-Needed Security System Maintenance and Integration Services 
Contracts, PUC-0002.A, PUC-0002.B, PUC-0002.C, PUC-0002.D, PUC.0002.E, and 
PUC.0002.F, each with a not-to-exceed agreement capacity of $10,000,000; and authorize 
a combined cumulative spending authority of $10,000,000, with a duration of 1,827 
consecutive calendar days, to the responsible firms that submitted responsive statement of 
qualifications to Johnson Controls, Inc. (PUC-0002.A.), Netronix Integration (PUC- 
0002.B.), Ojo Technology Inc. ( PUC-0002.C.), RFI Enterprises, Inc., doing business as 
RFI Communications and Security Systems (PUC-0002.D.), Siemens Industry, Inc., 
(PUC-0002.E.), and Universal Protection Security Systems, Limited Partnership doing 

ae egies tae fe _____ business as Allied Universal Technology Services (PUC-0002.F.). : 
23-0132 6-27-23 PUC-0006.A-B = Award two Master As- Needed Fire Protection and Fire Alarm — Inspection, “Maintenance, 
| and Repair Contracts, PUC-0006.A, and PUC-0006.B, each with a not-to-exceed 
agreement capacity of $1,500,000 and a duration of up to 1,827 consecutive calendar days 
to the responsible firms that submitted responsive statement of qualifications, Cosco Fire 
——s«~Prrotection, Inc. (PUC-0006.A) and Siemens Industry, Inc. (PUC-0006.B). _ 

23-0133 6-27-23 WD-2739 “Accept work performed by Cratus, Inc. under Contract No. WD-2739, Pavement 
Renovation, Sewer Replacement, and Water Main Replacement on Castro Street and 26th 
Street, for a total contract amount of $15,404,492, and with a total contract duration of 802 | 
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23-0134 


} 


23-0136 


23-0135 


B0LST 


62723 


= 627-23 


____ Agreements 


6-27-23 


6-27-23 


consecutive calendar days: and authorize final payment to the contractor. 


Wildfire Mitigation Adopt the 2023 SFPUC Wildfire Mitigation Plan Comprehensive Revision and — 


Plan & 
Independent 
Evaluator Report _ 


Water Enterprise 
CP Dealer 


Water Revenue 
Bonds Sub-Series 


A andB 


Water Revenue 


Bonds 2023 Series 
C and 2023 Sub- 
Series D 


Independent Evaluator Report; and authorize the GM to file the Plan with the California | 
Office of Energy Infrastructure Safety Wildfire Safety Advisory Board on or before July 1, 
2023. 

Approve Water Enterprise Commercial Paper Program Dealer Agreements for BofA. 
Securities Inc., J.P. Morgan Securities LLC, and Wells Fargo Bank, National Association; 


__and authorize the General Manager to enter into these associated agreements. 


Authorize the issuance of up to $450 million of Water Revenue Bonds, Sub- Series A 
Bonds (Regional Water & Local Water) and 2023 Sub-Series B Bonds (Hetch Hetchy 
Water) (collectively, the 2023 Water Bonds) to fund the costs of water enterprise capital 
projects and to refund commercial paper; delegate to the GM authorization to appoint 
underwriters and enter into one or more bond purchase contracts with underwriters selected 
from the City’s pool of pre-qualified underwriters subject to a competitive procurement 
process and in accordance with the City’s policies and procedures with respect thereto, 
subject to the limits on underwriters’ compensation set forth in the resolution. The 
Commission resolution will approve the issuance of: Water Revenue Bonds, 2023 Sub- 
Series A Bonds (Regional Water & Local Water) to fund and refund Regional and Local 
‘Water capital improvements; 2023 Sub-Series B Bonds (Hetch Hetchy Water) to fund 
Hetch Hetchy Water capital improvements; fund capitalized interest to mitigate short-term 
budget impact of borrowing; approve the form of and authorize the execution and delivery 
of, related documents; and authorize the GM to negotiate the sale of the 2023 Water Bonds 
in one or more series of bonds, as the GM determines is in the best financial interest of the 
SFPUC, subject to the terms of the Commission resolution. 


- Authorize the Issuance of Water Revenue Bonds, 2023 Series C (Refunding) (Water 


System Improvement Program (WSIP)) (Green Bonds) and 2023 Sub-Series D Bonds 
(Refunding) (Local Water) (collectively, the 2023 Water Refunding Bonds) to current or 
advance refund up to $1.728 billion of all or a portion of the outstanding 2015 Series A, 
2016 Series A, 2017 Series D, 2019 Series A, 2019 Series C, 2020 Series E, and 2020 
Series G Bonds, subject to prevailing market conditions at time of sale. The Commission 
resolution will approve the refunding bond sale as follows: the Water Revenue Bonds, 
2023 Sub-Series C Bonds (Refunding) (WSIP) (Green Bonds) to current or advance refund 
certain outstanding 2015 Series A, 2016 Series A, 2017 Series D, 2019 Series A, and 2020 
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23-0138 


23-0139 


23-0140 


23-0141 


93-0142 


16-27-23 


“6-27-23 


16-27-23 


18-8-23 


‘California 


Labor Standards 


Joint Power 
Agency 


Community Power 
‘Agency CPSF 
Payment 

First Amendment 
Individual Water 
Sales Contract 


Series E Bonds for debt service savings; and the Water Revenue Bonds, 2023 Sub-Series 


Series D Bonds (Refunding) (Local Water) to refund certain outstanding 2019 Series C and 


2020 Series G for debt service savings if such bonds are tendered by investors; and 
approve the form of, and authorize the execution and delivery of, related documents; and 


authorize the GM to negotiate the sale of the 2023 Water Refunding Bonds, as the GM 


determines is in the best financial interest of the SFPUC, subject to the terms of the 


‘Commission resolution. 


Adopt a resolution in support of transparency, environmental accountability, and 
labor standards for the Joint Power Agency, California Community Power Agency to | 
improve its workforce, environment, and environmental justice practices in energy 
procurements; and direct the GM to cause a copy of the resolution to be transmitted to the 


California Community Power Agency. The SFPUC’s CleanPowerSF program is a member 


of the California Community Power Agency. | 


Approve CleanPowerSF’s payment of its share of on- going general and administrative 


costs for its participation in the California Community Power Agency, for an amount 
not-to-exceed $100,000 per year, adjusted by 5% per year, for a period of 25 years, and 
authorizing the GM to seek BOS approval. _ 

Approve the First Amendment of the Individual Water Sale Contract between the City 
and County of San Francisco and the City of Redwood City, and the First 
Amendment of the Individual Water Sale Contract between San Francisco and 


(Redwood City and California Water Service Company to (1) adjust the boundaries of the service areas 


Cal Water) 


PRO.0167A-D 


WW-704_ 


where Redwood City and Cal Water may, respectively, use or sell water delivered by SF, 
and (2) revise the lists of both Redwood City and Cal Water’s interties with other water 
systems, in accordance with the 2021 Amended and Restated Water Supply Agreement. 
Amend Contract Nos. PRO.0167. A-D, As- Needed Engineering Services with 
Kennedy/Jenks Consultants, Inc./Terra Engineers, Inc., Joint Venture (PRO.0167.A); 
Kleinfelder/Lee Incorporated Joint Venture (PRO.0167.B); Stantec Consulting Services 
(PRO.0167.C); and Mott MacDonald Group, Inc., (PRO.0167D), to increase the amount 
for each contract by $2,500,000 with no extension of the contract duration. 

Approve an increase of 219 calendar days of contract duration contingency for Contract 
No. WW-704, Various Locations Sewer Replacement No. 9, with JDB and Sons 
Construction, Inc., resulting in a new contract duration of up to 560 consecutive calendar 


_ days due to shortage of available local skilled workforce resulting in adjustments to the | 
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_ excusable delays, with no change to the contract amount. _ 


- PRO.0085C 
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Contractor’ operations, and a large number of rainy weather days that resulted in 


Amend PRO.0085.C, Hetch Hetchy Capital Improvement Program Region As-Needed 
Engineering Services with Stantec Consulting Services, Inc., AGS Inc., Joint Venture, to 
increase the contract amount by $1,000,000 for a new total contract amount of $5,500,000 
with no change to the contract duration, to continue providing as-needed engineering 


_ services for SFPUC capital improvement projects in the Hetch Hetchy region. __ 


Award Job Order Contract No. JOC-98, Electrical Construction, for work to be 
performed in San Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount 
not-to-exceed $5,000,000, with a guaranteed minimum task order opportunity amount of 
$50,000, and with a duration of two years, to the responsible bidder that submitted the | 
lowest responsive bid, U.S. Electric Technologies, Inc., to perform C-10 licensed electrical 


construction work on SFPUC systems and operations around the Bay Area. _ 


Award sole-source Grant No. CS-1245(G) to the Miraloma Park Improvement Club for 
the redesign of their Native Plant Garden Project at 350 O'Shaughnessy Blvd., through the 
District 7 Participatory Budget Program, using addback funding in a not-to-exceed amount 
of $25,000 in accordance with Administrative Code Section 21G.8. This action constitutes 
the Approval Action for the Project for the purposes of the California Environmental 


Quality Act (CEQA), pursuant to San Francisco Administrative Code Section 31.04(h). 


_ The Planning Department has determined that the Project is exempt from the CEQA. 


Bing Situ v. City and County of San Francisco 
Yaol Oenn Wong v. City and County of San Francisco 
Jessica Middleton v. City and County of San Francisco 


Award Job Order Contract No. JOC-97, General Engineering (A License) Construction, 
San Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to- 
exceed $5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, | 
and a duration of two years, to the responsible bidder that submitted the lowest responsive 
bid, Ground Control Inc., to perform A-licensed general engineering construction work on 
SFPUC systems and operations around the Bay Area. ote 
Accept work performed by Western Water Constructors, Inc., under Contract No. WW- 
667, Mariposa Dry Weather Pump Station Improvements; Approve Modification No. 22 
(Final) decreasing the contract amount by $26,853, and increasing the contract duration by 
216 calendar days, to revise the security gate/lockset to comply with the Americans with 
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Disabilities Act and concurrently complete remaining punch list items, for a total contract 
amount of $18,506,438 and a total contract duration of 1,566 consecutive calendar days; 
and authorize final payment to the contractor. oe ie aes ie ee 
8-22-23 CS-1408 Approve Amendment No. 5 to Contract No. CS-1408, Multi-Party Cost Share Contract 
Amendment No. 5 for Los Vaqueros Reservoir Expansion Project Planning with Alameda Co. Flood Control 
and Water Conservation District Zone 7, Alameda Co. Water District, Contra Costa Water | 
District, East Bay Municipal Utility District, Grassland Water District, San Luis & Delta- 
Mendota Water Authority, Santa Clara Valley Water District, and Los Vaqueros Reservoir 
Joint Powers Authority, to increase the not-to-exceed Contract amount by $8,673,000, of 
which $1,239,000 would be the not-to-exceed obligation of the SFPUC, for a new total 
not-to-exceed amount of $31,525,836, of which $4,597,910 would be the total not-to- 
exceed obligation of the SFPUC, and extend the Contract duration by 12 months for a new 
total Contract duration of five years and four months. The increase in budget and time is 
due to additional roles and responsibilities assumed by parties to the Contract and due to 
delays in negotiation and execution of contracts with CA Department of Water Resources, 
CA Department of Fish and Wildlife, and permits with the U.S. Bureau of Reclamation. 
23-0152 8-22-23 _— Certificate of Authorize the GM to recommend that the SF Director of Property execute a Certificate of 
Acceptance and 66 Acceptance to accept an approximately seven-acre parcel, known as Block/Lot 8928/001, 
Year Lease in fee and at no cost to the SFPUC, for the future site of the new Treasure Island 
Treasure Island Wastewater Treatment Plant (TI WWTP); approve the terms and conditions of the 
Wastewater transfer; and authorize the GM to execute a 66-year lease with the Treasure Island 
Treatment Plant = Development Authority, as landlord, to use approximately three acres of land, comprising a 
portion of Block/Lot 8946/002, at no cost to the SFPUC, for the future development of 
ae a ee ee tes ____Wetlands appurtenant to the TI WWTP for the final stage of wastewater treatment. 
23-0153 9-20-23 ‘Attestation of Approve execution and submission of an attestation of veracity for CleanPowerSF’s 
Veracity CPSF 2022 Power Source Disclosure Reports and Power Content Label: approve final 
2022 PSD & Power submission of the 2022 Power Source Disclosure Reports to the California Energy 


23-0151 


Content Label Commission; and approve provision of the Power Content Label to all customers before 
| . | eon __ January 2, 2024. abe ee = 
23-0154 9-20-23 _— Attestation of Approve execution and submission of an attestation of veracity for Hetch Hetchy 

Veracity HHP 2022 Power’s 2022 Power Source Disclosure Reports and Power Content Label; and 
| PSD & Power approve final submission of the 2022 Power Source Disclosure Reports to the California 
Content Label Energy Commission; and approve provision of the Power Content Label to all customers 


by January 22024. 
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Approve a $4,000,000 increase to the contract cost contingency for Contract No. HH- 
1005, San Joaquin Pipeline Valve and Safe Entry Improvements: Phase 1A, with Sierra 
Mountain Construction, Inc., to allow procurement of 15 large diameter valves for Phase 2, 
for a total contract amount of up to $15,879,454, with no change to the contract duration. 


Award Job Order Contract No. JOC-99, General Engineering (A License) Construction, 


‘San Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to- 
exceed $5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, | 
and a duration of two years, to the responsible bidder that submitted the lowest responsive 
bid, Marinship Development Interest LLC, to perform A-licensed general engineering 


. _construction work on SFPUC systems and operations around the Bay Area. 


Award Contract No. PRO.0226, Treasure Island Water Resource Recovery Facility — 
Construction Management Staff Augmentation Services to MCK Americas, 
Inc./Environmental & Construction Solutions, Inc., Joint Venture in the amount not-to- 
exceed $7,500,000 with a term of three years. 

Award Contract No. WD-2848, 8-Inch Ductile Iron Water Main Replacement o on Gold 
Mine Drive from Topaz Way to Diamond Heights Boulevard and Various Side Streets, to 
the responsible bidder that submitted the lowest responsive bid, A. Ruiz Construction Co. 
‘& Assoc. Inc., in the amount of $7,750,985 and with a duration of 608 consecutive 
calendar days. This action constitutes the Approval Action for the Project for the purposes 
of the California Environmental Quality Act (CEQA), pursuant to SFAdministrative Code 
section 31.04(h). The Planning Department has determined that the Project is exempt from 
the CEQA. a . = 

Accept work performed by Charles Pankow Builders, LTD, under Contract No. WW- 
682R, Southeast Community Center at 1550 Evans; Approve Modification No. 10 (Final) 
decreasing the contract amount by $14,169, to reconcile final change orders, for a total 
contract amount of $87,125,973 and a total contract duration of 1,441 consecutive calendar 
days; and authorize final payment to the contractor. 

Approve an increase of 60 calendar days to the contract duration contingency for Contract 
No. WW-715, As-Needed Spot Sewer Replacement No. 43, with J. Flores Construction 
Company, Inc., resulting in a new contract duration of up to 610 consecutive calendar days 
to allow the Contractor to complete contract service work orders issued, with no change to 
contract amount. 
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of $953,127 with a duration of 365 consecutive calendar days, to the responsible bidder 
that submitted the lowest responsive bid, Pipe and Plant Solutions, Inc., to inspect existing 
ore aee We sewers that are greater than 36-inches in diameter at various locations within the CCSF. 
23-0162 20-23. -20273:Series A Authorize the Issuance of up to $145 million of the 2023 Series A Power Revenue Bonds | | 
Power Revenue = (2023 Power Bonds) (1) to finance or refinance Power Enterprise projects through the | 
Bonds refunding and retirement of commercial paper issued as interim financing for such projects, 
(ii) to fund capitalized interest to mitigate the short-term budgetary impact of borrowing, 
and (iii) to potentially fund a debt service reserve fund (if the SFPUC elects to fund a 
reserve); Delegate to the GM authorization to appoint bond underwriters and to enter into 
one or more bond purchase contracts with underwriters selected from the City’s pool of 
pre-qualified underwriters, subject to a competitive procurement process and in accordance 
with the City’s policies and procedures with respect thereto, and further subject to the | 
limits on underwriters’ compensation set forth in the Commission resolution; Approve the 
issuance of 2023 Power Bonds; Approve the form of, and authorize the execution and 
delivery of, related documents; and authorize the GM to negotiate the sale of the 2023 
Power Bonds in one or more series of bonds, as the GM determines is in the best financial — 
ie pe ee ee os Interest of aie BEE UC, 
23-0163 9-20-23 — Closed Session 99 Ocean Avenue, LLC v. . City and County of San Francisco 


B3-0164. 9-20-23 Joseph Hohenrieder V. City and County of San Francisco 

B20165 © 0-20-23 Tim Wong v. City and County of San Francisco = 
23-0166 9-20-23 Trung Lam v. City and County of San Francisco : ; 
23-0167 9-20-23 , Gil Orozco v. City and County of San Francisco. 

Ps-0168 = P0023 Rigoberto Herrera v. City and County of San Francisco ee Se 
23-0169 9-20-23 Dolores Street Community Services v. City and County of San Francisco : 

23-0 170 9-26-23 HOC-O2 5 Approve modification of Job Order Contract No. JOC-92, General Engineering (A 


License) Construction, San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy 
with Sierra Mountain Construction, Inc., to increase the Contract amount by $2,500,000 for 
a new total not-to-exceed Contract amount of $7,500,000 with no increase to the contract 

es ~~~ duration, to complete ongoing facility and asset improvements. 

23-0171 9-26-23 JOC-100 Award Job Order Contract No. JOC-100, HVAC Energy Efficiency (C-20 License), SE 

| San Mateo, Santa Clara, and Alameda Counties, in the amount not-to-exceed $5,000,000, 

_ with a guaranteed minimum task order opportunity amount of $50,000, and with a duration 
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Bas0172° 


23-0173 


23-0174 


23-0175 


93-0176 


9-26-23 


9296-23. 


9-26-23 


026-23. 


9-26-23 


JOC-101 


~ PRO.O172.A-D_ 


" ~ PRO.0275.A-C 


WD-2840 


WW-707R 


of two years, to the responsible bidder that submitted the lowest responsive bid, Mesa 


Energy Systems, Inc., to perform C-20 licensed heating, ventilation, and air conditioning 
energy efficiency construction work on SFPUC systems and operations around the Bay 


_jArea. 


Award Job Order Contract No. JOC- 101, General Engineering (A License) 
Construction, SF, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to- 
exceed $5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, 
and with a duration of two years, to the responsible bidder that submitted the lowest 
responsive bid, Fontenoy Engineering, to perform A-licensed general engineering 
construction work on San Francisco Public Utilities Commission systems and operations 
around the Bay Area. | 

Approve amendment to Contract Nos. PRO.0172.A- D, As-Needed Engineering Design 
Services, with Kennedy/Jenks Consultants (PRO.0172.A), Water Resources Engineering, 
Inc. (PRO.0172.B), AECOM Technical Services, Inc. (PRO.0172.C), and Hazen-LEE Joint 
Venture (PRO.0172.D), to increase each contract amount by $2,250,000, for a new total 
contract amount of $6,750,000 (per contract) with no change to the contract durations, to 
continue providing as-needed professional engineering design services necessary for the 
design and construction of improvements to various SFPUC facilities. 

Award Contract Nos. PRO.0275.A-C, Hetchy Capital Improvement Projects As- Needed ~ 
Construction Management and Staff Augmentation Services, to AECOM — EMS a Joint 
Venture (a joint venture between AECOM Technical Services, Inc. and Effective 
Management Services, LLC) (PRO.0275.A), Avila and Associates Consulting Engineers, 
Inc. (PRO.0275.B), and Hetchy CM Partners JV (a joint venture between Consor PMCM, 
Inc. and Joe Hill Consulting Engineers) (PRO.0275.C), each in an amount not to exceed 
$4,000,000 and each with a duration of five years. _ 

Award Contract No. WD-2840, Southern Skyline Boulevard Ridge Trail Extension in the 
amount of $20,523,445, and with a duration of 543 consecutive calendar days to the 
responsible bidder submitting the lowest responsive bid, Gordon N. Ball, Inc., to construct 
a multi-purpose trail and parking lots on the SFPUC Peninsula Watershed within the 
County of San Mateo. 

Approve an increase of $215,000 to the contract cost contingency and an increase of 50 
calendar days to the contract duration contingency for Contract No. WW-707R, Various 
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of up to $3,979,385 and contract duration of up to 534 consecutive calendar days due to 
delays with San Francisco Municipal Transportation Authority’s ability to support de- 
energization of overhead Muni lines, lengthy procurement time of materials for de- 
energization work scope, and to address unforeseen underground conditions encountered 
Sacer pees ine cae tn | OWNSONU milCch ge | aie i er Ge a 
23-0177 9-26-23 WW-719A Ratify correction to Resolution No. 23- 0096, approved on 1 May 9, 2023, to increase the 
Ratify Correction construction duration for Contract No. WW-719A, Folsom Area Stormwater 
Resolution 23-0096 Improvements - SOMA and Mission Districts Sewer Replacement by 60 consecutive 
calendar days to reflect the total contract duration of 425 consecutive calendar days, with 
OER § z no change to contract amount. = a | 
23-0178 9-26-23 Milton Roy Approve and adopt the finding that Milton Roy Centrac B pumps : are sole source -e products 


Centrac B Pumps _ that are necessary to match existing products used in SFPUC facilities; and authorize the 
Sole Source GMr to designate Milton Roy Centrac B pumps in contract specifications as sole source 
Products products for a period of eight years in Water Supply and Treatment Division contract 


specifications for public work procurements in conformance with SF Administrative Code 
pee ee eee SS ea Section 6.73(e)(1) and Public Contract Code Section 3400(c)(2) and (3). | 
23-0179 9-26-23 PRO.0240.A-B Award Contract Nos. PRO.0240.A-B, Racial Equity Consulting to AECOM Technical 
Services, Inc. (PRO.0240.A) and Rosales Business Partners and GCAP Services, Joint 
Venture (PRO.0240.B), each for an amount not-to-exceed $9,500,000 with a term of five 
years, for as-needed racial equity consulting and support services to assist with 
implementation of the agency’s Racial Equity Action Plan, Racial Justice Resolution and 
other racial equity priorities. 


23-0180 19-26-23 Social Impact Public hearing to consider and possible action to adopt amendments to the SFPUC’s Social 
Partnership Pgm. Impact Partnership Program Rules and Regulations, at Rule 1.0 and Rule 4.5. 
Rules and Regs. 


23-0181 9-26-23 Rules of Order Hearing to adopt revised San Francisco Public Utilities Commission Rules of Order to 
| 2 incorporate changes to Rule 16 Order of Business. 
23-0182 9-26-23 — Closed Session Madison Cullinane v. City and County of San Francisco 


23-0183 9-26-23 Sentinel Insurance Company. Lid.v. City and County of San Francisco 


23-0184 10-10-23 Revocable Licenses Issue three no-fee, eight-year revocable licenses to Greenaction for Health and 

) Environmental Justice, a California non-profit public benefit corporation; Manylabs, a 
California non-profit public benefit corporation; and The Regents of the University of 

California, a public university, to install three separate air quality monitoring devices on 
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23-0185 


23-0186 


23-0187 


23-0188 


23-0189 


23-0190 


10-10-23 


“10-10-23 


10-10-23 


10-10-23 


10-10-23 


“10-10-23 


525GG-0001 


~1CS-1405 


WW-377 


Amendment No. | 


~PRO.0262A-C 


WD-2776 


‘Ocean Beach 


Climate Adaption 
Project 


the roof of the Southeast Community Center, located at 1550 Evans Avenue, Building No. 
I, in San Francisco, each occupying approximately 4 square feet of the roof. 


ae ea Contract No. 525GG-001, Licensed Software Upgrade, and Software and _ 


Equipment Maintenance with Alameda Electrical Distributors, Inc. to increase the contract | 
duration by four years and six months for a new total contract duration of 10 years to 
maintain and support proprietary software at the SFPUC headquarters building. 


= Approve Amendment No. | to Contract No. CS-1405, United States Geologic Survey 


Joint Funding Agreement, with the United States Geological Survey (USGS), to increase 
the contract by $95,910, for a new total not-to-exceed contract amount of $2,933,680, with | 
no change to the contract duration, to allow the San Francisco Public Utilities Commission 
and the USGS to continue a cooperative Water Resource Investigations Program for 
hydrologic monitoring and stream and reservoir gauge maintenance in the Alameda and 
Peninsula Watersheds in order to construct and provide monitoring at five new monitoring | 
stations. | 
Award Contract Nos. PRO.0262 A, B, and C, Comprehensive Technical Services for 
Renewable & Advanced Energy Generation Services, to AECOM Technical Services Inc. 
(PRO.0262.A), Sage Renewable Energy Consulting Inc. DBA NV5 (PRO.0262.B), and 
EnerVue LLC (PRO.0262.C) for an amount not to exceed $12,000,000 ($4,000,000 each 


agreement) and with a duration of five years. 


Approve an increase of 800 consecutive calendar days (approximately two years and three 
months) to the contract duration contingency for Contract No. WD-2776, SF Westside 
Recycled Water Treatment Facility at Oceanside Plant, with S.J. Amoroso Construction 
Co., Inc., resulting in a new contract duration limit of up to 2,980 consecutive calendar 
days, to allow for the replacement of critical equipment for the facility, with no change to 


the contract amount. 


Accept work performed by Precision Engineering, Inc. under Contract No. WW-677, 
Various Locations Sewer Replacement No. 6, for a total contract amount of $4,401,284 
and a total contract duration of 564 consecutive calendar days; and authorize final payment 


to the contractor. 


Approve the Ocean Beach Climate Change Adaptation Project, Long- -Term 
Improvements, a multi-city-department project led by the SFPUC; authorize staff to 
proceed with actions necessary to implement the Project; approve a letter of agreement 


describing the terms of an anticipated MOU with the SF Recreation and Parks Department 
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23-0191 


23-0192 


23-0193 : 
23-0194 


23-0195 


23-0196 


23-0197 


10-1033 


10-10-23 


10-10-23 


~/10-24-23 


11-143 


Weer 


11-14-23 


Individual Water 


Sales Contract 


Second 
Amendment 


C losed Session 


Revised Water 


regarding construction and operation of the Project improvements and authorize the GM to 


negotiate and execute the same; urge the SFo Recreation and Parks Commission and the 


BOS to restrict vehicular traffic on the Great Highway Extension and take any other 
actions necessary to facilitate the Project; and adopt findings and a Mitigation Monitoring 


_and Reporting Program pursuant to the California Environmental Quality Act. 


Approve the expansion of California Water Service Company’s (Cal Water) Bear Gulch 
District service area due to the acquisition of Skylonda Mutual Water Company; and 
approve the Second Amendment of the Individual Water Sales Contract between the 


City and County of San Francisco and Cal Water, in accordance with section 3.03.B of the 


2021 Amended and Restated Water Supply Agreement. _ 
Deven Gadula y. City and County of San Francisco 


Joan Assereto v. C uly and C. ounty of San Francisco 


Approve the Revised Water Supply Assessment for the proposed 3251 20th Avenue | 


Supply Assessment (Stonestown) Project, pursuant to the State of California Water Code Section 10910, et 


(Stonestown) 
Project 


JOC-102R > 


“JOC-103 


PRO.0105 


seq., California Environmental Quality Act Section 21151.9, and CEQA Guidelines 


Section 15155. 


Award Job Order Contract No. JOC- 102R, General Engineering (A License) _ 
Construction, San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, in the 
amount not-to-exceed $5,000,000, with a guaranteed minimum task order opportunity 
amount of $50,000, and a duration of two years, to the responsible bidder that submitted 
the lowest responsive bid, Pacific Engineering & Construction, Inc., to perform A-licensed 
general engineering construction work on SFPUC systems and operations around Hetch 
Hetchy. 


- Award Job Order Contract No. JOC- 103, General Engineering (A License) _ 


Construction, San Francisco, San Mateo, Santa Clara, and Alameda Counties, in the 
amount not-to-exceed $5,000,000, with a guaranteed minimum task order opportunity 
amount of $50,000, and a duration of two years, to the responsible bidder that submitted 
the sole responsive bid, Cal State Constructors, Inc., to perform A-licensed general 
engineering construction work on SFPUC systems and operations around the Bay Area. 
Amend Contract No. PRO.0105, Real Estate Negotiation and Land Use Services with | 
Century Urban LLC, to extend the contract duration by three years, seven months, and two 
weeks for a new total contract duration of eight years, seven months, and two weeks, with 
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"negotiation services. 


23-0198 | $4035 PRO. 0281.A-C Award Contracts Nos. PRO.0281. AG. ‘As-Needed Project Management Support — 

Services, to Kennedy/Jenks Consultants, Inc. - Joe Hill Consulting Engineers, Joint 
Venture (PRO.0281.A), LEE Incorporated (PRO.0281.B), and Hollins Consulting, Inc. - 
GHD, Inc., Joint Venture (PRO.0281.C), each in an amount not to exceed $4,750,000 and 

Kotter cae er ee with & diration OF tive Years, : 

23-0199 [11-14-23 /WD-2794B ‘Approve an increase in the amount of $2, 000,000 to the contract cost contingency and an 

increase of 956 calendar days to the contract duration contingency for Contract No. WD- 
2794B, Sunol Long Term Improvements Alameda Creek Watershed Center, with S.J. 
Amoroso Construction, Inc., to include a two-year maintenance period for the facility 
systems (which was included in the Contract but not accounted for in the Contract 
duration) and to address additional necessary changes to the work, to allow for future 
modifications increasing the Contract up to a not-to-exceed amount of $36,405,700 and 

a are increasing the Contract duration up to 2,123 consecutive calendar days. _ 

23-0200 11-14-23) WD-2851(1) Approve an increase of $1 19,000 to the contract cost contingency for Contract No. WD- 
2851(1), 525 Golden Gate Avenue As-Needed Mechanical Systems Inspection, 
Maintenance, and Repairs, with Envise, for a new contract amount up to $825,000, to 
continue repairs, maintenance and inspections of the mechanical system, with no change to 

: cee a ____ the contract duration. 

23-0201 11-14-23. WD-2874 Award Contract No. WD- 2874, 8- Inch & 16-Inch Ductile Iron Water Main Replacement 
on Joost Avenue from Ridgewood Ave. to Congo St. and Various Side Sts., to the 
responsible bidder that submitted the lowest responsive bid, M Squared Construction, Inc., 
in the amount of $7,077,800 and with a duration of 745 consecutive calendar days, to 
install approximately 8,700 feet of ductile iron water conveyance pipe, ancillary water 
service pipe, curb ramps, and pavement restoration. This action constitutes the Approval 
Action for the Project for the purposes of the California Environmental Quality Act 
(CEQA), pursuant to San Francisco Administrative Code section 31.04(h). The Planning 

aoe Department has determined that the Project is exempt from the CEQA. 

23-0202 11-14-23 WD-2902 Award Contract No. WD-2902, San Andreas Reservoir Road Improvements to the 

responsible bidder that submitted the lowest responsive bid, Anvil Builders Inc., in the 

amount of $10,491,405.60, and with a duration of 730 consecutive calendar days, to repair 
erosional roadway damage and make improvements to prevent further erosion and 
landslides to the SFPUC’s San Andreas Reservoir perimeter access roads. 
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23-0203 


23-0204 
23-0205 


23-0208 


23-0209 


23-0210 


11-14-23 


11-14-23 
415853 


11-28-23 


11-28-23 


11-28-23 


W893 


11-98-03 


Settlement for 
Damages 


Closed § Session 
DB-129.2 


HH-1003R- 


JOC-104 


WD-2616 


WW-697 | 


Amended and — 


_ Updated Water 


_ days; and authorize final payment to the contractor. 


Authorize settlement of claims for damages caused by the refusal of Pacific Gas & Electric 
to provide the SFPUC secondary voltage service under PG&E’s Wholesale Distribution 


Tariff for some 30 megawatts of City Load 


Walt Shepps v. City and County of San Francisco. 


Accept work performed by Anvil Builders, Inc. under Contract No. DB-129.2, Bay 
Corridor Transmission and Distribution — Phase 2 (2019) South; approve Modification No. 
28 (Final) increasing the Contract duration by 575 calendar days, to complete closeout 
punch-list items including prepare reports and supporting documentation, procure and 
reinstall communication vault lids, and finalize grounding system equipment calibration 
and testing for continuity, for a total Contract amount of $32,198,777 and a total Contract 


_ duration of 1,080 consecutive calendar days; and authorize final payment to the contractor. | 


Accept work performed by Big Valley Electric, under Contract No. HH-1003R, Moccasin 
Powerhouse Generator Step-up Transformer Installation, for a total Contract amount of 
$3,730,101 and a total Contract duration of 750 consecutive calendar days; and authorize 
final payment to the contractor. 

Award Job Order Contract No. JOC-104, General Engineering (A License) Construction, 
San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, in the amount not-to- 


exceed $5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, | 


and a duration of two years, to the responsible bidder that submitted a responsive bid, 
Peterson Excavation, Inc., to perform A-licensed general engineering construction work on. 
San Francisco Public Utilities Commission systems and operations around Hetch Hetchy. 
Accept work performed by M Squared Construction, Inc. under Contract No. WD-2616, 
8-Inch Ductile Iron Water Main Replacement on Baker Street from Geary Boulevard to 
Broadway Street and on Sutter Street from Divisadero Street to Presidio Avenue, for a total 
Contract amount of $3,881,257 and a total Contract duration of 677 consecutive calendar 


Approve an increase of 365 calendar days to the Contract duration contingency for 
Contract No. WW-697, As-Needed Main Sewer Replacement No. 8, with JDB & Sons 
Construction, Inc., for a new Contract duration limit of up to 1,495 consecutive calendar 
days, with no change to Contract amount for Staff to continue issuing contract service 
orders and allow Contractor to perform as-needed replacement of existing sewer pipelines. 


Approve the Amended and Updated Water Enterprise Level of Service Goals and 


Objectives which were originally approved in 2008 as part of the Water System 


= = 
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LOS Goals and Improvement Program Environmental Impact Report. 
% | Objectives ese ara ae i ae a a E en ae ae 
23-0211 11-28-23 Power Enterprise Approve Power Enterprise Levels of Service Goals and Objectives. 
: LOS Goals and 
fee ee Obiectives mers ot ee ee 
23-0212 11-28-23 Revised WSA. Approve the Revised Water Supply Assessment for the proposed San Francisco 
| SFMTA Potrero Municipal Transportation Authority Potrero Yard Modernization Project, pursuant to 
Yard the State of California Water Code Section 10910 et seq., California Environmental 
Modernization Quality Act (CEQA) Section 21151.9, and CEQA Guidelines Section 15155. 
22 Project ee 
23-0213 11-28-23 Revised WSA 655- Approve the Revised Water Supply Assessment for the proposed 655 4th Street — 
4' Street Project Project, pursuant to the State of California Water Code Section 10910 et seq., California 
Environmental Quality Act (CEQA) Section 21151.9, and CEQA Guidelines Section 
B45: 
23-0214 11-28-23 Hetch Hetchy Approve Hetch Hetchy Power’s Updated Integrated Resource Plan (October 2023); 
Power Updated and authorize the GM, or the GM’s designee, to submit the Updated Integrated Resource 
pe ee RD re Plan to the California Energy Commission prior to April 30, 2024. 
23-0215 11-28-23 Affordability Adopt affordability metrics for combined residential water and sewer bills (Affordability 
| Sere Metrics Policy), with a focus on typical and low-income customers. 
23-0216 11-28-23 MOU with SF Authorize the GM to execute a Memorandum of Understanding between the San 
Airport Francisco Airport Commission and the SFPUC in an amount not-to-exceed $50,000,000, 
Commission with a term starting December 4, 2023, through December 31, 2028, for the Airport to 
Airport Substation procure and manage Project Management Support Services and design-build services to 
Transformers replace two existing Airport Substation transformers with three new 55MVA transformers 
and other supporting electrical systems and for the SFPUC to reimburse the Airport for 
cost. This action constitutes the Approval Action for the Project for the purposes of the 
California Environmental Quality Act (CEQA), pursuant to San Francisco Administrative 
Code section 31.04(h). The Planning Department has determined that the Project is exempt 
from the CEQA. eg eS 
23-0217 11-28-23 Closed Session Shally Nguyen et al v. City and County of San Francisco 
23-0218 12-12-24 Fee Structure and Approve a fee structure and fee schedule for the use of reservable rooms and spaces at 
Schedule SECC _ the Southeast Community Center; and authorize the GM to approve and modify event 
Dee eres (oe aa _ policies and procedures for reservations and use of the Southeast Community Center. 
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320920 1212-94 Revie 


| 


ft 


23-0221 {12-12-24 [Proposed 


i 


p3-0222 (12-12-24 


23-0219 12-12-24 WD-2862° 


Regulations 


Award Contract No. WD-2862, San Antonio Pump Station Motor Control Center | 
Replacement and Seismic Retrofit, to the responsible bidder that submitted the lowest | 
responsive bid, Big Valley Electric, in the amount of $8,869,322 and with a duration of 

1,125 consecutive calendar days, to replace the motor control centers and appurtenant | 
equipment and seismically upgrade the San Antonio Pump Station. This action constitutes 
the Approval Action for the Project for the purposes of the California Environmental | 
Quality Act (CEQA), pursuant to San Francisco Administrative Code section 31 .04(h). The. 
Planning Department has determined that the Project is exempt from the CEQA | 


ed Rules and Public hearing to consider and possible action to adopt revised Rules and Regulations 


Governing Electric Service (Rules) in conformance with the requirements of Charter 


Governing Electric section 4.104, effective February 12, 2024. The revised version of the Rules replaces in its | 


Service 


___amendments in November 2015 and May 2017. 


Ordinance Credit 


Support CPSF 


Closed Session 


entirety the original version that the Commission approved in February 2010 as well as 


Approve Proposed Ordinance Amendment extending the authorization of the GM to 
continue to enter into agreements to obtain up to $150 million of credit support for an | 
additional 10 years for the CleanPowerSF Program; and authorize the GM to seek 


————————— 
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San Francisco 
Water |! iy Sewer 


Services of the San Francisco Public Utilities Cornmission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, January 10, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 
San Francisco, CA 94102 


This meeting will be held in person at the location listed above. As authorized by California 
Government Code Section 54953(e) and Mayor Breed’s 45th Supplement to her February 25, 2020, 
emergency proclamation, it is possible that some members of the San Francisco Public Utilities 
Commission may attend this meeting remotely. In that event, those members will participate and vote 
by video. Members of the public may attend the meeting to observe and provide public comment at the 
physical meeting location listed above or may watch live online at https://www.sfgovtv.org/sfpuc. 


Instructions for providing remote public comment are below: 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 2496 495 7376 # # 


Ensure you are in a quiet location 
Speak clearly and turn off background sounds (television, phones, radios) 


Wait for the item you would like to address to be called. When prompted, press *3 to be added to the queue 


The system will notify you when you are in line 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Tony Rivera 
Kate Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 


Accessible Meeting Policy: To obtain meeting materials in alternative format, please contact the 
Commission Secretary at 415-554-3165 or via email at Commission@sfwater.org. Providing at least 72 
hours’ notice will help to ensure availability. Written reports or background materials for calendar 
items are available on-line at the Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, 
reaching its decision in full view of the public. Commissions, boards, councils and other agencies of 
the City and County exist to conduct the people's business. This ordinance assures that deliberations are 
conducted before the people and that City operations are open to the people's review. For more 
information on your rights under the Sunshine Ordinance or to report a violation of the ordinance, 
contact Administrator, by mail to Sunshine Ordinance Task Force, | Dr. Carlton B. Goodlett Place, 
Room 244, San Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the Sunshine 
Task Force, the San Francisco Public Library and on the City’s website at http://www.sfgov.org. 


iq 311 Free Language Assistance: $0 i & 148)/ Ayuda gratuita con el idioma / becnuaTuas 
NOMOMb mepesoxunkos / Tro gitp Théng dich Mién phi / Assistance linguistique gratuite / #£*}O & as 
ee Pe AO / AS / ertusas umawe viva“ lav laos a’ uarlus ory/ Libreng tulong para sa 
wikang Tagalog simaa® | 


Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or 
attempt to influence local legislative or administrative action may be required by the San Francisco 
Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to register and report 
lobbying activity. For more information about the Lobbyist Ordinance, please contact the San 
Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San Francisco, CA 94102; telephone 
(415) 252-3100; fax (415) 252-3112; web site at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in S.F. 
Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then 
the CEQA determination prepared in support of that Approval Action is thereafter subject to appeal 
within the time frame specified in S.F. Administrative Code Section 31.16. Typically, an appeal must 
be filed within 30 calendar days of the Approval Action for a project that has received an exemption or 
negative declaration pursuant to CEQA. For information on filing an appeal under Chapter 31, contact 
the Clerk of the Board of Supervisors at City Hall, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102, or call (415) 554-5184. If the Planning Department’s Environmental Review 
Officer has deemed a project to be exempt from further environmental review, an exemption 
determination has been prepared and can be _ obtained on-line at  http://www.st- 
lanning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited 
to raising only those issues previously raised at a hearing on the project or in written correspondence 
delivered to the Board of Supervisors, Planning Commission, Planning Department or San Francisco 
Public Utilities Commission at, or prior to, such hearing, or as part of the appeal hearing process on the 
CEQA decision. 


ORDER OF BUSINESS 


Le 


Oe 


230001 


230002 


230003 


230004 


230005 


Call to Order 


Roll Call 


Adopt renewed findings under State Urgency Legislation to allow hybrid in-person meetings 
during the COVID-19 Emergency and direct the Commission Secretary to agendize a similar 
resolution at a Commission Meeting within the next 30 days. 


Approval of the Minutes of December 13, 2022 


Report of the General Manager (discussion only) 


a) 
b) 


oy) 
d) 


Drought Conditions Update 

Hetch Hetchy Capital Improvement Program Quarterly Report 

Wastewater Enterprise Quarterly Report including Southeast Area Major Projects Update 
(1) Biosolids, (2) Headworks, and (3) 1550 Evans Southeast Community Center 

Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


CONSENT CALENDAR 


a) 


b) 


c) 


d) 


Approve the terms and conditions of and authorize the General Manager to execute a no-fee, 
month-to-month revocable license to the Girl Scouts of Northern California, a California 
nonprofit public benefit corporation, to use approximately 4.1 acres of land under the 
jurisdiction of the San Francisco Public Utilities Commission in San Francisco, California. 
The License Area constitutes a portion of the SFPUC’s Parcel No. 55 located at 1100 Lake 
Merced Boulevard near Lake Merced. The Girl Scouts will use the License Area for Girl 
Scout troop outings, camps, events, trainings, and the maintenance and repair of the existing 
camp improvements. (Flynn) 


Approve Modification No. 1 to Job Order Contract, JOC-83R, General Building (B 
License) Construction, San Francisco, San Mateo, Santa Clara, and Alameda Counties, with 
Rubecon Builders, Inc., to complete ongoing facility and asset improvements, increasing the 
contract by $2,500,000, for a total not-to-exceed contract amount of $7,500,000, in 
accordance with San Francisco Administrative Code section 6.62. (Robinson) 


Approve Amendment No. | to Agreement Nos. PRO.0097.A-C, Hetchy Capital 
Improvement Projects, As- Needed Construction Management Services, with AECOM and 
Effective Management Services LLC. Joint Venture (PRO.0097.A), Mott MacDonald and 
Dabri, Inc. Joint Venture (PRO.0097.B), and Avila and Associates Consulting Engineers, 
Inc. (PRO.0097.C), to provide as- needed Construction Management service to augment City 
Construction Management staff as necessary, to increase each contract by $2,000,000 for a 
total not-to-exceed amount of $6,000,000, with no change to the duration of each agreement. 
(Robinson) 


Approve Amendment No. | to Agreement No. PUC.PRO.0113, Electric Billing Software as 
a Services (SaaS) Agreement, with Enterprise Solutions Consulting LLC to provide 
additional as-needed professional services to facilitate ongoing customizations to the Oracle 


230006 


230008 


730005 


3y010 


e) 


f) 


h) 


C2M (Customer to Meter) electric billing system, to increase the contract by $1,250,000 and 
increase the contract duration by six months, for a total not-to-exceed amount of $5,624,527 
and for a total duration of seven and one-half years. (Hom) 


Award Contract Nos. PRO.0216.A, PRO.0216.B, PRO.0216.C, and PRO.0216.D, As- 
Needed Environmental Review Services, to provide as-needed environmental analyses, 
studies, and reports; resource agency documents/permits; environmental compliance support 
during construction; and specialized natural resource and other environmental expertise in 
support of the Sewer System Improvement Program and other Water, Wastewater, and Power 
Enterprise operating and capital projects, to AECOM Technical Services Inc., (PRO.0216.A), 
Environmental Science Associates Inc., (PRO.0216.B), Panorama Environmental, Inc.. 
(PRO.0216.C), and Woodard & Curran and ATS Consultants Joint Venture, (PRO.0216.D), 
each for an amount not-to-exceed $7,000,000, and each with a duration of seven years. 
(Robinson) 


Accept work performed by Ranger Pipelines, Inc., for Contract No. WD-2668, Regional 
Groundwater Storage and Recovery, for a total contract amount of $62,168,845, and for a 
total contract duration of 2,707 consecutive calendar days (approximately seven years and six 
months); and authorize final payment to the contractor. (Robinson) 


Approve an increase of $300,000 to the contract cost contingency and an increase of 300 
calendar days (approximately 10 months) to the contract duration contingency for Contract 
No. WD-2852R, San Francisco Westside Recycled Water Irrigation System Retrofits, with 
Fontenoy Engineering, Inc. to address on-going schedule and cost impacts due to COVID- 
related delays in material deliveries, delayed and modified work related to a tree conflict and 
associated public hearing process, additional work due to differing field conditions, and to 
provide sufficient contingency to address unanticipated changes through the remainder of the 
construction effort; and authorize the General Manager to approve future modifications to the 
contract for a total contract amount not to exceed $3,031,877 and a total contract duration of 
up to 920 consecutive calendar days (approximately two years and six months). 

(Robinson) 


Accept work performed by Kone, Inc., under Contract No. WW-672, Wastewater Enterprise 
Elevator Maintenance, Repair and Modernization 2018-2021; approve Modification No. 2 
(Final), decreasing the contract amount by $1,057,390, for a total contract amount of 
$258,910, and decreasing the contract duration by 40 consecutive calendar days, for a total 
contract duration of 1,194 consecutive calendar days (approximately three years and four 
months); and authorize final payment to the Contractor. This reduction in total contract 
amount relates to SFPUC staff's decision not to utilize an as-needed bid item to modernize 
the elevator. The reduction in duration is because this contract was due to expire and SFPUC 
awarded another elevator contract (WW-718R) that was anticipated to start during this 
period, overlapping the existing contract. (Norby) 


Approve an increase of 250 calendar days (approximately nine months) to the contract 
duration contingency for Contract No. WW-685R, North Shore Pump Station Wet Weather 
Improvements, with Western Water Constructors, Inc., to address COVID supply chain 
delays related to the procurement of dry weather liquid pumps; and authorize the General 
Manager to approve future modifications to the contract for a total contract duration of up to 
1,075 consecutive calendar days (approximately three years), with no change to contract 


130011 
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10. 
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Lie 


amount. (Robinson) 


j) Award Contract No. WW-737, Baker St. Combined Sewer Discharge Baffle Improvements 
& Backflow Valve Repair, in the amount of $566,000, and with a duration of 240 
consecutive calendar days, to the responsible bidder that submitted the lowest responsive bid, 
Trinet Construction, Inc., to construct a new baffle wall and repair the existing baffle inside 
the Baker Street Combined Sewer Discharge including leak repair in the existing backflow 
valve. (Robinson) 


REGULAR CALENDAR 


Authorize the General Manager to execute, on behalf of the City and County of San Francisco, a 
First Amendment to the Agreement with the California Department of Fish and Wildlife 
(CDFW) regarding the construction, operation, and maintenance of a permanent water 
recirculation system at the CDF W-owned and operated Moccasin Fish Hatchery that will allow 
for reduction in San Francisco Public Utilities Commission water deliveries to the Hatchery 
during shutdowns of the Hetch Hetchy Water and Power system and during droughts, to extend 
the Agreement duration by up to 12 months, to December 1, 2023, for a total duration of up to 36 
months, with no change to the Agreement amount. (Ritchie) 


Award Contract No. PRO.0264, New City Distribution Division (CDD) Campus at 2000 Marin 
Design Services, to provide architectural, engineering, and consulting services to design new 
facilities for the San Francisco Public Utilities Commission Water Enterprise CDD at 2000 
Marin Street, San Francisco, to Mark Cavagnero Associates, for an amount not-to-exceed 
$27,800,000 and with a duration of five years, subject to Board of Supervisors’ approval under 
San Francisco Charter Section 9.118. (Robinson) 


Award sole source Contract No. PUC-0004(1), 525 Golden Gate Elevator Maintenance and 
Repair Services, in an amount not-to-exceed $950,000, and with a duration of 2,920 consecutive 
calendar days (eight years), to Otis Elevator Company, which is the only elevator contractor 
authorized to maintain and support proprietary components in the elevators at the SFPUC 
headquarters building, in accordance with San Francisco Administrative Code section 6.73(a). 
(Robinson) 


Authorize the General Manager to execute a Memorandum of Understanding with the San 
Francisco Local Agency Formation Commission for an amount not-to-exceed $800,000 and with 
a duration of three years and five months to perform work for CleanPowerSF. (Hale) 


Public Hearing: Discussion and possible action to approve the Electric Home (E-ELEC) rate 
schedule for customers of the San Francisco Public Utilities Commission’s CleanPowerSF 
Community Choice Aggregation Program. This action constitutes the Approval Action for the 
Project for the purposes of the California Environmental Quality Act (CEQA) pursuant to 
Section 31.04(h) of the San Francisco Administrative Code. The Planning Department has 
determined that this action is exempt from the CEQA. If the item is approved, the Commission 
will rely on that determination to make its decision. (Hom) 


. Communications (information only) 


a) Advance Calendar 
b) Contract Advertisement Report 


ie: 


230016 


ZU 


c) Correspondence Log 

d) CleanPowerSF Quarterly Update 

e) Quarterly Report on Contracts Awarded by the General Manager Pursuant to Delegated 
Authority 

f) O’Shaughnessy Dam Reservation Quarterly Report 4“ Quarter: October — December 
2022 

g) Sewer Inspection and Replacement Program Update 


. General Public Comment 


Members of the public may address the Commission on matters that are within the Commission's 
Jurisdiction and are not on today’s agenda. 


. Items Initiated by Commissioners (discussion only) 
. Public comment on the matter to be addressed during Closed Session. 


. Motion on whether to assert the attorney-client privilege regarding the matter listed below as 


Conference with Legal Counsel. 
The Commission will go into Closed Session to discuss the following item: 
CLOSED SESSION 


CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code ‘ 
§54956.9, Administrative Code §67.10(d)(1)): (action item) (Bregman) 


Andrea Cervantes v. City & County of San Francisco, et al. (San Francisco Superior Court, Case 
No. CGC-20-586083), filed August 10, 2020. 


Proposed settlement of employment dispute in the amount of $400,000, subject to approval by 
the San Francisco Board of Supervisors. 


Following Closed Session, the Commission will reconvene in Open Session 


. Announcement following Closed Session. 


. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 


Francisco Administrative Code Section 67.12(a). 


Adjournment 
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1. Call to Order 
President Ajami called the meeting to order at 1:31 pm. 


2.mKollCall 
Present: Ajami, Maxwell, Paulson, Rivera, and Stacy 


3. Adopt renewed findings under State Urgency Legislation to allow hybrid in-person meetings 
during the COVID-19 Emergency and direct the Commission Secretary to agendize a similar 
resolution at a Commission Meeting within the next 30 days. (Resolution 23-0001) 


No public comment. 


On Motion to Adopt State Findings Under State Urgency Legislation 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


4. Approval of the Minutes of December 13, 2022 


Public Comment 
e Dave Warner suggested edits to the minutes related to item 9. 


The following individuals were directed to item # 13 - General Public Comment because their 
comments were not applicable to the Minutes of December 13, 2022. 
o Eileen Boken 
Bob Stanley 
Mary Butterwick 
John Rosapepe 
Cindy 


©,.@ © © 


President Ajami stated the change to the timing of general public comment per the revised Rules 
of Order was made to prioritize business items that are on the agenda and for the public who 
wish to make comments on those agendized items. She stated that the Commission is interested in 
hearing from the public and that the change of order was not to shut down public comment or 
different perspectives. 


On Motion to Approve the Minutes of December 13, 2022 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


5. Report of the General Manager (GM) 
a) Drought Conditions Update (as of January 3, 3023) 


Steve Ritchie, Assistant General Manager, Water, discussed the recent storms and 
reviewed (1) January 3, 2023 Reservoir Storage: Hetch Hetchy is at 66.6% of maximum 
storage, Water Bank is at 98.7% of maximum storage, and total system storage is at 
79.6%. He stated water is being released from Cherry and is going into water bank. He 
stated Calaveras is full. (2) Other California Reservoirs: Shasta, Oroville and Don Pedro 
Reservoirs are at 38%, 28%, and 61% of capacity, respectively; (3) California Drought 
Monitor; Exceptional drought is gone, and extreme drought is lessening. He emphasized 
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i) 


level and nearing the 1983 level, which was the wettest year on record; (5) Upcountry 6- 
Station Precipitation Index (as of January 2, 2023) year-to-date (YTD) total is at 21.48 


inches; (6) Bay Area 7-Station Precipitation Index (as of January 1, 2023) YTD total is at 
17.20 inches: (7) Upcountry Snowpack: Is above 2017 level and nearing 100% of typical 


April level; (8) Water Available to the City: Is at 250,000 acre feet after the recent 
storms; (9) National Precipitation Forecast: Additional precipitation is forecast; and 
(10) Total Deliveries: 133 mgd. 


Public Comment 

e Unidentified caller asked how many storms are needed to get out of drought. She 
suggested that the city install a rain harvest systems to capture rainwater. 

e Peter Drekmeier, Tuolumne River Trust, discussed system storage levels and 
indicated that 226,000-acre feet were captured since the last report. He stated there is 
storage to last five years. 

e Heinrich Albert, Sierra Club Water Committee, stated that the SFPUC is risk adverse 
to change and needs to balance risk 

e (Inaudible) expressed gratitude for the rain and asked that the lawsuit against the 
State Water Board be dropped. He requested that one year be eliminated from the 
Design Drought. 

e John Rosapepe stated that one year should be eliminated from the Design Drought. 
He asked that the lawsuit be dropped. 

e Lawrence, retired wildlife biologist and ecologist, asked that the Tuolumne River not 
be killed, and that water be released. 

e Mary Butterwick discussed the ecological state of the Tuolumne River. She stated the 
update should include a salmon count. She asked that the lawsuit be dropped. 


b 


— 


Hetch Hetchy Capital Improvement Program (HCIP) Quarterly Report 
Katie Miller, Director Water Capital Programs, reviewed the HCIP status as of September 


2022, noting expenditures of $196 million, with the HCIP 26% complete. Director Miller 
reviewed (1) HCIP cost summary, noting no cost variance for the overall HCIP for the 
quarter. 


Director Miller provided project status updates for the following (1) Mountain Tunnel 
Improvements (Priest Audit Tunnel, Flow Control Facility Shaft, Bypass Tunnels, and 
preparation for Shutdown No. 2); (2) Moccasin Powerhouse and Generator Step-Up 
Transformer Rehabilitation (Step-up Transformers, Generators Rewind, and Powerhouse 
System Upgrade); and (3) San Joaquin Pipelines Valve and Safety Improvements. 


Director Miller responded to a question from Vice President (VP) Maxwell as to whether the 
same contractor that was used for rewind would be used for the San Joaquin Pipeline Valve 
and Safe Entry Improvement, and if there would be any compensation for delays. Director 
Miller indicated the same contractor would be used and discussed the contractor’s 
procurement challenges and delays, and staffing challenges due to COVID. Algy Collymore, 
Project Manager, indicated any compensation issues as a result of delays are being 
addressed with the contractor. Commissioner Paulson noted the main issues of concern were 
with procurement and staffing and not any “red flags” and asked that the Commission 
continue to be updated. Director Miller indicated staff are working with the contractor and 
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will be closely monitoring. 
President Ajami discussed the fact sheets and stated the variances need to be included. 


No public comment. 


c) Wastewater Enterprise Quarterly Report including Southeast Area Major Projects Update 
(1) Biosolids, (2) Headworks, and (3) 1550 Evans Southeast Community Center 


Stephen Robinson, AGM Infrastructure, began with construction updates for the 
Mariposa Dry-Weather Pump Station and Force Main Improvements, Wawona Area 
Stormwater Improvement Project, and Westside Pump Station Reliability Improvements. 


AGM Robinson reviewed the Sewer System Improvement Program (SSIP) Phase I status 
stating as of September 2022, indicating the project count by phase is 51% complete with 
$3,646 million expended. He reviewed the SSIP status cost summary, the facilities and 
infrastructure cost summary, and cost variance. 


AGM Robinson discussed capital program milestones, noting those projects that have 
completed design, that have awarded construction contract, and have completed 
conceptual engineering. He provided the following progress and status updates for the 
following (1) Southeast Plant Digester Facilities Project: Project cost increased from 
$1,681 million to $2,373 million; (2) Southeast Plant New Headworks Facilities Project: 
Project cost increased from $619 million to $679 million; and (3) Southeast Community 
Center 1550 Evans: Project cost increased from $114 million to $115 million. 


In response to a question from VP Maxwell regarding the increase from $619 million to 
$679 million for the Southeast Plant New Headworks Facility Project, AGM Robinson 
indicated it was due to project redesign, value engineering, and changing market 
conditions, and the increase from $114 million to $115 million for the Southeast 
Community Center was due to PG&E’s delay in the facility energization. 


AGM Robinson responded to a question from VP Maxwell regarding maintenance 
funding and stated maintenance funding has been allocated and facilities have resources 
and contracts in place for maintenance and operation. 


AGM Robinson responded to a question from President Ajami regarding opportunities 
for changes to projects that are in design, noting that the earlier changes can be made, 
the better, and emphasized that procedures, processes, and criteria need to be consistent. 
Brief discussion ensued. 


Public Comment 

e Peter Drekmeier, Tuolumne River Trust, stated cost for the projects come from rate 
payers and that wastewater isn’t measured and that customers will use less water to 
reduce bills. He requested a deep dive during the budget process to understand debt 
service and water consumption. 
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d) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


GM Herrera discussed the atmospheric rivers that have occurred since New Year’s Eve, 
noting they have posed a challenge for SFPUC staff and have triggered several 
emergency response activations. He indicated the Wastewater Enterprise activated their 
emergency response structure in coordination with Public Works, mitigating urban 
flooding by resourcing all available assets to maximize functionality of the City’s 
collection system, and he noted specific efforts being taken. He stated the Water Supply 
and Treatment Division, and the Natural Resources Division activated their emergency 
response structure to ensure safe operation of reservoirs and noted increasing creek 
levels posed challenges. He stated Hetch Hetchy also activated their emergency response 
structure to maintain critical operations. All emergency response structures were 
supported and coordinated through the SFPUC’s Department Emergency Operations 
Center (EOC) in coordination with the San Francisco EOC. He thanked all staff for their 
tireless work. 


GM Herrera responded to a question from Commissioner Paulson regarding which 
departments are responsible for the flooding at the Marina Green. 


The Commissioners thanked staff or their work during the storm events. 
No public comment. 


6. CONSENT CALENDAR 
a) Approve the terms and conditions of and authorize the General Manager to execute a no-fee, 
month-to-month revocable license to the Girl Scouts of Northern California, a California 
nonprofit public benefit corporation, to use approximately 4.1 acres of land under the 
jurisdiction of the San Francisco Public Utilities Commission in San Francisco, California. 
The License Area constitutes a portion of the SFPUC’s Parcel No. 55 located at 1100 Lake 
Merced Boulevard near Lake Merced. The Girl Scouts will use the License Area for Girl 


Scout troop outings, camps, events, trainings, and the maintenance and repair of the existing 
camp improvements. (Resolution 23-0002) 


b) Approve Modification No. | to Job Order Contract, JOC-83R, General Building (B License) 


Construction, San Francisco, San Mateo, Santa Clara, and Alameda Counties, with Rubecon 
Builders, Inc., to complete ongoing facility and asset improvements, increasing the contract 


by $2,500,000, for a total not-to-exceed contract amount of $7,500,000, in accordance with 
San Francisco Administrative Code section 6.62. (Resolution 23-0003) 


c) Approve Amendment No. | to Agreement Nos. PRO.0097.A-C, Hetchy Capital 
Improvement Projects, As- Needed Construction Management Services, with AECOM and 
Effective Management Services LLC. Joint Venture (PRO.0097.A), Mott MacDonald and 
Dabri, Inc. Joint Venture (PRO.0097.B), and Avila and Associates Consulting Engineers, 
Inc. (PRO.0097.C), to provide as- needed Construction Management service to augment City 
Construction Management staff as necessary, to increase each contract by $2,000,000 fora 


total not-to-exceed amount of $6,000,000, with no change to the duration of each agreement. 
(Resolution 23-0004) 
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d) Approve Amendment No. | to Agreement No. PUC.PRO.0113, Electric Billing Software as 
a Services (SaaS) Agreement, with Enterprise Solutions Consulting LLC to provide 
additional as-needed professional services to facilitate ongoing customizations to the Oracle 
C2M (Customer to Meter) electric billing system, to increase the contract by $1,250,000 and 
increase the contract duration by six months, for a total not-to-exceed amount of $5,624,527 
and for a total duration of seven and one-half years. (Resolution 23-0005) 


e) Award Contract Nos. PRO.0216.A, PRO.0216.B, PRO.0216.C, and PRO.0216.D, As- 


Needed Environmental Review Services, to provide as-needed environmental analyses, 
studies, and reports; resource agency documents/permits; environmental compliance support 
during construction; and specialized natural resource and other environmental expertise in 
support of the Sewer System Improvement Program and other Water, Wastewater, and Power 
Enterprise operating and capital projects, to AECOM Technical Services Inc., (PRO.0216.A), 
Environmental Science Associates Inc., (PRO.0216.B), Panorama Environmental, Inc.. 
(PRO.0216.C), and Woodard & Curran and ATS Consultants Joint Venture, (PRO.0216.D), 


each for an amount not-to-exceed $7,000,000, and each with a duration of seven years. 
(Resolution 23-0006) 


f) Accept work performed by Ranger Pipelines, Inc., for Contract No. WD-2668, Regional 
Groundwater Storage and Recovery, for a total contract amount of $62,168,845, and fora 
total contract duration of 2,707 consecutive calendar days (approximately seven years and six 
months); and authorize final payment to the contractor. (Resolution 23-0007) 


g) Approve an increase of $300,000 to the contract cost contingency and an increase of 300 
calendar days to the contract duration contingency for Contract No. WD-2852R, San 
Francisco Westside Recycled Water Irrigation System Retrofits, with Fontenoy Engineering, 
Inc. to address on-going schedule and cost impacts due to COVID-related delays in material 
deliveries, delayed and modified work related to a tree conflict and associated public hearing 
process, additional work due to differing field conditions, and to provide sufficient 
contingency to address unanticipated changes through the remainder of the construction 
effort; and authorize the General Manager to approve future modifications to the contract for 
a total contract amount not to exceed $3,031,877 and a total contract duration of up to 920 
consecutive calendar days. (Resolution 23-0008) 


h) Accept work performed by Kone, Inc., under Contract No. WW-672, Wastewater Enterprise 
Elevator Maintenance, Repair and Modernization 2018-2021; approve Modification No. 2 
(Final), decreasing the contract amount by $1,057,390, for a total contract amount of 
$258,910, and decreasing the contract duration by 40 consecutive calendar days, for a total 


contract duration of 1,194 consecutive calendar days; and authorize final payment to the 
Contractor. This reduction in total contract amount relates to SFPUC staffs decision not to 


utilize an as-needed bid item to modernize the elevator. The reduction in duration is because 


this contract was due to expire and SFPUC awarded another elevator contract (WW-718R) 


that was anticipated to start during this period, overlapping the existing contract. (Resolution 
23-0009) 


i) Approve an increase of 250 calendar days to the contract duration contingency for Contract 
No. WW-685R, North Shore Pump Station Wet Weather Improvements, with Western Water 
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Constructors, Inc., to address COVID supply chain delays related to the procurement of dry 
weather liquid pumps; and authorize the General Manager to approve future modifications to 
the contract for a total contract duration of up to 1,075 consecutive calendar days, with no 
change to contract amount. (Resolution 23-0010) 


j) Award Contract No. WW-737, Baker St. Combined Sewer Discharge Baffle Improvements_ 
& Backflow Valve Repair, in the amount of $566,000, and with a duration of 240 
consecutive calendar days, to the responsible bidder that submitted the lowest responsive bid, 
Trinet Construction, Inc., to construct a new baffle wall and repair the existing baffle inside 


the Baker Street Combined Sewer Discharge including leak repair in the existing backflow 
valve. (Resolution 23-0011) 


Public Comment 

e Eileen Boken provided comment on item 6b, stating the dollar increase is 50%. She noted 
the same contractor was used for the AWSS Pump Station 2 project; and commented on 
item 6c, noting the dollar increase of 50%. 


On Motion to Approve Consent Calendar Items 6a through 6): 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


7. Authorize the General Manager to execute, on behalf of the City and County of San Francisco, a 
First Amendment to the Agreement with the California Department of Fish and Wildlife 
(CDFW) regarding the construction, operation, and maintenance of a permanent water 
recirculation system at the CDF W-owned and operated Moccasin Fish Hatchery that will allow 
for reduction in San Francisco Public Utilities Commission water deliveries to the Hatchery 
during shutdowns of the Hetch Hetchy Water and Power system and during droughts, to extend 


the Agreement duration by up to 12 months, to December 1, 2023, for a total duration of up to 36 
months, with no change to the Agreement amount. (Resolution 23-0012) 


AGM Ritchie introduced the item and requested Commission approval. He responded to a 
question from President Ajami regarding recirculation and treatment, noting it is a “‘flow- 
through” system. He stated the CDFW will be responsible for operation and maintenance, with 
technical support from the SFPUC. 


In response to a question from VP Maxwell regarding the safe use of recycled water for fish, 
AGM Ritchie stated that the use of recycled water is common in other hatcheries and is prudent. 


No public comment. 


On Motion to Approve Item 7: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


8. Award Contract No. PRO.0264, New City Distribution Division (CDD) Campus at 2000 Marin 
Design Services, to provide architectural, engineering, and consulting services to design new 
facilities for the San Francisco Public Utilities Commission Water Enterprise CDD at 2000 
Marin Street, San Francisco, to Mark Cavagnero Associates, for an amount not-to-exceed 
$27,800,000 and with a duration of five years, subject to Board of Supervisors’ approval under 
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Shelby Campbell, Project Manager, reviewed the proposed contract award and provided a brief 
background of the CDD Yard, touched on the existing conditions at the CDD campus, and 
presented the new CDD campus site plan. Project Manager Campbell reviewed the Request-for- 
Proposals (RFP), which she indicated has been opened three times, on March 31, 2021, 
September 17, 2021, and September 14, 2022, stating issues included the number of responsible 
proposals, overhead and profit schedule, and conflict of interest. She indicated the RFP was 
revised to address issues and was readvertised September 14, 2022 and included robust 
outreach. She reviewed the proposers and scores. 


President Ajami requested that location maps be put into a larger location context. 
No public comment. 


On Motion to Approve Item 8: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


Award sole source Contract No. PUC-0004(1), 525 Golden Gate Elevator Maintenance and 
Repair Services, in an amount not-to-exceed $950,000, and with a duration of 2,920 consecutive 
calendar days, to Otis Elevator Company, which is the only elevator contractor authorized to 
maintain and support proprietary components in the elevators at the SFPUC headquarters 


building, in accordance with San Francisco Administrative Code section 6.73(a). (Resolution 23- 
0014) 


Ivy Fine, Manger, Program Administration Bureau, introduced the item and stated Otis installed 
the elevators which contain proprietary components and is the only licensed contractor able to 
provide legally required maintenance services for their proprietary elevator components. 


Manager Fine responded to a question from VP Maxwell regarding the proprietary elevators 
and questioned if other vendors should be considered. Discussion ensued on the contract and 
contract renewal amount and process. Commissioner Paulson noted Otis is a well-known and 
trusted elevator company. 


Public Comment 
e Eileen Boken questioned the need for a sole source contract. 


On Motion to Approve Item 9: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


. Authorize the General Manager to execute a Memorandum of Understanding with the San 


Francisco Local Agency Formation Commission (SF LAFCo) for an amount not-to-exceed 


$800,000 and with a duration of three years and five months to perform work for CleanPowerSF. 
Mike Hyams, Deputy AGM, Power Enterprise, introduced the item and provided a brief 


background of the SFPUC’s work with the SF LAFCo. He noted the first MOU was in 2009 and 
was extended several times before its 2021 expiration. He stated the proposed MOU will 
reimburse LAFCo for work performed during fiscal year 2022-23 through fiscal year 2025-26 
and will use approximately $130,000 which remains appropriated from the 2009 MOU and will 
be supplemented by CleanPowerSF ratepayer funds for approximately $225,000 per year for 


He stated the term of the MOU can be extended by mutual agreement between the SFPUC and 
LAFCo and he discussed the details of work to be performed by LAF Co staff under the MOU. He 
indicated the LAFCo Commission approved the draft MOU on December 9, 2021. Mr. Hyams 
recognized LAFCo Executive Officer Jeremy Pollock. 


President Ajami noted that CleanPowerSF is an established utility and questioned the need for 
or the value of the work to be performed by LAFCo staff and wondered why that work can’t be 
conducted by SFPUC staff. She stated that CleanPowerSF needs to be careful to manage costs 
and maintain its competitive edge and adding things like this will begin to erode our operational 
efficiency. She expressed that the SFPUC should use its own staff and consultants to conduct 
studies related to its operations. 


Mr. Hyams noted there is a new direction with LAFCo since the launch of the CleanPowerSF 
program. There is anew commission and executive director who are interested in LAFCO’s role 
in advising the SFPUC and the Board of Supervisors on CleanPowerSF and issues related to 
meeting the City’s Climate Action Plan goals. 


GM Herrera acknowledged President Ajami’s comments and stated since the formation of 
LAFCo in 2007 there has been a transition with the CleanPowerSF program being mature, and 
that the SFPUC is interested in seeing what the LAFCo can contribute to supplement the 
SFPUC’s administration of CleanPowerSF. 


President Ajami reiterated the SFPUC’s efforts to remain competitive, efficient, and to keep 
costs down. She stated the proposed MOU needs to be considered within that context and that in 
her view, SFUPC staff can perform the proposed work under the MOU. 


Commissioner Paulson discussed the LAFCo’s development in the various counties. He 
concurred with comments made by President Ajami. 


Commissioner Stacy discussed the original intent with LAFCo’s formation and stated that the 
Commission must look at how ratepayer money is being spent and agreed with comments made 
by other Commissioners. 


VP Maxwell noted that the requested $800,000 is not a small amount of money and expressed 
concerns with the MOU. 


GM Herrera indicated that the Commission may pull the item if they are not comfortable with 
moving forward. 


Public Comment 

e Francisco DaCosta stated a hearing needs to be held to see how proactive and progressive 
the SFPUC has been. 

e John Rosapepe stated that $800,000 is not a small sum. 

e Jeremy Pollock, Executive Officer LAFCo, acknowledged concerns expressed and discussed 
the scope of work and study topics to be addressed regarding CleanPowerSF’s future and 
related issues that are outside of the SFPUC’s core functions. He highlighted the financing 
through green bank initiative. 
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e Written comment submitted are attached. 

President Ajami_ stated there was not intent to minimize the amount of money requested and 
noted the significance of the funding request. She again expressed the need to spend taxpayer 
money wisely and thoughtfully. The item was continued. 


l 


— 


. Public Hearing: Discussion and possible action to approve the Electric Home (E-ELEC) rate 
schedule for customers of the San Francisco Public Utilities Commission’s CleanPowerSF 
Community Choice Aggregation Program. This action constitutes the Approval Action for the 
Project for the purposes of the California Environmental Quality Act (CEQA) pursuant to 
Section 31.04(h) of the San Francisco Administrative Code. The Planning Department has 
determined that this action is exempt from the CEQA. If the item is approved, the Commission 


will rely on that determination to make its decision. (Resolution 23-0015) 
Ma Yee, Principal Revenue/Rates Analyst, presented the item and discussed (1) CleanPowerSF 


Rates Landscape: San Francisco City Charter requirement for rate study every five years by 
independent consultant, 2022 Power Rates Study — completed and adopted FY 2022-23 cost-of- 
service rates in May 2022, and Key outcomes of rate study — to ensure financial stability, 
prioritize customer needs, and support the City’s climate action goals; (2) CleanPowerSF Rate 
Schedules; CleanPowerSF customers receive power supply (generation service) from 
CleanPowerSF and distribution services from PG&E, and are billed by PG&E. CleanPowerSF’s 
suite of rate schedules matches PG&E offerings and provides alternative option of cleaner 
energy for customers; (3) Electric Home (E-ELEC)Rate Schedule: California Public Utilities 
Commission Decision 21-11-016 ordered new electric home rates for qualifying residential 
customers, with final E-ELEC rates on December 1, 2022. Supports residential electrification; 
(4) CleanPowerSF E-ELEC Generation Rates Methodology, (5) E-EEC Bill Comparison: High 
usage (assumes 650 kWh monthly usage) and low usage (assumes 249 kWh monthly usage) for 
PG&E and CleanPowerSF Customers; and (6) Recommendation: staff recommends approval of 
the 2022-23 CleanPowerSF E-ELEC Rate Schedule, applied to bills of CleanPowerSF customers 
who voluntarily sign-up for E-ELEC rate schedule since PG&E's offering on December 1, 2022. 


Mike Hyams, Deputy AGM, Power Enterprise, responded to a question from VP Maxwell as to 
what “net metering” is, stating net metering is a program that provides bill credits to customers 
with rooftop solar for the energy they produce; and to a question regarding “volumetric” stating 
it is determined per kilowatt-hour. He noted that the E-ELEC distribution rate design is a form 
of “decoupling”, by recovering more utility distribution revenue from fixed fees rather than from 
volumetric rates that increase with increasing electricity usage. Brief discussion ensued on rates, 
rates schedules, and methodology. 


No public comment. 


President Ajami noted that the rate schedule doesn’t apply to customers with rooftop solar and 
asked if there are proactive efforts to add them as customers. Deputy AGM Hyams stated there 
are rates that net energy metering customers may use but that it may not be advantageous to 
solar customers, but other rates structures could be considered in the future. He anticipates that 
PG&E will offer this rate for rooftop solar customers once it is able to make necessary changes 
to the billing system. 
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On Motion to Approve Item 11: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


12. Communications 
a) Advance Calendar 


b) Contract Advertisement Report 

c) Correspondence Log 

d) CleanPowerSF Quarterly Update 

e) Quarterly Report on Contracts Awarded by the General Manager Pursuant to Delegated 


Authority 
f) O’Shaughnessy Dam Reservation Quarterly Report 4" Quarter: October — December 
2022 


g) Sewer Inspection and Replacement Program Update 


13. General Public Comment 
President Ajami reiterated comments she made earlier in the meeting regarding concerns 
expressed with the placement of general public comment on the agenda. She stated there are 
many people involved with all aspects of the agenda and there is a fairness in the process to give 
priority to those who have taken the time to work on and speak to items on the agenda. She 
stated members of the public are welcomed to speak on items beyond those listed on the agenda, 
but that opportunity will come later in the meeting so business on the agenda can be 
accomplished . 


e Francisco DaCosta stated there is a difference between freedom and license and that the 
public has the right to make statements and be respected. 

e Eileen Boken stated that January 22 begins the new Lunar Year of the Rabbit and that it is 
expected to bring prosperity, hope and calm. She discussed Alice and Wonderland and 
movement of general public comment to the end of the agenda. 

e Dave Warner stated moving general public to the end of the agenda is a burden and he 
questioned the benefit of doing so. He discussed practices of other water organizations. He 
suggested time certain placement of general public comment. 

e Peter Drekmeier, Tuolumne River Trust, discussed the reduction of time allocated and 
questioned the move of general public comment to the end of the agenda. He discussed 
general comment practices of other water and governmental organizations. He discussed his 
public records request for information and denial under attorney-client privilege. 

e Molly Colton, Sierra Club California, stated movement of general public comment to the end 
of the agenda is counter to what other agencies do and requested it be moved back to the 
beginning of the meeting. 

e John McManus, Golden State Salmon Association, commented on movement of general 
public comment to end of the meeting. He recommended that general public comment be 
placed on the agenda time certain. 

e Lawrence, retired biologist and ecologist, expressed concern with moving general public 
comment to the end of the agenda. 

e Elizabeth Dougherty, Executive Director, Wholly H20, concurred with other speakers and 
expressed concern with moving general public comment to the end of the agenda and asked 
that it be moved back to the beginning. 

e Alita Dupree discussed the need to have clean and electric power. She suggested the 
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municipalization of the grid and decarbonization. 

e = Mark (inaudible) asked how the SFPUC will comply with the Bay Delta Water Quality 
Control Plan. 

e John Rosapepe expressed thoughts on moving general public comment to the end of the 
agenda. 

e Written comment submitted are attached. 


Commissioner Stacy stated how important public comment is on each action items as well as 
during general public comment. She noted the change for general public comment means that 
individuals are going to need to watch the full meeting and that timing of general public 
comment will be less predictable. She indicated the number of individuals who want to provide 
general public comment is unknown and that the Commission must be sensitive the needs of all, 
including those who are waiting to comment on agendized action items and reports. She 
discussed the Brown Act and Sunshine Ordinance and noted the Commission can’t act on items 
under general public comment and that issues present during general public comment may be 
considered for future discussion. She stated that callers have noted the difficulty with no time 
certain for general public comment and stated that commenters on agendized items have the 
same issue, and the Commission needs to be cognizant of them as well. She asked that the 
change on the new order be given a change. She reemphasized the importance and value of 
public comment. 


VP Maxwell stated d that it is a good idea to see if it works and revisit if necessary. 
President Ajami noted that equity, democracy, and fairness apply to all items on the agenda. She 


stated that the agenda as a whole and commenters on all items need to be considered. She 
expressed the value of public comment and asked that it be given a fair try. 


14. Items Initiated by Commissioners 
None. 


15. Public comment on the matter to be addressed during Closed Session. 
e Peter Drekmeier, Tuolumne River Trust, encouraged the Commission to discuss public 


records exempt from disclosure based on privilege. Caller was asked if he had any 
comments specific to the agendized closed session item and he responded in the negative. 


Commissioner Rivera recusal from Closed Session due to a previous professional relationship. 


On Motion to approve Commissioner Rivera’s recusal from Closed Session: 
Ayes: Ajami, Maxwell, Paulson, Rivera and Stacy 


Commissioner Rivera was excused from the meeting at 4:37 PM. 


16. Motion on whether to assert the attorney-client privilege regarding the matter listed below as 
Conference with Legal Counsel. 


On Motion to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel: 
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Ayes: Ajami, Maxwell, Paulson, and Stacy 
The Commission entered Closed Session at 4:37 PM. 


Present in Closed Session: Commissioners: Ajami, Maxwell, Paulson, and Stacy; Deputy City 
Attorney Sheryl Bregman; Deputy City Attorney Lauren Wood; Dennis Herrera, General 
Manager; Steve Ritchie, Assistant General Manager, Water Enterprise; Wendy Macy, Chief 
People Officer, and Donna Hood, Commission Secretary. 


17. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 
§54956.9, Administrative Code §67.10(d)(1)): 
Andrea Cervantes v. City & County of San Francisco, et al. (San Francisco Superior Court, Case 
No. CGC-20-586083), filed August 10, 2020. 
Proposed settlement of employment dispute in the amount of $400,000, subject to approval by 
the San Francisco Board of Supervisors. (Resolution 23-0016) 


The Commission exited Closed Session at 5:18 PM. 


18. Announcement following Closed Session. 
President Ajami announced that the Commission recommends the Board of Supervisors approve 
the settlement under Closed Session item 18. 


19. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


On Motion to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


20. Adjournment 
President Ajami adjourned the meeting at 5:19 PM. 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0001 


WHEREAS, California Government Code Section 54953(e) empowers local policy 
bodies to convene by teleconferencing technology during a proclaimed state of emergency under 
the State Emergency Services Act so long as certain conditions are met; and 


WHEREAS, In March 2020, the Governor of the State of California proclaimed a state of 
emergency in California in connection with the Coronavirus Disease 2019 (““COVID-19”) 
pandemic, and that state of emergency remains in effect; and 


WHEREAS, On February 25, 2020, the Mayor of the City and County of San Francisco 
(the “City”) declared a local emergency, and on March 6, 2020 the City’s Health Officer 
declared a local health emergency, and both those declarations also remain in effect; and 


WHEREAS, On March 11 and March 23, 2020, the Mayor issued emergency orders 
suspending select provisions of local law, including sections of the City Charter, that restrict 
teleconferencing by members of policy bodies; and 


WHEREAS, Consistent with the Mayor’s orders and State law, the San Francisco Public 
Utilities Commission met remotely during the COVID-19 pandemic through March 6, 2022; and 


WHEREAS, On February 10, 2022, the Mayor issued an emergency order that (1) 
requires decision-making boards and commissions established in the Charter (with the exception 
of the Board of Supervisors) to hold meetings in person at a physical location where members of 
the public may attend and provide comment, (2) allows members of those boards and 
commissions to participate remotely in the in-person meetings for COVID-related health reasons, 
(3) allows but does not require subcommittees of those boards and commissions to meet in 
person at a physical location where members of the public may attend and provide comment, and 
(4) prohibits all other policy bodies (with the exception of the Board of Supervisors and its 
committees) from meeting in person under any circumstances, with limited exceptions; and 


WHEREAS, On September 16, 2021, the Governor signed AB 361, a bill that amended 
the Brown Act to allow local policy bodies to continue to meet by teleconferencing during a state 
of emergency without complying with restrictions in State law that would otherwise apply, 
provided that the policy bodies make certain findings at least once every 30 days; and 


WHEREAS, While federal, State, and local health officials emphasize the critical 
importance of vaccination (including a booster once eligible) and consistent mask-wearing, 
regardless of vaccination status, to prevent the spread of COVID-19, the City’s Health Officer 
has issued at least one order (Health Officer Order No. C19-07y, available online at 
www.sfdph.org/healthorders) and one directive (Health Officer Directive No. 2020-331, available 
online at www.sfdph.org/directives) that continue to recommend measures to promote safety for 
indoor gatherings, including vaccination, masking, improved ventilation, and other measures, in 
certain contexts; and 


WHEREAS, The California Department of Industrial Relations Division of Occupational 
Safety and Health (“Cal/OSHA”) has promulgated Section 3205 of Title 8 of the California Code 
of Regulations, which requires most employers in California, including in the City, to train and 
instruct employees about measures that can decrease the spread of COVID-19; and 


WHEREAS, Without limiting any requirements under applicable federal, state, or local 
pandemic-related rules, orders, or directives, the City’s Department of Public Health, in 
coordination with the City’s Health Officer, has advised that for group gatherings indoors, such 
as meetings of boards and commissions, people can increase safety and greatly reduce risks to 
the health and safety of attendees from COVID-19 by maximizing ventilation, wearing well- 
fitting masks regardless of vaccination status (and as required for unvaccinated people by the 
State of California’s indoor masking order), encouraging vaccination (including a booster as 
soon as eligible), staying home when sick or when experiencing any COVID-19 symptom, 
discouraging consumption of food or beverages in the meeting, following good hand hygiene 
practices, and making informed choices when gathering with people whose vaccination status is 
not known; and 


WHEREAS, The San Francisco Public Utilities Commission began meeting in person 
consistent with the Mayor’s February 10, 2022 order, allowing members to participate by video 
from a separate location for COVID-related health reasons and providing members of the public 
an opportunity to observe and provide public comment either in person or remotely; now, 
therefore, be it 


RESOLVED, That the San Francisco Public Utilities Commission finds as follows: 


1. As described above, the State of California and the City remain in a state of emergency 
due to the COVID-19 pandemic. At this meeting, the San Francisco Public Utilities 
Commission has considered the circumstances of the state of emergency. 


2. As described above, because of the COVID-19 pandemic, conducting meetings of this 
body and its committees in person without allowing certain members of this body to 
attend remotely would present imminent risks to the health or safety of certain attendees 
due to COVID-19, and the state of emergency continues to directly impact the ability of 
those members to meet safely in person; and, be it 


FURTHER RESOLVED, That for at least the next 30 days, the San Francisco Public Utilities 
Commission will hold in-person meetings, with some members possibly appearing remotely. If 
all members of the San Francisco Public Utilities Commission are unable to attend in person for 
COVID-related health reasons, then the San Francisco Public Utilities Commission will hold the 
meeting remotely without providing an in-person meeting location. If the San Francisco Public 
Utilities Commission votes to allow it and appropriate space is available, the San Francisco 
Public Utilities Commission’s subcommittees may hold in-person meetings as well, or 
alternatively, the subcommittees may hold meetings exclusively by teleconferencing technology 
(and not by any in-person meetings or any other meetings with public access to the places where 
any policy body member is present for the meeting). All meetings of the San Francisco Public 
Utilities Commission and its committees will provide an opportunity for members of the public 
to address the body and will otherwise occur in a manner that protects the statutory and 
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constitutional rights of parties and the members of the public attending the meeting via 
teleconferencing; and, be it 


FURTHER RESOLVED, That the secretary of the San Francisco Public Utilities Commission 
is directed to place a resolution substantially similar to this resolution on the agenda of a future 
meeting of the San Francisco Public Utilities Commission within the next 30 days. If the San 
Francisco Public Utilities Commission does not meet within the next 30 days, the secretary is 
directed to place a such resolution on the agenda of the next meeting of the San Francisco Public 
Utilities Commission. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of January 10, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0002 


WHEREAS, The City and County of San Francisco (City) owns certain real property 
presently under the jurisdiction of the San Francisco Public Utilities Commission (SFPUCG); 
comprised of 5.6 acres, a portion of SFPUC Lake Merced Tract Parcel No. 55, located at 1100 
Lake Merced Boulevard in San Francisco, California (City Property); and 


WHEREAS, The Girl Scouts of Northern California, a California nonprofit public benefit 
corporation (Girl Scouts) have used the City Property to operate Camp Ida Smith under 
agreements with the SFPUC since 1973; and 


WHEREAS, The SFPUC currently operates and maintains one subsurface water 
transmission pipeline and other appurtenant water facilities within the City Property. 
Additionally, the SFPUC Natural Resources and Lands Management Division (NRLM) intends 
to occupy approximately 1.5 acres of the City Property for an SFPUC Green Waste Facility. The 
Green Waste Facility will serve as a recycling yard for woody vegetation produced on NRLM- 
managed land in San Francisco; and 


WHEREAS, The addition of the Green Waste Facility will reduce the Girl Scouts’ use of 
the City Property to a 4.1-acre portion of the City Property (License Area); and 


WHEREAS, The SFPUC desires to issue a new revocable month-to-month license to the 
Girl Scouts, memorializing the new License Area, revised consideration for the Girl Scouts’ use 
of the License Area, and other updated license terms (2023 License); and 


WHEREAS, The Girl Scouts have agreed to the terms of the 2023 License; and 


WHEREAS, The SFPUC may issue a revocable license to a nonprofit organization for no 
use fee if the licensee’s use of the licensed property benefits the SFPUC’s primary utility 
purpose; and 


WHEREAS, The Girl Scouts’ use of the License Area will benefit the SFPUC’s primary 
utility purpose by requiring the Girl Scouts to (i) put into place a program to educate Girl Scouts 
who visit Camp Ida Smith on water conservation, groundwater, and watershed issues by 
integrating water education activities with the requirements for Girl Scout water-related merit 
badges to encourage troops to further water education; and (ii) provide at least two posters or 
other media annually created by the Girl Scout troops or other Girl Scouts program users related 
to water conservation or water education topics for the SFPUC to use in promotional materials; 
and 


WHEREAS, This action does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines Section 15378(a) because there would be no 
physical change in the environment as the Licensee would use the License Area as is, and as per 
the License, if improvements were to be proposed, the Licensee would not make any 
improvements to, or alteration of, the License Area without SFPUC’s prior written consent; and 
approval and implementation of any improvements would not occur until the proposed work is 
reviewed and the appropriate environmental review under CEQA, if required, has been 
completed; now, therefore, be it 


RESOLVED, That this Commission hereby finds that the 2023 License benefits the 
SFPUC’s primary utility purpose and may be issued for no use fee; and, be it 


FURTHER RESOLVED, That this Commission hereby ratifies, approves, and authorizes 
all actions heretofore taken by any City official in connection with the 2023 License; and, be it 


FURTHER RESOLVED, That this Commission hereby approves the terms and 
conditions of the 2023 License; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes and directs the 
SFPUC General Manager to execute the 2023 License; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes the SFPUC General 
Manager to enter into any amendments or modifications to the 2023 License, including without 
limitation, the exhibits, that the General Manager determines, in consultation with the City 
Attorney, are in the best interest of the City; do not materially increase the obligations or 
liabilities of the City; are necessary or advisable to effectuate the purposes and intent of the 2023 
License or this resolution; and comply with all applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of January 10, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0003 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is in need of 
indefinite quantity, as-needed construction for a wide range of construction activities to support its 
facilities, including general construction and general engineering, specialized electrical work in 
power turbines and switchyards, spot sewer repair, marine related services, lighting upgrades, and 
heating, ventilation, air conditioning energy-efficiency retrofits. This work is typically performed 
on a task order basis through a Job Order Contract; and 


WHEREAS, On January 11, 2022, by Resolution No. 22-0005, this Commission awarded 
Job Order Contract (JOC) No. JOC-83R, General Building (B License) Construction, San Francisco, 
San Mateo, Santa Clara, and Alameda Counties to Rubecon Builders, Inc.; and 


WHEREAS, The contract certification date was March 7, 2022; and 


WHEREAS, The original contract was for an amount not-to-exceed $5,000,000 and the 
original contract duration was two years; and 


WHEREAS, San Francisco Administrative Code section 6.22(h) requires that the 
Commission approve any cumulative increase in contract amount or duration in excess of 10% of 
the original contract amount or duration; and 


WHEREAS, Modification No. | is being requested to increase the contract amount by 
$2,500,000, to complete ongoing facility and asset improvements such as building, moving and 
demolition, carpentry, cabinetry, drywall, electrical, plumbing, lathing and plastering, insulation and 
acoustical, fire protection, flooring, general engineering, general building, elevator installation and 
repair, hazardous material abatement, heating, ventilation and air conditioning, concrete, 
construction traffic control services, millwork, painting/waterproofing, roofing, solar installation, 
tile installation, trucking and hauling, and welding for Operations and Bureaus within the San 
Francisco Public Utilities Commission (SFPUC), for a total not-to-exceed contract amount of 
$7,500,000, as allowed under the San Francisco Administrative Code section 6.62, with no change 
to the contract duration; and 


WHEREAS, The Contract Monitoring Division (CMD) established a Local Business 
Enterprise (LBE) subcontracting participation of 16% for this contract, and the contractor 
committed to a LBE participation of 23.5% in its bid submittal; and 


WHEREAS, Approval of this contract modification does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines Section 15378 because it does not involve 
commitment to any specific project that may result in a physical change in the environment, and no 
work will commence under this contract until the proposed work is reviewed and any appropriate 
environmental review under CEQA, if required, has been completed; now, therefore, be it 


RESOLVED, That this Commission hereby approves Modification No. | to Job Order 
Contract (JOC), JOC-83R, General Building (B License) Construction, San Francisco, San Mateo, 
Santa Clara, and Alameda Counties with Rubecon Builders, Inc., increasing the contract by 
$2,500,000, for a total not-to-exceed contract amount of $7,500,000, with no change to contract 
duration. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 10, 2023. 


jlloran Med 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0004 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) has retained the 
services of qualified consultants to supplement and augment Infrastructure Division construction 
management staff on an as- needed basis to support the Hetchy Capital Improvement Projects 
(HCIP) construction projects. The consultants are critical in providing additional construction 
management services on various HCIP construction projects and are called upon to provide these 
services for projects at any stage of construction; and 


WHEREAS, On December 11, 2018, by Resolution No. 18-0199, this Commission 
awarded Agreement Nos. PRO.0097.A-C, Hetchy Capital Improvement Projects (HCIP) As- 
Needed Construction Management Services; and authorized the General Manager of the San 
Francisco Public Utilities Commission (SFPUC) to three professional services agreements, each 
with an amount not-to-exceed $4,000,000, and each with a duration of five years, with AECOM 
and Effective Management Services LLC. Joint Venture (AECOM- EMS JV) (PRO.0097.A), 
Mott MacDonald and Dabri, Inc. Joint Venture (MMD-Dabri JV) (PRO.0097.B), and Avila and 
Associates Consulting Engineers, Inc. (Avila) (PRO.0097.C); and 


WHEREAS, Amendment No. | is being requested to increase each agreement by 
$2,000,000, with no change to the duration of each agreement, to continue providing 
construction management services on an as-needed basis for HCIP construction projects, 
increasing the total not-to-exceed agreement amount to $6,000,000 with no change to the 
duration of each agreement; and 


WHEREAS, A Contract Monitoring Division (CMD) requirement of 12% Local 
Business Enterprise (LBE) participation of the total value of services to be provided has been 
established for these agreements, and AECOM-EMS JV, MMD-Dabri JV, and Avila are 
committed to meeting their proposed LBE participation requirements of 12.30%, 24.0%, and 
12.15% respectively; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to Agreement 
Nos. PRO.0097.A-C, HCIP As-Needed Construction Management Services, with AECOM- 
EMS JV (PRO.0097.A), MMD-Dabri JV (PRO.0097.B), and Avila 
(PRO.0097.C), to continue providing construction management services on an as-needed basis 
for HCIP construction projects, increasing each agreement by $2,000,000, for a total not-to- 
exceed agreement amount of $6,000,000 per agreement with no change to the duration. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 10, 2023. 


flonan AMtod- 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0005 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Power Enterprise 
has implemented an electric billing system through a SaaS [software as a service] agreement that 
includes, among other technology services, ongoing customizations and modifications to the 
Oracle C2M (Customer to Meter) electric billing system; and 


WHEREAS, On December 11, 2018, by Resolution No. 18-0200, this Commission 
awarded Agreement No. PUC.PRO.0113, Electric Billing Software as a Service (SaaS) 
agreement, to Enterprise Solutions Consulting LLC (ESC), with an amount not-to-exceed 
$4,374,527, and with a duration of seven years; and 


WHEREAS, SFPUC staff requests approval of Amendment No. | to increase the 
agreement amount by $1,250,000 and the agreement duration by six months, to make ongoing 
customizations and modifications required for the electric billing system, increasing the total not- 
to-exceed agreement amount to $5,624,527 and extending the agreement duration for a total of 
seven years and six months; and 


WHEREAS, There is no Local Business Entity subcontracting participation requirement 
for this Agreement; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to Agreement 
No. PUC.PRO.0113, Electric Billing SaaS Agreement with ESC, to make ongoing 
customizations and modifications required for the electric billing system, increasing the 
agreement by $1,250,000 and increasing the agreement duration by six months, for a total not-to- 
exceed agreement amount of $5,624,527, and a total agreement duration of seven years and six 
months. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 10, 2023. 


Alora \Mecd- 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0006 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires the 
services of qualified consultants to supplement and augment SFPUC staff and provide 
environmental services on an as-needed basis to support the Sewer System Improvement Program 
and other Water, Wastewater, and Power Enterprise operating and capital projects; and 


WHEREAS, The not-to-exceed cost of services for each contract is $7,000,000, with a 
cumulative total for all four contracts of $28,000,000; and 


WHEREAS, Staff anticipates the services to begin in February 2023 and end in February 
2030, and the duration of each contract is seven years; and 


WHEREAS, On March 25, 2022, SFPUC staff advertised a Request for Proposals for as- 
needed environmental review services for the Infrastructure Division, Environmental Management 
Group; and 


WHEREAS, SFPUC and Contract Monitoring Division (CMD) staff reviewed the proposal 
scores and determined that AECOM Technical Services Inc. (AECOM), Environmental Science 
Associates Inc. (ESA), Panorama Environmental, Inc. (Panorama) and Woodard & Curran and 
ATS Consultants Joint Venture (WC-ATS JV) are the four highest-ranked firms based on the 
established scoring criteria; and 


WHEREAS, The CMD established a Local Business Enterprise (LBE) subconsultant 
participation requirement of 13% for each of these four contracts, and AECOM (PRO.0216.A), 
ESA (PRO.0216.B), Panorama (PRO.0216.C), and WC-ATS JV (PRO.0216.D), have each, 
respectively, committed to LBE subconsultant participation Of 17.55%, 17.60%. 27/527, and 
13.00% with their proposals; and 


WHEREAS, The firms being awarded a contract by the SFPUC must be in compliance 
with the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at the 
time of the award, or within two weeks of the date of the Commission award; failure of the 
proposer to obtain compliance certification from CMD may require return to the Commission for 
rescission of award; and 


WHEREAS, Award of these as-needed contracts does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines Section 15378 because it does not 
involve any commitment to any specific project that may result in a physical change in the 
environment, and the SFPUC will not issue any task orders for work to be performed under these 
contracts until completion of any required environmental review under CEQA; now, therefore, be 
it 


RESOLVED, That this Commission hereby awards Water Enterprise, Wastewater 
Enterprise, and Power Enterprise operating and capital funded Contract Nos. PRO.0216.A-D, As- 
Needed Environmental Review Services, to AECOM (PRO.0216.A), ESA (PRO.0216.B), 
Panorama (PRO.0216.C), and WC-ATS JV (PRO.0216.D), to provide the SFPUC with as-needed 
environmental analyses, studies, and reports; resource agency documents/permits; environmental 
compliance support during construction; and provide specialized natural resource and other 
environmental expertise in support of the Sewer System Improvement Program, and other Water, 
Wastewater, and Power Enterprise operating and capital projects; each contract for an amount not- 
to-exceed $7,000,000, and each with a duration of seven years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of January 10, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0007 


WHEREAS, The Regional Groundwater Storage and Recovery Project (Project) is one of 
the key dry-year water supply projects to be completed as part of the Water System Improvement 
Program (WSIP). The Project will allow the San Francisco Public Utilities Commission (SFPUC) 
to conjunctively manage the South Westside Groundwater Basin through agreements with the 
California Water Service Company and the cities of Daly City and San Bruno and increase dry- 
year and emergency aquifer storage and pumping capacity. Phase | of the Project involved the 
construction of 12 groundwater production well facilities in the South Westside Groundwater 
Basin, plus drilling and installation of a 13" well that will later be completed as a production well 
station in Phase 2; and 


WHEREAS, On January 13, 2015, by Resolution No. 15-0018, the Commission awarded 
Contract No. WD- 2668, Regional Groundwater Storage and Recovery, to Ranger Pipelines, Inc.; 
and 


WHEREAS, The construction contract Notice-to-Proceed date was April 6, 2015; and 


WHEREAS, The original contract amount was for $42,980,047 and the original contract 
duration was 917 consecutive calendar days; and 


WHEREAS, On May 8, 2018, by Resolution No. 18-0077, the Commission ratified the 
correction of the award duration stated in Resolution No. 15-0018, from 917 consecutive calendar 
days to 1,007 consecutive calendar days; and 


WHEREAS, Modification Nos. | to 37 increased the contract amount by $3,807,304 (within 
the original 10% contingency) for installation of additional well facilities; rehabilitation of existing 
wells; and other mechanical and electrical work increasing the total contract amount to $46,787,351; 
and 


WHEREAS, On July 25, 2017, by Resolution No. 17-0170, the Commission approved an 
increase of $4,070,149 to the contract amount contingency for a total contract amount of up to 
$51,348,201, and approved an increase of 79 calendar days to the contract duration contingency 
for a total contract duration of up to 1,187 calendar days; and 


WHEREAS, Modification Nos. 38 to 40 increased the contract amount by $4,170,783, in 
accordance with Resolution No. 17-0170, to install chemical feed and fire protection systems; site 
restoration; and other mechanical and electrical work, increasing the total contract amount to 
$50,958,134, and increasing the contract duration by 84 consecutive calendar days (within the 
original contingency) for a total contract duration of 1,091 consecutive calendar days; and 


WHEREAS, On May 8, 2018, by Resolution No. 18-0077, the Commission approved an 
increase of $8,230,477 to the contract amount contingency for a total contract amount of up to 
$59,578,678, and approved an increase of 358 calendar days to the contract duration contingency 
for a total contract duration of up to 1,545 consecutive calendar days; and 


WHEREAS, Modification Nos. 41 to 48 increased the contract amount by $6,162,167 for 
installation of remote analyzers, piping, and cabinets; disinfection and startup support; and other 
mechanical, plumbing, and electrical work, increasing the total contract amount to $57,120,301 
and increasing the contract duration by 362 consecutive calendar days, in accordance with 
Resolution No. 18-0077, for a total contract duration of 1,453 consecutive calendar days; and 


WHEREAS, On June 25, 2019, by Resolution 19-0124, the Commission approved an 
increase $3,000,000 to the contract amount contingency for a total contract amount of up to 
$62,578,678, and approved an increase of 253 calendar days to the contract duration contingency 
for a total contract duration of up to 1,797 consecutive calendar days; and 


WHEREAS, Modification Nos. 49 to 52 increased the contract amount by $1,708,188 to 
allow construction of eyewash stations; modification of chemical and plumbing systems; power 
connections to remote sampling analyzers; improvements to access roads; and providing payment 
for contractor’s extended overhead costs, increasing the total contract amount to $58,828,489 and 
increasing the contract duration by 344 consecutive calendar days, in accordance with Resolution 
No. 19-0124, for a total contract duration of 1,797 consecutive calendar days; and 


WHEREAS, On February 25, 2020, by Resolution No. 20-0040, the Commission 
approved an increase of $2,000,000 to the contract amount contingency for a total contract 
amount of up to $64,578,678, and approved an increase of 365 calendar days to the contract 
duration contingency for a total contract duration of up to 2,162 consecutive calendar days; and 


WHEREAS, Modification Nos. 53 to 59 increased the contract amount by $1,788,360 to 
provide temporary generator for startup and testing, troubleshoot various issues with well pumps, 
provide payment for contractor’s extended overhead costs, provide monthly well pump 
maintenance, and rebuild and reinstall well pumps, increasing the total contract amount to 
$60,616,849, and increasing the contract duration by 365 consecutive calendar days, in 
accordance with Resolution No. 20-0040, for a total contract duration of 2,162 consecutive 
calendar days; and 


WHEREAS, On February 9, 2021, by Resolution No. 21-0011, the Commission approved 
an increase of $1,200,000 to the contract amount contingency for a total contract amount of up to 
$65,778,678, and approved an increase of 365 calendar days to the contract duration contingency 
for a total contract duration of up to 2,527 consecutive calendar days; and 


WHEREAS, Modification Nos. 60 to 63 increased the contract amount by $1,711,928 to 
provide miscellaneous plumbing and chemical system modifications, revise grading and paving at 
two sites; support startup and disinfection; provide payment for contractor’s extended overhead 
costs; troubleshoot, rebuild, and reinstall one well pump with cathodic protection; and provide 
monthly well pump maintenance, increasing the total contract amount to $62,328,777 and 
increasing the contract duration by 295 consecutive calendar days, in accordance with Resolution 
No. 21-0011, for a total contract duration of 2,457 consecutive calendar days; and 


WHEREAS, On February 22, 2022, by Resolution No. 22-0037, the Commission 
approved an increase of 180 calendar days to the contract duration contingency for a total contract 
duration of up to 2,707 consecutive calendar days; and 


WHEREAS, Modifications 64 to 69 (Final) decreased the contract amount by $159,932 to 
reconcile and finalize the quantities and costs of all bid items and change orders issued to date, 
including modification of access road into Treasure Island Well & Treatment Facility; 
construction of concrete wall inside the treatment facility to separate incompatible chemicals; 
installation of gate, fence, and driveway at the same facility; completion of remaining closeout 
documents; and time extension to complete the remaining contract work, decreasing the contract 
amount to $62,168,845, and, in accordance with Resolution No. 22-0037, increasing the contract 
duration by 250 consecutive calendar days for a total contract duration of 2,707 consecutive 
calendar days; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor made a 
good faith effort to comply with the Local Business Enterprise (LBE) subcontracting goal of 14% 
for this contract by achieving a final LBE subcontractor participation of 19.14%; now, therefore, 
be it 

RESOLVED, That this Commission hereby accepts work performed by Ranger Pipelines, 
Inc., for Contract No. WD-2668, Regional Groundwater Storage and Recovery, for a total 


contract amount of $62,168,845, and with a total contract duration of 2,707 consecutive calendar 
days; and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 10, 2023. 


Secretary, Public Utilities Commission 


7 om Pix! re 7 =e 7 aks sme y Nic oh ; 


iy ad 
a oi i Cs prsaghe ry ‘iat Faia sirguna eet te in 


v ‘ 


7 ¢. 


’ i 


> arate on™ te sha iby D..ce—e os aed war 
pega pore ce re weet sane Ms ro. rsh 


- ceca gl ST | 
‘ain veh xserver caret aoe nae 
eriarmsrnnngr ect itty ss po 
fie cnayertatie 6 ten ell gve punt ene, ity 7 ¥s 
wren neers ea hartaioni ny 44 ‘now coat Cater . 
Nia& }¥ Jia Ni. TOL) Ceririaut iene of ? 9 congo gle 
aa PP: gu vA Yetagpe a a yee 
eproved an mcr te 62,008,000 te ig soe Kay 
punt ol spit Mi * 7s, aa appinbert an wanes a hs panera 
wid Of ip) to 7, 762 eunideanl ve ei m 


Gurion contiapency for a ital comtteaet @) 


VR we hyoo rs ie Bat yo. increased (iw urwiteeel ai amt, oy fh 
PVT TT ELY. yea os ye yr rable oars demu segthy 
4 rei ) i) 

| ONE Weng, ai ne w Ihe ry’ a vaEs tae eryeue pecyncie pcwatlly wh 0 
ie Ghee a, Ty hd nie ithe: wef pain Se ren itp (hr Vapi! COME MER 5 

OO TA AS), Tt oe a wig ive ooniency cits 1 AD i] ivy amo ugeecutey's Chlenday 
Woo idnce with Rioeat a No. 200K), for. adda! onthe ORR ar ae 

ty , +) Gar The aT" ma, 


Vealetays). Os Fae May Veh} Seacitution Ne “DL et by ee Gmiaan ie ae 
i TE PAN sible (Oot dae Gon lagemy (0p a feat oecthes Aviat ot 
Tu wel ann me dione of WS oplandae dave iy ihe coins (eniton wing 


7 


e atoll denlepet dursiot fame tis wien a erie late; Fi ‘4 
i Pe ETL AS AP "san, All Loy GA inpegwed ee Gonna aspen by SU791; 
riSduhe ey lawn Ras ie es | vi ruhtahons: revise nang ine 
tweak iat , ) ed disinfbetion ywoyide payment for ofniietior s aie eg 
Cine YeakOuilhwn wn) PENSION Cte rr ping Wal Cilae GaMicg pig ‘any 
rivaniiiy weld grate, teleeitanes, inegoustuy vine Lona! Ot eet tp ss eal 
pula ive, aang ie Te oh W «V2 COTW ae (eee dyy’s, 1 BOW cunier with® Ny 


‘i, i } wt i] ae i a Wh LA. } vitae mal Yt Cub Tu bw j aya, ant Nay 


WIRTAS, Oh Fetiaeny. 22, 2, by Resolatioiy) Mey, PEON, ane © 
poured aa rip uo. ay |b cntbndad dys GO whe Goring esithie binds dee et 


7" - " 
i) rh ‘ )? a) P a VPC tim, Cc "ea sda ivy ti uM). i ry + 1 hate 


<> RARE i ed i a A084 i OO (dy dndieiuail she ear anova 
Cee af! Til ee: ‘hia a ty ve ah iit ‘at pa wid Weytin wet chahpe casiiey 
iwintivn idlfealun of sea ened wade:  Trouae  Relernd Well a Terai A 

ine aon ut arr Wahl Wye ie (ha ‘peau te Me ier 
Wake) ithe hae? SNM. fy ad of lvl ey 4); ‘Bey aheny ee he Mitapiary bd ‘ee 
canine aid bine eh ihe Aaa te gdrapledes Ae snared ehaagy cit etn 
obintund :o SG. (88,805) rel, 1) Geer ama adh panne Tes 
Cerne hea hy a parmneigi Ye rhletwat dave bac! a (itl 


caliae Cemew tle, | uy ie & 
eM Ad li Wis, ‘ aid se on) hy lo iath 


; a at | san iT 
as # oe ee , 
i ral) os ; 
; Ag 7) S 7 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0008 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Westside Recycled 
Water Irrigation Retrofits is one of the four major construction contracts of the Westside Recycled 
Water Project, which also includes the construction of approximately 7.7 miles of new recycled 
water pipeline (Contract No. WD-2798), the construction of a new recycled water treatment 
facility within the Oceanside Plant (Contract No. WD-2776), and the construction of a new pump 
station and reservoir in Golden Gate Park (Contract No. WD-2797). The purpose of the Westside 
Recycled Water Project is to: (1) create a new recycled water supply of up to two million gallons 
per day; (2) expand and diversify the SFPUC water supply portfolio; and (3) reduce the use of 
potable water for irrigation by supplying those demands with recycled water; and 


WHEREAS, On September 8, 2020 by Resolution No. 20-0192, this Commission awarded 
Contract No. WD-2852R, San Francisco Westside Recycled Water Irrigation System Retrofits to 
Fontenoy Engineering, Inc., and 


WHEREAS, On January 25, 2021 ,SFPUC issued the construction contract Notice-to- 
Proceed; and 


WHEREAS, The original contract amount was for $2,483,525 and the original contract 
duration was 425 consecutive calendar days; and 


WHEREAS, On January 11, 2022, by Resolution 22-0008this Commission approved an 
increase of 153 calendar days to the contract duration contingency for a total contract duration 
limit of up to 620 consecutive calendar days, with no change in contract amount; and 


WHEREAS, SFPUC staff used part of the original contract contingency to increase the 
contract amount by $218,079, for a total contract amount of $2,701,604; and 


WHEREAS, Staff requests an increase of $300,000 to the contract cost contingency and 
an increase of 300 calendar days to the contract duration contingency to address on-going schedule 
and cost impacts due to COVID-related delays in material deliveries, delayed and modified work 
related to a tree conflict and associated public hearing process, additional work due to differing 
field conditions and to provide sufficient contingency to address unanticipated changes through 
the remainder of the construction effort; and 


WHEREAS, On October 30, 2008, the San Francisco Planning Commission certified the 
Final Program Environmental Impact Report (2008 PEIR) (Case Number 2005.0159E) for the 
Water System Improvement Program and on September 3, 2015 certified the Final Environmental 
Impact Report (2015 FEIR) for the San Francisco Westside Recycled Water Project (Project) (Case 
Number 2008.0091E), which is tiered from the 2008 PEIR; and 


WHEREAS, On September 8, 2015, by Resolution Number 15-0187, this Commission 
approved the Project and, as required by the California Environmental Quality Act (CEQA), 
adopted findings including a statement of overriding considerations (CEQA Findings) and the 
Mitigation Monitoring and Reporting Program (MMRP); and 


WHEREAS, On January 13, 2020, the San Francisco Planning Department approved an 
Addendum to the 2015 FEIR to add the retrofit of existing irrigation systems in Golden Gate Park 
to the Project and, on January 11, 2022 and July 13, 2022, issued Minor Project Modifications 
(2022 MPMs) to the 2015 FEIR for a minor redesign of the pipeline alignment and relocation of a 
fire hydrant to avoid a tree, determining that no supplemental environmental review was needed 
beyond the Addendum and MPMs; and 


WHEREAS, The work under Contract Number WD-2852R San Francisco Westside 
Recycled Water Irrigation System Retrofits is within the scope of the Project as authorized under 
the 2008 PEIR and the 2015 FEIR as modified by the 2020 Addendum and 2022 MPMs; and 


WHEREAS, The San Francisco Planning Department is the custodian of records, located 
in the files for Case Number 2005.0159E (2008 PEIR) and Case Number 2008.0091E (2015 FEIR) 
at 49 South Van Ness Avenue, Suite 1400, San Francisco, California, 94103, which have been 
made available for review by this Commission and the public, and those files are part of the record 
before this Commission; and 


WHEREAS, This Commission has reviewed and considered the information contained in 
the 2008 PEIR, 2015 FEIR as modified by the 2020 Addendum and 2022 MPMs, the CEQA 
Findings and MMRP contained in Resolution Number 15-0187, and all written and oral 
information provided by the San Francisco Planning Department, the public, relevant public 
agencies, San Francisco Public Utilities Commission staff and other experts, and the administrative 
files for the Project; now, therefore, be it 


RESOLVED, This Commission finds that the record as a whole is adequate for its use as 
the decision-making body for the Project and incorporates the CEQA Findings and MMRP 
contained in Resolution Number 15-0187 by this reference thereto as though set forth in this 
Resolution; and be it 


FURTHER RESOLVED, This Commission further finds that since the 2008 PEIR and the 
2015 FEIR as modified by the 2020 Addendum and 2022 MPMs were finalized, there have been 
no substantial Project changes and no substantial changes in Project circumstances that would 
require major revisions to them due to the involvement of new significant environmental effects 
or an increase in the severity of previously identified significant impacts, and there is no new 
information of substantial importance that would change the conclusions set forth in them; and be 
it 

FURTHER RESOLVED, That this Commission hereby approves an increase of $300,000 
to the existing contract cost contingency and an increase of 300 calendar days to the existing 
contract duration contingency, for Contract No. WD-2852R, San Francisco Westside Recycled 
Water Irrigation System Retrofits, for a total contract cost contingency amount of up to $548,352 
and a total contract duration contingency of 495 calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or he General Manager’s designee, to consider, and, if appropriate, to approve any future 
modifications to the contract amount for a total contract amount not to exceed $3,031,877, and a 
total contract duration of up to 920 consecutive calendar days. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 10, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0009 


WHEREAS, On March 27, 2018, by Resolution No. 18-0048, the Commission awarded 
Contract No. WW-672, Wastewater Enterprise Elevator Maintenance, Repair and Modernization 
2018-2021, in the amount of $1,316,300, to the responsible bidder that submitted the lowest 
responsive bid, Kone, Inc.; and 


WHEREAS, The original contract amount was for $1,316,300 and the original contract 
duration was 1,125 consecutive calendar days; and 


WHEREAS, On September 4, 2018, SFPUC issued the contract Notice-to-Proceed; and 


WHEREAS, Modification No. | increased the contract duration by 109 consecutive 
calendar days (within the original contingency), to provide extended elevator maintenance and 
repair services to 18 Wastewater Enterprise elevators, for a total contract duration of 1,234 
consecutive calendar days; and 


WHEREAS, Staff recommends approval of Modification No. 2 (Final) to decrease the 
contract amount by $1,057,390, and decrease the contract duration by 40 consecutive calendar 
days, to reflect adjustments in the final quantities of actual work performed and the duration of the 
contractor’s performance, for a total contract amount of $258,910 and a total contract duration of 
1,194 consecutive calendar days; and 


WHEREAS, The Contract Monitoring Division waived the Local Business Enterprise 
subcontracting participation requirement for this contract; now, therefore, be it 


RESOLVED, That this Commission hereby: Accepts work performed by Kone, Inc., for 
Contract No. WW-672, Wastewater Enterprise Elevator Maintenance, Repair and Modernization 
2018-2021; approves Modification No. 2 (Final) that decreases the contract amount by $1,057,390, 
for a total contract amount of $258,910, and a decreases the contract duration by 40 consecutive 
calendar days, for a total contract duration of 1,194 consecutive calendar days; and authorizes final 
payment to Kone, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 10, 2023. 


flonan \Mbeed 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0010 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Wastewater 
Enterprise facilities include the Northshore Pump Station and Southeast Treatment Plant, both of 
which require new mechanical and electrical components to ensure reliable and efficient 
operations; and 


WHEREAS, On January 26, 2021, by Resolution No. 21-0006, this Commission awarded 
the Contract No. WW-685R, North Shore Pump Station Wet Weather Improvements to Western 
Water Constructors, Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was April 19, 2021; and 


WHEREAS, The original contract amount was for $26,010,000 and the original contract 
duration was 750 consecutive calendar days; and 


WHEREAS, Staff requests an increase of 250 calendar days to the contract duration 
contingency to account for COVID supply chain delays related to the procurement of dry weather 
liquid pumps; and 

WHEREAS, Contract Monitoring Division established an 11% Local Business Enterprise 
(LBE) subcontracting participation for this contract, and the contractor committed to an 11.67% 
LBE subcontractor participation with its bid submittal; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 250 calendar days to 
the existing contract duration contingency for Contract No. WW-685R, North Shore Pump Station 
Wet Weather Improvements, for a total contract duration contingency amount of up to 325 
calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or his or her designee, to consider, and, if appropriate, to approve any future modifications to the 
contract duration for a total contract duration of up to 1,075 consecutive calendar days, with no 
change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 10, 2023. 


Pllornr Mbsed 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0011 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) operates and 
maintains Combined Sewer Discharge (CSD) infrastructure throughout the City and County of 
San Francisco. The SFPUC has determined that the CSD structure at Baker Street requires 
rehabilitation. The project will involve rebuilding the baffle wall, removal of the leaky backflow 
valve, installation of a new concrete weir, pavement restoration, and other incidental work. This 
backflow prevention system is devised to stop the bay water from entering the City’s collection 
system during extreme high tide circumstances; and 


WHEREAS, On October 14, 2022, the SFPUC advertised Contract No. WW-737, Baker 
St. Combined Sewer Discharge Baffle Improvements & Backflow Valve Repair; and 


WHEREAS, The Engineer’s Estimate is $800,000 to $1,200,000; and 
WHEREAS, The contract duration is 240 consecutive calendar days; and 


WHEREAS, On November 17, 2022, SFPUC staff received and publicly opened five bids; 
and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) review of the bids for 
qualifications, responsibility, responsiveness, and application of bid preferences resulted in the 
establishment of Trinet Construction, Inc. as the responsible bidder with the lowest responsive bid; 
and 


WHEREAS, CMD established a 10% Local Business Enterprise (LBE) subcontracting 
requirement for this contract, and the contractor committed to a 10.25% LBE subcontractor 
participation in its bid submittal; and 


WHEREAS, This action does not constitute a “project” under the California Environmental 
Quality Act Guidelines Section 15378(a) because there would be no physical change in the 
environment since access to rehabilitate the CSD would occur through the existing manhole and 
all activities would be within the CSD structure; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. WW-737, Baker St. 
Combined Sewer Discharge Baffle Improvements & Backflow Valve Repair, in the amount of 
$566,000, with a duration of 240 consecutive calendar days, to the responsible bidder that 
submitted the lowest responsive bid, Trinet Construction, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 10, 2023. 


pllonna Mod 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0012 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) owns and operates 
the Hetch Hetchy Water and Power System, with facilities including Moccasin Reservoir and 
Mountain Tunnel in Tuolumne County; and 


WHEREAS, The California Department of Fish and Wildlife (CDFW) owns and operates 
the Moccasin Creek Fish Hatchery (Hatchery), a trout production facility that is located on 
SFPUC-owned land that CDFW has leased from the SFPUC since 1952 under three successive 
lease agreements; and 


WHEREAS, Under the terms of the existing lease, which expired on July 1, 2012 and has 
been in holdover status since that date, CDFW may take water from Moccasin Reservoir for 
operation of the Hatchery at a rate of up to thirty cubic feet per second (cfs), subject to certain 
reserved rights of the SFPUC; and 


WHEREAS, On August 9, 2016, the City and CDFW entered into an agreement, 
approved by the Commission on the same date by Resolution No. 16-0169, to fund the design 
and installation of a temporary water reuse system at the Hatchery to be used during the January 
2017 to March 2017 Mountain Tunnel shutdown; and 


WHEREAS, The temporary water reuse system operated successfully during the 2017 
Mountain Tunnel shutdown, reducing water deliveries from Moccasin Reservoir to the Hatchery 
to three (3) cfs; and 


WHEREAS, Given this success, the SFPUC and CDFW determined that the construction 
and installation of a larger capacity permanent water recirculation system (Permanent 
Recirculation System) would allow the Hatchery to operate on a limited water supply of three (3) 
cfs during future Hetch Hetchy capital and maintenance projects that might affect water flow to 
the Hatchery, such as the Mountain Tunnel Improvement Project, and during emergencies, as 
well as to comply with voluntary or mandatory water use restrictions adopted by the SFPUC 
during drought periods; and 


WHEREAS, On January 29, 2021, the SFPUC and CDFW entered into an agreement 
(Agreement), approved by this Commission on December 8, 2020 by Resolution No. 20-0243, 
under which the SFPUC would provide up to $2,600,000 in funding to CDFW to hire a 
contractor to construct and install the Permanent Recirculation System at the Hatchery, which 
CDFW would own, operate, and maintain, in order to facilitate reductions in Hatchery water use 
during future Hetch Hetchy maintenance and rehabilitation activities as well as during droughts 
and emergencies, while allowing CDFW to maintain fish production at the Hatchery; and 


WHEREAS, On November 18, 2020, CDFW, the lead agency under the California 
Environmental Quality Act (CEQA), filed a Notice of Exemption (NOE) with the State 
Clearinghouse stating that the Moccasin Creek Fish Hatchery Permanent Recirculation Project is 
categorically exempt from environmental review under CEQA Guidelines Section 15301, Class 
| (Existing Facilities); and 


WHEREAS, The SFPUC and CDFW propose to amend the Agreement, which expired on 
December 1, 2022, to retroactively extend the Agreement’s term by up to 12 months, from (a) 
“the earlier of December 1, 2022 or the date that City’s Board of Supervisors approves the New 
Lease for the Hatchery,” to (b) “the earlier of December 1, 2023 or the date that City’s Board of 
Supervisors approves the New Lease for the Hatchery,” for a total Agreement duration of up to 
36 months (First Amendment); and 


WHEREAS, The 12-month extension in the First Amendment is necessary because 
CDEW has not yet secured a construction contract through the California Department of General 
Services to build the Permanent Recirculation System under the terms of the Agreement; and 


WHEREAS, The First Amendment would also extend, from the existing date of 
December 1, 2024 to the new date of December 1, 2025, the additional two-year period that 
certain provisions of the Agreement will continue in force in the event that the New Lease for the 
Hatchery is not approved by the new date of December 1, 2023; and 


WHEREAS, This First Amendment will not increase the Agreement’s not-to-exceed 
amount; now, therefore be it 


RESOLVED, That the Commission authorizes the General Manager of the San Francisco 
Public Utilities Commission to execute the First Amendment to the Agreement with the 
California Department of Fish and Wildlife for the construction, operation, and maintenance ofa 
permanent water recirculation system at the Moccasin Fish Hatchery, to (1) retroactively extend 
the Agreement duration by up to 12 months, from December 1, 2022 to December 1, 2023, for a 
total Agreement duration of up to 36 months, with no change to the Agreement cost, and (2) 
extend by 12 months, from December 1, 2024 to December 1, 2025, the additional two-year 
period that certain provisions of the Agreement will continue in force in the event that the New 
Lease for the Hatchery is not approved by the new date of December 1, 2023; and be it 


FURTHER RESOLVED, That in the event that CDFW requires additional time beyond 
December 1, 2023 to complete construction of the Permanent Recirculation System, the 
Commission delegates to the General Manager the authority to approve an amendment that (1) 
further extends the duration of the Agreement by up to an additional 12 months, to December 1, 
2024, for a total Agreement duration of up to 48 months; (2) further extends by up to an 
additional 12 months, to December 1, 2026, the additional two-year period that certain 
provisions of the Agreement will continue in force in the event that the New Lease is not 
approved by the new date of December 1, 2024; and (3) includes any necessary modifications to 
the Agreement and its exhibits that the General Manager, in consultation with the City Attorney, 
determines are in the best interests of the SFPUC, do not materially decrease the benefits to the 
SFPUC, and do not materially increase the obligations or liabilities of the SFPUC. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 10, 2023. 


Worn Mod 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0013 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires a new 
campus for the Water Enterprise City Distribution Division (CDD). The current CDD campus 
located at 1990 Newcomb Avenue, has served as CDD’s main facility for almost six decades. 
Due to the exponential growth of service demands over the decades and challenges with 
maintaining operations at a facility that has exceeded its useful life, there is an acute need for the 
design and construction of a new headquarters facility to alleviate overcrowding, address 
building code and safety issues, eliminate inefficiencies, and accommodate CDD’s current and 
future operational needs; and 


WHEREAS, Procurement of the services of qualified design consultants to provide 
specialized architectural, engineering, and specialty consultant design services is necessary to 
supplement SFPUC staff for this proposed Project; and 


WHEREAS, On September 14, 2022, SFPUC advertised a Request for Proposals for the 
design of a new campus for CDD, consisting of five buildings, totaling approximately 371,000 
gross square feet; and 


WHEREAS, Staff anticipates services to begin March 1, 2023, and end February 28, 
2028, with a contract duration of five years; and 


WHEREAS, Two proposals were received in response to the September 14, 2022 
advertisement of a Request for Proposals, and Contract Monitoring Division (CMD) staff, upon 
review of the proposals, confirmed that Mark Cavagnero Associates (MCA) was the topped rank 
proposer; and 


WHEREAS, The CMD established a Local Business Enterprise (LBE) subcontractor 
participation requirement of 13% for this Contract, and MCA committed to 18.82% LBE 
subcontractor participation; and 


WHEREAS, This professional services contract does not fall within the definition of a 
“project” under the California Environmental Quality Act (CEQA) Guidelines Section 15378 
because work under the contract will consist of design and support services only, and no support 
during Start-up, Construction and Closeout services will be initiated under this contract until 
CEQA review is complete and until this Commission has reviewed and considered the CEQA 
determination and has approved the project, and approval of individual task orders under this 
contract for activities such as geotechnical investigations would require compliance with CEQA 
prior to initiation of ground-disturbing activities; and 


WHEREAS, Award of this professional services contract is not an approval of any 
proposed project and SFPUC retains discretion to, among other things, modify the proposed 
project to mitigate significant environmental impacts, require the implementation of specific 
measures to mitigate any significant environmental impacts of the project, or cancel the project, 
following completion of the environmental review; and 


WHEREAS, The firm being awarded an contract by the SFPUC must be in compliance 
with the Equal Benefits Provisions of Chapter 12B of the City’s Administrative Code either at 
the time of the award, or within two weeks of the date of the Commission award; failure of the 
proposer to obtain compliance certification from CMD may, in the General Manager’s sole 
discretion, result in recission of the award by this Commission; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. PRO.0264, New CDD 
Headquarters at 2000 Marin, to provide architectural, engineering, and consulting services to 
design new facilities for the Water Enterprise CDD at 2000 Marin Street, San Francisco, to 
Mark Cavagnero Associates, for an amount not-to-exceed $27,800,000 and with a duration of 
five years, subject to the Board of Supervisors’ approval under San Francisco Charter Section 
Oss. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 10, 2023. 


floras Mbeed 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0014 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) owns and operates 
seven elevators manufactured by the Otis Elevator Company (Otis) in the SFPUC headquarters 
building located at 525 Golden Gate Avenue in San Francisco; and 


WHEREAS, The State of California prohibits operation of an elevator without a valid, 
current permit issued by the Division of Industrial Safety, Department of Industrial Relations, 
and, to qualify for a permit, the building’s owner must have a full maintenance services contract 
with a contractor that holds a California C-11 elevator contractor’s license; and 


WHEREAS, The seven elevators at the SFPUC headquarters building include proprietary 
components that only Otis can maintain and repair; and 


WHEREAS, Otis holds a California C-11 elevator contractor’s license; and 


WHEREAS, The General Manager has provided a written justification, in accordance 
with San Francisco Administrative Code section 6.73(c)(2), for a sole source elevator 
maintenance services contract with Otis on the basis that the elevator maintenance services 
required by law are available only from Otis; and 


WHEREAS, The Engineer’s Estimate for a full maintenance services contract with an 
allowance for any necessary repairs for the elevators at the SFPUC headquarters building is 
$950,000 for a contract with an eight-year duration; and 


WHEREAS, Otis has offered to enter into an eight-year full maintenance services 
contract with the SFPUC to maintain the seven elevators at the SFPUC headquarters building for 
compensation in the amount of $617,292, and the SFPUC deems it prudent to include in the 
contract an allowance to provide for any necessary repairs during the contract’s duration that 
brings the total contract amount to $950,000; and 


WHEREAS, The Contract Monitoring Division has waived San Francisco Administrative 
Code section 14B requirements for Contract No. PUC-0004(1); and 


WHEREAS, This action does not constitute a “project” under the California 
Environmental Quality Act Guidelines Section 15378(a) because there would be no physical 
change in the environment; now, therefore, be it 


RESOLVED, That this Commission approves the General Manager’s justification for a 
sole source elevator maintenance services contractor with Otis to maintain and repair the 
elevators at the SFPUC headquarters building; and be it 


FURTHER RESOLVED, That this Commission hereby awards Contract No. PUC- 
0004(1), 525 Golden Gate Elevator Maintenance and Repair Services, in the amount not to 


exceed $950,000, and with a duration of 2,920 consecutive calendar days (eight years), to Otis 
Elevator Company. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 10,2023. 


llorna Med 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO: 23-0015 


WHEREAS, In accordance with Section 8B.125 of the Charter of the City and County of 
San Francisco, the Commission retained an independent rate consultant, NewGen Strategies & 
Solutions, which completed the 2022 SFPUC Power Rates Study in Spring 2022; and 


WHEREAS, The Commission approved CleanPowerSF FY 2022-23 electric rates 
recommended in the 2022 SFPUC Power Rates Study in Resolution 22-0094 on May 24, 2022; 
and 


WHEREAS, In furtherance of the City’s Climate Action Plan objective to shift to a 100% 
renewable energy supply and decarbonize home energy use generally, staff propose creating a 
CleanPowerSF generation rate schedule as a companion to the pro-electrification residential 
Electric Home (E-ELEC) distribution rate schedule that PG&E has made available to customers 
beginning December |, 2022; and 


WHEREAS, FY 2023-24 CleanPowerSF E-ELEC cost-of-service generation rates will be 
proposed to the Commission as part of the annual rates package in Spring 2023; and 


WHEREAS, Staff propose an interim FY 2022-23 CleanPowerSF E-ELEC generation 
rate schedule to be calculated based on a proportional scaling from existing CleanPowerSF cost- 
of-service residential generation rates; and 


WHEREAS, The Rate Fairness Board reviewed the methodology and the recommended 
proposal of CleanPowerSF generation rates for the pro-electrification residential E-ELEC rate 
schedule on January 06, 2023; and 


WHEREAS, Pursuant to the published notice of the intention of the Public Utilities 
Commission to adopt the pro-electrification residential CleanPowerSF E-ELEC rate schedule, a 
public hearing was held on January 10, 2023, and members of the public were given an 
opportunity to express their views on the methodology and proposal of FY 2022-23 interim 
CleanPowerSF E-ELEC rate schedule; and 


WHEREAS, Pursuant to Charter Section 16.112, a Notice of Public Hearing on the 
establishment of a schedule of rates was published in the official newspaper on December 21, 22, 
23, 28 and 29, 2022, on the SFPUC website, and at the San Francisco Public Library, as 
required, for a public hearing on January 10, 2023; and 


WHEREAS, This Commission hereby finds that adoption of this resolution will establish 
generation rates for the pro-electrification residential CleanPowerSF E-ELEC rate schedule in 
support of clean energy and the City’s Climate Action Plan; and 


WHEREAS, This Commission hereby finds that adoption of this resolution will establish 
rates for the purpose of: Meeting operating expenses, including employee wage rates and fringe 
benefits; Purchasing or leasing supplies, equipment, or materials; Meeting financial reserve 
needs and requirements, Obtaining funds for capital projects necessary to maintain service within 
existing service areas; and Obtaining funds necessary to maintain such intra-city transfers as are 
authorized by the City’s Charter; and 


WHEREAS, On December 20, 2022 the San Francisco Planning Department determined 
the Project to be statutorily exempt from environmental review under California Environmental 
Quality Act (CEQA) Section 21080(b)(8) and CEQA Guidelines Section 15273 (Rates, Tolls, 
Fares and Charges) (Case Number 2022-012336ENV) related to the establishment, modification, 
structuring, restructuring, or approval of rates, tolls, fares, or other charges; and 


WHEREAS, This action constitutes the Approval Action for the Project for the purposes 
of the CEQA pursuant to Section 31.04(h) of the San Francisco Administrative Code; and 


WHEREAS, Charter section 8B.125 requires the Commission to set rates and charges, 
subject to rejection by the Board of Supervisors, within 30 days of submission; now, therefore be 


it 


RESOLVED, This Commission hereby adopts the below CleanPowerSF E-ELEC 
generation rate schedule; and be it 


FURTHER RESOLVED, That the CleanPowerSF E-ELEC rate schedule shall apply to 
bills for CleanPowerSF customers who subscribe to the E-ELEC rate schedule with PG&E, 
beginning from the date they subscribed to PG&E’s E-ELEC rate, but no earlier than December 


1; 2022. 
E-ELEC Peak Partial Peak Off Peak 
Generation Rates (4 pm-9 pm) | (3 pm-4 pm and | (all other hours) 
($/kWh) 9 pm-12 am) 
Summer (Jun-Sep) | $0.25923 $0.16515 $0.12234 
Winter (Oct-May) | $0.10532 $0.08637 $0.07369 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of January 10, 2023. 


Secretary, Public Utilities Commission 
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Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, January 24, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 
San Francisco, CA 94102 


This meeting will be held in person at the location listed above. As authorized by California 
Government Code Section 54953(e) and Mayor Breed’s 45th Supplement to her February 25, 2020 
emergency proclamation, it is possible that some members of the San Francisco Public Utilities 
Commission may attend this meeting remotely. In that event, those members will participate and vote 
by video. Members of the public may attend the meeting to observe and provide public comment at the 
physical meeting location listed above or may watch live online at https://www.sfgovtv.org/sfpuc. 


Instructions for providing remote public comment are below: 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 2482 279 1804 # # 


Ensure you are in a quiet location 
Speak clearly and turn off background sounds (television, phones, radios) 


Wait for the item you would like to address to be called. When prompted, press *3 to be added to the queue 


The system will notify you when you are in line 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Tony Rivera 
Kate Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 


Accessible Meeting Policy: To obtain meeting materials in alternative format, please contact the 
Commission Secretary at 415-554-3165 or via email at Commission@sfwater.org. Providing at least 72 
hours’ notice will help to ensure availability. Written reports or background materials for calendar 
items are available on-line at the Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, 
reaching its decision in full view of the public. Commissions, boards, councils and other agencies of 
the City and County exist to conduct the people's business. This ordinance assures that deliberations are 
conducted before the people and that City operations are open to the people's review. For more 
information on your rights under the Sunshine Ordinance or to report a violation of the ordinance, 
contact Administrator, by mail to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, 
Room 244, San Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the Sunshine 
Task Force, the San Francisco Public Library and on the City’s website at http://www.sfgov.org. 


311 Free Language Assistance: $28 & 1 5)/ Ayuda gratuita con el idioma / becnmatnaa 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or 
attempt to influence local legislative or administrative action may be required by the San Francisco 
Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to register and report 
lobbying activity. For more information about the Lobbyist Ordinance, please contact the San 
Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San Francisco, CA 94102; telephone 
(415) 252-3100; fax (415) 252-3112; web site at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in S.F. 


Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then 
the CEQA determination prepared in support of that Approval Action is thereafter subject to appeal 
within the time frame specified in S.F. Administrative Code Section 31.16. Typically, an appeal must 
be filed within 30 calendar days of the Approval Action for a project that has received an exemption or 
negative declaration pursuant to CEQA. For information on filing an appeal under Chapter 31, contact 
the Clerk of the Board of Supervisors at City Hall, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102, or call (415) 554-5184. If the Planning Department’s Environmental Review 
Officer has deemed a project to be exempt from further environmental review, an exemption 
determination has been prepared and can be obtained on-line at http://www.sf- 
planning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited 
to raising only those issues previously raised at a hearing on the project or in written correspondence 
delivered to the Board of Supervisors, Planning Commission, Planning Department or San Francisco 
Public Utilities Commission at, or prior to, such hearing, or as part of the appeal hearing process on the 
CEQA decision. 


REGULAR CALENDAR 


9. Approve the Water Supply Assessment for the proposed 395 3rd Street Project, pursuant to 
California Water Code Section 10910, et seq., California Environmental Quality Act (CEQA) 
7] 30 } 2 ii Section 21151.9, and CEQA Guidelines Section 15155. (Ritchie) 


10. Accept and expend state funds sourced from the State Budget Act of 2022 and administered 
by the California Community Services Department to provide assistance to eligible Hetch 
a 4. Hetchy Power and CleanPowerSF residential customers who accrued customer account arrears 
14 .00 during the COVID-19 pandemic, from March 4, 2020 to December 31, 2021. (Hom) 


11. Approve the terms and conditions of and authorize the General Manager to execute one below- 
market rent license with Charity Cultural Services to use two workstations and one below- 
market rent license with Five Keys Schools and Programs to use one workstation on the third 
floor at the Southeast Community Center at 1550 Evans Avenue in San Francisco; and approve 

7300 23 anamendment to Section 4.4.1 of the SFPUC 2015 Real Estate Guidelines to authorize the 
General Manager to approve and execute future below-market rent licenses to qualified nonprofit 
community service organizations for the Southeast Community Center, provided that the 
Southeast Community Facility Commission has recommended the licenses for SFPUC approval 
and other revised Section 4.4.1 criteria are met. (Flynn) 


12. Approve the terms and conditions of and authorize the General Manager to execute individual 
_ five-year below-market rent leases with three nonprofit organizations (1) 3rd Street Youth 
Center and Clinic; (2) En2Action, Inc; and (3) Five Keys Schools and Programs, as tenants, to 
, 300 z4 use an approximate total of 5,771 square feet of third-floor office space at the Southeast 
Community Center at 1550 Evans Avenue, in San Francisco. (Flynn) 


13. Approve the Second Amendment to Contract No. PRO.0152, Power Scheduling Coordination 
and Related Support Services, with APX Inc., to allow for the processing of the California 
230025 Independent System Operator power transmission service charges; and authorize the General 
Manager to execute this amendment, increasing the contract by $636,000,000 for a total not-to- 
exceed contract amount of $895,742,800, subject to the Board of Supervisors approval under 
Charter Section 9.118. (Hale) 


14. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Onsite Water Reuse Program Update — FY 21/22 
€) Quarterly Status Report to the San Francisco Board of Supervisors per Resolution No. 
227-18, Report on Connections to PG&E Grid and Related Disputes 


15. General Public Comment 
Members of the public may address the Commission on matters that are within the Commission’s 
Jurisdiction and are not on today’s agenda. 


16. Items Initiated by Commissioners (discussion only) 


17. Adjournment 


ORDER OF BUSINESS 


i 


oe 


230017 


230018 


Call to Order 


Roll Call 


Adopt renewed findings under State Urgency Legislation to allow hybrid in-person meetings 
during the COVID-19 Emergency and direct the Commission Secretary to agendize a similar 


resolution at a Commission Meeting within the next 30 days. (action item) 


- 


Approval of the Minutes of January 10, 2023 (action item) 


San Francisco Public Utilities Commission Employee Retirement Recognitions (discussion only) 


(Herrera) 


Jack Lum — in recognition for his 35 years of exemplary service to the City and County of 
San Francisco 


Report of the General Manager (discussion only) 


a) 
b) 
oy) 


Drought Conditions Update 

San Francisco Public Utilities Commission Hiring Process Overview 

Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


’ 
’ 


+d 
Report of the Bay Area Water Supply Conservation Agency General Manager (discussion only) ©» 


CONSENT CALENDAR 


a) 


b) 


oy) 


Award Contract No. WD-2889, As-Needed Water Service Line Replacements, in the 
amount of $ 26,663,850, and with a duration of 1,096 consecutive calendar days 
(approximately three years), to the responsible bidder that submitted the lowest responsive 
bid, JMB Construction, Inc., to provide as-needed traffic control, permitting, pavement 
excavation and restoration on streets within the City and County of San Francisco. Contractor 
will support 2-inch and smaller as-needed galvanized service lines renewals for the Lead 
Service Lead Replacement Program. (Ritchie) 


Accept work performed by Anvil Builders Inc for Contract No. WW-687, Force Main 
Rehabilitation at Embarcadero and Jackson, for a total contract amount of $7,835,217, and 
with a total contract duration of 693 consecutive calendar days (approximately one year and 
11 months); and authorize final payment to the contractor. (Robinson) 


Approve an increase of 365 calendar days to the contract duration contingency for Contract 
No. WW-697, As-Needed Main Sewer Replacement No. 8, with JDB & Sons Construction, 
Inc.; and authorize the General Manager to approve future modifications to the contract for a 
total contract duration of up to 1,130 consecutive calendar days (approximately three years 
and one month), with no change to contract amount to allow additional time to complete all 
current contract work, coordinate with private development activities on Minna Street, and 
continue issuing contract service orders. (Robinson) 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING MINUTES 
Tuesday, January 24, 2023 
1:30 PM 
(Approved February 14, 2023) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 
San Francisco, CA 94102 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Tony Rivera 
Kate Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 
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. Call to Order 


Vice President (VP) Maxwell called the meeting to order at 1:30 pm. 
Roll Call 
Present: Maxwell, Paulson, Rivera, and Stacy 


Excused: Ajami 


VP Maxwell expressed condolences to those affected by the shooting in Half Moon Bay. 


. Adopt renewed findings under State Urgency Legislation to allow hybrid in-person meetings 


during the COVID-19 Emergency and direct the Commission Secretary to agendize a similar 
resolution at a Commission Meeting within the next 30 days. (Resolution 23-0017) 


No public comment. 


On motion to Adopt State Findings Under State Urgency Legislation: 
Ayes: Maxwell, Paulson, Rivera, and Stacy 


Approval of the Minutes of January 10, 2023 
No public comment. 


On motion to approve the Minutes of January 10, 2023: 
Ayes: Maxwell, Paulson, Rivera, and Stacy 


San Francisco Public Utilities Commission Employee Retirement Recognitions: Jack Lum, in 
recognition for his 35 years of exemplary service to the City and County of San Francisco. 

Alan Marshall, Enterprise Systems Manager, stated he work with Jack for 15 of Jack’s 35 years 
of service. He indicated that Jack worked at the original Spring Valley office on Mason Street, at 
1155 Market Street, and at 525 Golden Gate Avenue, and that Jack is an unsung IT hearo. He 
thanked him for his dedication including weekend and evening work, on launching many new 
systems, and for security patching. He thanked Jack for his work and wished him a long and 
happy retirement. 


General Manager (GM) Herrera read the resolution to be presented to Jack. He wished him well 
on his retirement. The Commission thanked Jack for his service. 


No public comment. 


Report of the General Manager 


a) Drought Conditions Update 
Steve Ritchie, Assistant General Manager (AGM) Water, discussed the recent storms and 


reviewed (1) January 17, 2023 Reservoir Storage: Hetch Hetchy is at 291,000-acre feet. 
There is good snowpack and Hetchy will likely fill. Water Bank is full at 98.6% of 
maximum storage, and Calaveras is full and spilling; (2) Other California Reservoirs: 
Shasta (87% of average), Oroville (104% of average), and Don Pedro (slightly above 
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155% of average); (3) California Drought Monitor: Overall, California is still in drought 
with one exception in Del Norte County, which is no longer in drought; (4) Hetch Hetchy 
Precipitation: Currently above the 1983 level which was the wettest year on record; (5) 
Upcountry 6-Station Precipitation Index (as of January 15, 2023) Year-to-date (YTD) 
total is at 34.74 inches and above average for December and January and close to 
annual average; (6) Bay Area 7-Station Precipitation Index (as of January 16, 2023) 

YTD total is at 27.30 inches with November greater than average; (7) Upcountry 
Snowpack: Ahead of the wettest year on record, (8) Water Available to the City: 471,000 
acre feet; (9) AGM Ritchie presented a slide of the many waterfalls flowing at the Hetch 
Hetchy Reservoir; (10) Total Deliveries; below past years given it is the beginning of the 
water year, that there has been no irrigation given the wet weather, and conservation; 
(11) Drought Tracker: In excess of the 11% target for July 1, 2022 through January 
2023 and on track; (12) National Precipitation Forecast: Additional rain is expected the 
first week of February. AGM Ritchie stated that on the first of February and of March 
declarations are made regarding conditions, with a mid-April declaration to how much 
water will be available in the coming year. 


Public Comment 

e Peter Drekmeier, Tuolumne River Trust, stated enough water has been captured 
during the last month to last two years and there is enough water in storage to last 
five and one-half years. He stated the system is filling, that water is being released, 
and that there is snowpack. He discussed their 2020 interim proposal that was 
presented to the Commission. 

e Dave Warner, Palo Alto, discussed low-point water storage and supply. He discussed 
the Design Drought flows and water availability. He asked that solutions be 
considered to help the salmon. 

e Libby Higgs, Modesto, discussed her recreational use of the Tuolumne River and 
stated the water needs to be shared and that the River must be healthy for all. 

e Mark Gonsalves stated the update should include how the SFPUC has complied with 
the Bay Delta Water Quality Control Plan, which he discussed. 


b) San Francisco Public Utilities Commission Hiring Process Overview 
VP Maxwell provide context for her request for this presentation and read two Whereas 
clauses from the July 14, 2022 Resolution No. 22-0149. 


Wendy Macy, Chief People Officer (CPO), offered an overview of the SFPUC’s hiring 
process and discussed the following (1) Hiring Process Environment: Includes the City 
Charter, Civil Service Commission (CSC) Rules, Department of Human Resources 
(DHR), public process, and labor partners; (2) Stages in the Hiring Process: Includes 
hiring manager and division communication, and candidate communication; (3) Time-to- 
Hire Permanent Hiring Timeline: A median 217 days to hire, as gathered from “Smart 
Recruiter” software data. The She indicated this puts the SFPUC in a competitive 
disadvantage and that there is an endeavor to expedite the hiring process. 


Chief People Officer Macy stated the hiring process is being reimagined to include (1) 
Creative ideas for hiring (hiring modernization team is leveraging technology to innovate 
hiring, support proposed rules changes to CSC Rules, remove unnecessary steps, and 
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provide exam alternatives ); (2) Innovative Testing (continuous on-demand testing and 
remote testing); (3) Hiring priority dashboard to make hiring more efficient; (4) Lean 
Process Improvement to identify issues and problems and turn them into individual, 
solvable projects; (5) Hiring priority planning strategies; and (6) Retention efforts 
(support work/life balance and flexibility, engagement surveys, and efforts to transition 
temporary employees to permanent). CPO Macy discussed “careers with purpose” and 
noted where candidates can locate SFPUC job announcements and information. 


CPO Macy thanked her staff for their hard and dedicated work and thanked the 
Commission for their interest and assistance. 


CPO Macy responded to a question from VP Maxwell regarding the hiring timeline and 
what can be done to improve the number of days to hire, stating reasons for hiring delays 
include delays in fingerprinting, lengthy medical screening process, and availability of 
exams. She indicating the City is aware of the issues and is working on ways to improve 
and streamline the hiring timeline. CPO Macy stated that the SFPUC, as a department, is 
trying to be more creative with outreach, is relying in partners to better communicate, is 
cutting out unnecessary bureaucratic steps, and is reviewing retention strategies. She 
provided some examples of what other City departments are doing that the SFPUC may 
find beneficial. 


VP Maxwell stated the hiring priority dashboard needs to be front and center. She 
thanked AGM Robinson for his good work on hiring. She thanked CPO Macy for the 
presentation and acknowledged and thanked the human resources staff for their hard 
work. 


Commissioner Paulson noted the important work conducted by the SFPUC staff, most of 
whom are represented by labor organizations. CPO Macy responded to his question as to 
how labor organizations fit into the discussions that are taking place and stated that the 
City meets with the labor organizations to obtain their ideas and feedback on hiring, and 
will discuss the revised CSC rules, when adopted, with labor organizations. 


Commissioner Rivera thanked CPO Macy and her staff for their work. He noted his 
experience in dealing with hiring issues and recognized the fact that SFPUC staff must 
deal with constant issues. He expressed the Commission’s support in helping to make the 
hiring process more efficient. He questioned if there are mechanisms to hire temporary 
employees. He expressed concern with remote testing from home and the possibility of 
security issues and cheating and suggested the availability of more remote locations for 
applicant testing. 


CPO Macy responded to a question from VP Maxwell as to what could be done 
differently in testing, stating that staff could look at the way the most qualified candidate 
is determined, which might include volunteer experience, work experience, etc. as 
possible alternatives to testing. 


Public Comment 
e francisco DaCosta stated the SFPUC is an enterprise department with anew GM 
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and that many employees have left the SFPUC for other opportunities. He stated A 
needs assessment should be conducted. 

e Peter Drekmeier, Tuolumne River Trust, thanked the Commission and staff for the 
discussion and presentation. 


c) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


None. 


7. Report of the Bay Area Water Supply Conservation Agency (BAWSCA) General Manager 
Nicole Sandkulla, BAWSCA CEO, reviewed drought response actions that are being 
implemented by BAWSCA’s 26 member agencies. She discussed unique drought actions being 
implemented by some member agencies including Daly City (using recycled water for outdoor 
irrigation and looking for ways to increase use), North Coast County Water District (direct rain 
barrel purchase program), Cal Water (specific drought advertisements triggered based on water 
conditions), Menlo Park (specific drought surcharge executed in August 2022), Alameda County 
Water District (utilizing Rapid Action Notification System alerts for drought-related 
information), Milpitas (“Lawn Bust Program”), and San Jose (turf, high-water use plants, spray 
and overhead sprinkler systems prohibited in new construction). 


CEO Sandkulla reviewed BAWSCA’s next steps given the recent rains, which include calls for 
continued water conservation, implementation of drought actions, and continued coordination 
with the SFPUC as the rainy season continues. She noted it is premature to declare the end of 
the drought at this time given how early it is in the rainy season. She indicated that by April 15 
the SFPUC is required to provide a final estimate of water supply availability to the wholesale 
customers. 


She expressed appreciation to AGM Ritchie and the Water Enterprise staff for their leadership 
and work during the recent storm events. 


No public comment. 


8. CONSENT CALENDAR 
a) Award Contract No. WD-2889, As-Needed Water Service Line Replacements, in the amount 
of $ 26,663,850, and with a duration of 1,096 consecutive calendar days, to the responsible 
bidder that submitted the lowest responsive bid, JMB Construction, Inc., to provide as- 
needed traffic control, permitting, pavement excavation and restoration on streets within the 
City and County of San Francisco. Contractor will support 2-inch and smaller as-needed 


galvanized service lines renewals for the Lead Service Lead Replacement Program. 
(Resolution 22-0018) 


b) Accept work performed by Anvil Builders Inc for Contract No. WW-687, Force Main 
Rehabilitation at Embarcadero and Jackson, for a total contract amount of $7,835,217, and 


with a total contract duration of 693 consecutive calendar days; and authorize final payment 
to the contractor. (Resolution 22-0019) 


c) Approve an increase of 365 calendar days to the contract duration contingency for Contract 
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No. WW-697, As-Needed Main Sewer Replacement No. 8, with JDB & Sons Construction, 
Inc.; and authorize the General Manager to approve future modifications to the contract fora 
total contract duration of up to 1,130 consecutive calendar days, with no change to contract 


amount to allow additional time to complete all current contract work, coordinate with 
private development activities on Minna Street, and continue issuing contract service orders. 


(Resolution 22-0020) 


No public comment. 


On motion to approve Consent Calendar Items 8a through 8c: 
Ayes: Maxwell, Paulson, Rivera, and Stacy 


Approve the Water Supply Assessment for the proposed 395 3rd Street Project, pursuant to 
California Water Code Section 10910, et seq., California Environmental Quality Act (CEQA) 


Section 21151.9, and CEQA Guidelines Section 15155. (Resolution 22-0021) 

AGM Ritchie introduced the item and stated that the request is not for project approval but is 
intended to provide the Planning Department with information about water use for the proposed 
project, and to relay if there is a water supply plan to accommodate the proposed project. He 
reemphasized it is not a project approval. 


Public Comment 

e Peter Drekmeier, Tuolumne River Trust, questioned why water is available for development 
but not for the environment. He requested a joint meeting with the Planning Commission to 
discuss water supply. 


On motion to approve Item 9: 
Ayes: Maxwell, Paulson, Rivera, and Stacy 


Accept and expend state funds sourced from the State Budget Act of 2022 and administered by 
the California Community Services Department to provide assistance to eligible Hetch Hetchy 
Power and CleanPowerSF residential customers who accrued customer account arrears during 
the COVID-19 pandemic, from March 4, 2020 to December 31, 2021. (Resolution 22-0022) 
Kristin Avenis, San Francisco Fellow Financial Planning, began with a brief background of the 
California Arrearage Payment Program (CAAP) which was created to address California's 
energy debts accrued due to the COVID-19 pandemic. The 2021 CAAP dedicated $1 billion in 
federal American Rescue Plan Act funding. Unpaid bills incurred March 2020 to June 2021 
were eligible. She indicated the program was oversubscribed. The 2022 CAAP dedicated $1.2 
billion in state budget funding and extended eligibility timeline to March 2020 to December 
2021. Only residential accounts qualified for benefits. 


She reviewed (1) 2022 CAPP Timeline (October 2022 to April 2022); (2) Power Accept and 
Expend (Hetch Hetchy Power and CleanPowerSF) stating there was $1,345,042 in funding 
received, with $1,336,817 applied to customer accounts. She indicated the discrepancies 
between funds received and funds applied occurred due to changes in customer eligibility; and 
(3) Impact and Ongoing Arrearage Work (Hetch Hetchy Power and CleanPowerSF) noting total 
current arrearages of $6,773,603, CAAP benefits of $1,336,817, and leftover arrearages of 
$5,441, 786. 
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She concluded with next steps and stated that there will be outreach to power customers on the 
benefits they will receive. All credits will be applied by the February 5, 2023 deadline with 
unspent funds returned to the state. ACAPP reporting survey will also be submitted. 


No public comment. 


On motion to approve Item 10: 
Ayes: Maxwell, Paulson, Rivera, and Stacy 


11. Approve the terms and conditions of and authorize the General Manager to execute one below- 
market rent license with Charity Cultural Services to use two workstations and one below-market 
rent license with Five Keys Schools and Programs to use one workstation on the third floor at the 
Southeast Community Center at 1550 Evans Avenue in San Francisco; and approve an 
amendment to Section 4.4.1 of the SFPUC 2015 Real Estate Guidelines to authorize the General 
Manager to approve and execute future below-market rent licenses to qualified nonprofit 
community service organizations for the Southeast Community Center, provided that the 


Southeast Community Facility Commission has recommended the licenses for SFPUC approval 
and other revised Section 4.4.1 criteria are met. (Resolution 22-0023) 


Rosanna Russell, SFPUC Real Estate Director, introduced the item and requested Commission 
approval to allow two separate below-market rent licenses to non-profit community service 
organizations who will provide community services at the Southeast Community Center. She 
stated each tenant will pay a use fee of $437 per month, subject to annual increases. She 
indicated the Southeast Facility Commission has recommended the Commission's approval. 


Director Russell stated the item also seeks the approval of an amendment to the SFPUC’s Real 
Estate Guidelines Section 4.4.1 to authorize the General Manager to approve and execute future 
below-market rent licenses to qualified nonprofit community service organizations for the 
Southeast Community Center, provided that the Southeast Community Facility Commission has 
recommended the licenses for SFPUC approval and that other Real Estate Guidelines Section 
4.4.1 criteria are met. 


No public comment. 


On motion to approve Item 11: 
Ayes: Maxwell, Paulson, Rivera, and Stacy 


12. Approve the terms and conditions of and authorize the General Manager to execute individual 
five-year below-market rent leases with three nonprofit organizations (1) 3rd Street Youth Center 
and Clinic: (2) En2Action, Inc; and (3) Five Keys Schools and Programs, as tenants, to use an 


approximate total of 5,771 square feet of third-floor office space at the Southeast Community 
Center at 1550 Evans Avenue, in San Francisco. (Resolution 22-0024) 


Director Russell provided brief information on the work of each of the three non-profit 
organizations and briefly outlined the terms of each individual lease agreement. 


Stephen Robinson, AGM Infrastructure, responded to questions from Commissioner Paulson and 
VP Maxwell as to the demand for space in the Southeast Community Center, stating that the 
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space is in very high demand. 
No public comment. 


On motion to approve Item 12: 
Ayes: Maxwell, Paulson, Rivera, and Stacy 


Approve the Second Amendment to Contract No. PRO.0152, Power Scheduling Coordination 
and Related Support Services, with APX Inc., to allow for the processing of the California 
Independent System Operator power transmission service charges; and authorize the General 


Manager to execute this amendment, increasing the contract by $636,000,000 for a total not-to- 
exceed contract amount of $895,742,800, subject to the Board of Supervisors approval under 


Charter Section 9.118. (Resolution 22-0025) 

Barbara Hale, AGM Power Enterprise, stated the Commission was being asked to increase the 
capacity in existing Contract No. PRO.0152 for Power scheduling coordination services with 
APX, Inc. by $636,000,000. She stated the increase in contract capacity is needed as the 
contractor implements a critical payment step in approved purchase of power operations for 
CleanPowerSF and Hetch Hetchy Power. She stated higher power prices necessitate an increase 
in capacity to process payments and that payments to the California Independent System 
Operator (CAISO) for power ‘pass through” is higher than forecast. 


AGM Hale noted the purchase of power dominates the Power operating budget, with 78%, or 
$344 million ($251 million CleanPowerSF and $93 million Hetch Hetchy Power) of the budget 
allocated for the purchase of power, which includes transmission, distribution and related 
charges, and electricity and reliability products. 


AGM Hale reviewed how the SFPUC provides electric service. She noted some purchase of 
power costs are invoiced by CAISO and that CAISO costs are incurred for transmission and 
related charges, and electricity and reliability products. She stated there must be a certified 
“Scheduling Coordinator” to transact in CAISO markets and the SFPUC’s contract with APX, 
Inc. for this service will fulfill that requirement. She indicated electricity prices were flat to 
declining from 2018 to 2020 but they have surged in 2021-2022. It is expected that costs will 
remain above the pre-2021 averages. She indicated the inclining prices are affecting all regions 
of the country and she provide detail of the annual peak real-time price for each region . 


AGM Hale indicated that significant wholesale market prices are driving need and she reviewed 
the extend of the Northern California average price increases from July 2021 to December 2022 
and discussed possible global and regional factors for the price increases. She stated these 
higher prices result in higher pass-through payment absorbing the contract capacity, which was 
originally $135 million. She presented a chart noting APX invoices by week and cumulative 
spend from June through December 2022 and the invoice and cumulative spending increases 
incurred during this time period. 


AGM Hale stated the Commission and Board of Supervisors previously authorized the GM to 
contract for power and related products and services, which enables the GM to respond to 
commercial and market conditions so there can be a continuation of reliable electric service, 
subject to an annual expenditure cap. She indicated the first amendment to the APX contract 
increased pass-through capacity by $125,000, with no change in scope and allowed a regular 
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amendment process. AGM Hale stated that the forward price projections average is now about 
200% higher (December 2022 through January 2024). She summarized the proposed action and 
requested approval. 


In response to a question from Commissioner Stacy as to why other regions had smaller cost 
increases, AGM Hale discussed the regionality of the market conditions and California's 
distance from market centers. She noted that the dominate factor for the increase is the price of 
electricity. 


Commissioner Paulson noted the difficulty in market conditions and thanked staff for their work. 


In response to a question from VP Maxwell, AGM Hale indicated the revenue for increased costs 
will come from Hetchy sales via greater generation and that CleanPowerSF sales will also offset 
some of the costs. She stated rate increases will be requested in the spring. 


No public comment. 


On motion to approve Item 13: 
Ayes: Maxwell, Paulson, Rivera, and Stacy 


14. Communications 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Onsite Water Reuse Program Update — FY 21/22 
e) Quarterly Status Report to the San Francisco Board of Supervisors per Resolution No. 
227-18, Report on Connections to PG&E Grid and Related Disputes 


15. General Public Comment 

e Paul Wermer asked that the MOU with SF LAFCo be heard and approved. He indicated the 
studies are essential and may raise issues that are not otherwise known. He noted some of 
the issues and questions that could be raised by such studies. 

e Dave Warner discussed the water supply workshops. He indicated the Bay Area Water 
Stewards meetings have been reestablished by GM Herrera. He discussed the importance of 
these meetings and made specific requests. He provided written comment. 

e Unidentified speaker requested approval of the MOU with SF LAFCo and discussed the 
importance of studies regarding ending the use of natural gas. He indicated the Board of 
Supervisors has a resolution to support the MOU with SF LAFCo. 

e Elliot Hellman, 350 San Francisco, expressed support for the MOU with SF LAFCo MOU, 
for the City’s Climate Action Plan, and for studies on climate action. 

e Alita Dupree discussed issues with PG&E and suggested municipalization of public power 
for the benefit of projects, such as electric charging stations. 

e Jennifer Heggie, Golden Gate Electric Vehicle Association, and 350 San Francisco, support 
for the MOU with SF LAFCo and its importance for the implementation of the Climate 
Action Plan and electric vehicle charging and battery storage. 


16. Items Initiated by Commissioners (discussion only) 
Pe ON TL LT BCR SS ISS SS NI I SN I NS ORT I SID ERIE DEI 
SFPUC MINUTES — JANUARY 24, 2023 9 


VP Maxwell asked that discussions continue on the hiring process. 
Commissioner Stacy asked for background on the water workshops that were mentioned. VP 


Maxwell provided response as to the reasons for the workshops. 


Public Comment 
None. 


17. Adjournment 
VP Maxwell adjourned the meeting at 3:52 pm. 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0017 


WHEREAS, California Government Code Section 54953(e) empowers local policy 
bodies to convene by teleconferencing technology during a proclaimed state of emergency under 
the State Emergency Services Act so long as certain conditions are met; and 


WHEREAS, In March 2020, the Governor of the State of California proclaimed a state of 
emergency in California in connection with the Coronavirus Disease 2019 (“COVID-19”) 
pandemic, and that state of emergency remains in effect; and 


WHEREAS, On February 25, 2020, the Mayor of the City and County of San Francisco 
(the “City”) declared a local emergency, and on March 6, 2020 the City’s Health Officer 
declared a local health emergency, and both those declarations also remain in effect; and 


WHEREAS, On March 11 and March 23, 2020, the Mayor issued emergency orders 
suspending select provisions of local law, including sections of the City Charter, that restrict 
teleconferencing by members of policy bodies; and 


WHEREAS, Consistent with the Mayor’s orders and State law, the San Francisco Public 
Utilities Commission met remotely during the COVID-19 pandemic through March 6, 2022; and 


WHEREAS, On February 10, 2022, the Mayor issued an emergency order that (1) 
requires decision-making boards and commissions established in the Charter (with the exception 
of the Board of Supervisors) to hold meetings in person at a physical location where members of 
the public may attend and provide comment, (2) allows members of those boards and 
commissions to participate remotely in the in-person meetings for COVID-related health reasons, 
(3) allows but does not require subcommittees of those boards and commissions to meet in 
person at a physical location where members of the public may attend and provide comment, and 
(4) prohibits all other policy bodies (with the exception of the Board of Supervisors and its 
committees) from meeting in person under any circumstances, with limited exceptions; and 


WHEREAS, On September 16, 2021, the Governor signed AB 361, a bill that amended 
the Brown Act to allow local policy bodies to continue to meet by teleconferencing during a state 
of emergency without complying with restrictions in State law that would otherwise apply, 
provided that the policy bodies make certain findings at least once every 30 days; and 


WHEREAS, While federal, State, and local health officials emphasize the critical 
importance of vaccination (including a booster once eligible) and consistent mask-wearing, 
regardless of vaccination status, to prevent the spread of COVID-19, the City’s Health Officer 
has issued at least one order (Health Officer Order No. C19-07y, available online at 
www.sfdph.org/healthorders) and one directive (Health Officer Directive No. 2020-331, available 
online at www.sfdph.org/directives) that continue to recommend measures to promote safety for 
indoor gatherings, including vaccination, masking, improved ventilation, and other measures, in 
certain contexts; and 


WHEREAS, The California Department of Industrial Relations Division of Occupational 
Safety and Health (“Cal/OSHA”) has promulgated Section 3205 of Title 8 of the California Code 
of Regulations, which requires most employers in California, including in the City, to train and 
instruct employees about measures that can decrease the spread of COVID-19; and 


WHEREAS, Without limiting any requirements under applicable federal, state, or local 
pandemic-related rules, orders, or directives, the City’s Department of Public Health, in 
coordination with the City’s Health Officer, has advised that for group gatherings indoors, such 
as meetings of boards and commissions, people can increase safety and greatly reduce risks to 
the health and safety of attendees from COVID-19 by maximizing ventilation, wearing well- 
fitting masks regardless of vaccination status (and as required for unvaccinated people by the 
State of California’s indoor masking order), encouraging vaccination (including a booster as 
soon as eligible), staying home when sick or when experiencing any COVID-19 symptom, 
discouraging consumption of food or beverages in the meeting, following good hand hygiene 
practices, and making informed choices when gathering with people whose vaccination status is 
not known; and 


WHEREAS, The San Francisco Public Utilities Commission began meeting in person 
consistent with the Mayor’s February 10, 2022 order, allowing members to participate by video 
from a separate location for COVID-related health reasons and providing members of the public 
an opportunity to observe and provide public comment either in person or remotely; now, 
therefore, be it 


RESOLVED, That the San Francisco Public Utilities Commission finds as follows: 


1. As described above, the State of California and the City remain in a state of emergency 
due to the COVID-19 pandemic. At this meeting, the San Francisco Public Utilities 
Commission has considered the circumstances of the state of emergency. 


2. As described above, because of the COVID-19 pandemic, conducting meetings of this 
body and its committees in person without allowing certain members of this body to 
attend remotely would present imminent risks to the health or safety of certain attendees 
due to COVID-19, and the state of emergency continues to directly impact the ability of 
those members to meet safely in person; and, be it 


FURTHER RESOLVED, That for at least the next 30 days, the San Francisco Public Utilities 
Commission will hold in-person meetings, with some members possibly appearing remotely. If 
all members of the San Francisco Public Utilities Commission are unable to attend in person for 
COVID-related health reasons, then the San Francisco Public Utilities Commission will hold the 
meeting remotely without providing an in-person meeting location. If the San Francisco Public 
Utilities Commission votes to allow it and appropriate space is available, the San Francisco 
Public Utilities Commission’s subcommittees may hold in-person meetings as well, or 
alternatively, the subcommittees may hold meetings exclusively by teleconferencing technology 
(and not by any in-person meetings or any other meetings with public access to the places where 
any policy body member is present for the meeting). All meetings of the San Francisco Public 
Utilities Commission and its committees will provide an opportunity for members of the public 
to address the body and will otherwise occur in a manner that protects the statutory and 


constitutional rights of parties and the members of the public attending the meeting via 
teleconferencing; and, be it 


FURTHER RESOLVED, That the secretary of the San Francisco Public Utilities Commission 
is directed to place a resolution substantially similar to this resolution on the agenda of a future 
meeting of the San Francisco Public Utilities Commission within the next 30 days. If the San 
Francisco Public Utilities Commission does not meet within the next 30 days, the secretary is 
directed to place a such resolution on the agenda of the next meeting of the San Francisco Public 
Utilities Commission. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting of January 24, 2023. 


ecretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0018 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is required to meet 
State and Federal guidelines surrounding lead in service lines including Environmental Protection 
Agency’s Lead and Copper Rule Revisions, California Health Safety Code, Section 116885, and 
Senate Bill 1398 (2016), amended by Senate Bill 427 (2017). To meet these guidelines, SFPUC is 
utilizing a contractor to provide SFPUC all ancillary work associated with replacing water service 
such as permitting, earthwork, excavation, street restoration and traffic control; and 


WHEREAS, On September 27, 2022, SFPUC staff advertised Contract No. WD-2889, As- 
Needed Water Service Line Replacements; and 


WHEREAS, The Engineer’s Estimate is $27,000,000 for this construction contract work 
to provide as-needed traffic control, permitting, pavement excavation and restoration on streets 
within the City and County of San Francisco. Contractor will support 2-inch and smaller as-needed 
galvanized service lines renewals for the Lead Service Lead Replacement Program; and 


WHEREAS, The contract duration is 1,096 consecutive calendar days; and 


WHEREAS, On December |, 2022, SFPUC staff received and publicly opened five bids 
for this contract; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) review of the bids for 
qualifications, responsibility, responsiveness and application of bid preferences resulted in the 
establishment of JMB Construction, Inc. as the responsible bidder with the lowest responsive bid; 
and 


WHEREAS, CMD established a 5% Local Business Enterprise (LBE) subcontracting 
requirement for this contract, and the contractor committed to 8.07% LBE subcontractor 
participation in its bid submittal; and 


WHEREAS, Award of this as-needed contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines Section 15378 because it does not 
involve any commitment to any specific project that may result in a physical change in the 
environment; and 


WHEREAS, The SFPUC will not issue any task orders for work to be performed under 
this contract until the proposed work is reviewed and any appropriate environmental review under 
CEQA, if required, has been completed; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. WD-2889, As-Needed 
Water Service Line Replacements, in the amount of $ 26,663,850, for a duration of 1,096 
consecutive calendar days, to the responsible bidder that submitted the lowest responsive bid, JMB 
Construction, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 24, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0019 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) needed to 
rehabilitate the remaining 240 linear feet of the North Shore Force Main (NSFM) that was 
susceptible to failure. The NSFM provides critical conveyance redundancy of combined sewage 
and stormwater flow from approximately 350,000 people in the northeast quadrant of San 
Francisco to the Southeast Wastewater Treatment Plant; and 


WHEREAS, On January 14, 2020, by Resolution No. 20-0010, the Commission awarded 
Contract No. WW-687, Force Main Rehabilitation at Embarcadero and Jackson, in the amount of 
$5,986,222, to the lowest, qualified and responsible bidder, with the lowest responsive bid, Anvil 
Builder Inc; and 


WHEREAS, The construction contract Notice To Proceed date was set for June 1, 2020, 
with an original schedule of 630 consecutive calendar days and the contractor completed the 
work in 693 consecutive calendar days on April 24, 2022; and 


WHEREAS, The original contract amount was for $5,986,222 and the original contract 
duration was 630 consecutive calendar days; and 


WHEREAS, Modification Nos. | to 2 were issued for $589,279 to perform additional 
traffic control and corrosion protection including additional excavation disposal and backfill 
activities for additional exploratory work to locate the existing force main, increasing the 
contract amount to $6,575,501; and 


WHEREAS, On May 25, 2021, by Resolution No. 21-0080, the Commission approved an 
increase of $631,000 to the contract amount contingency for a total contract amount of up to 
$7,215,844; and 


WHEREAS, Modification Nos. 3 to 4 were issued for $626,065, in accordance with 
Resolution No. 21-0080, for unforeseen utility relocation due to utility conflicts and additional 
drilling for underground obstructions, increasing the contract amount to $7,201,566, and 
increasing the contract duration by 63 consecutive calendar days for a total contract duration of 
693 consecutive calendar days; and 


WHEREAS, On June 14, 2022, by Resolution No. 22-0106, the Commission approved an 
increase of $675,000 to the contract amount contingency for a total contract amount of up to 
$7,890,844; and 


WHEREAS, Modification No. 5 was issued for $633,651, in accordance with, Resolution 
No. 22-0106, for design changes to the new vault, additional pavement restoration, and 
unforeseen costs related to COVID-19, increasing the contract amount to $7,835,217; and 


WHEREAS, Contractor Anvil Builders Inc has completed its work for Contract No. 
WW-687, Force Main Rehabilitation at Embarcadero and Jackson; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor 
complied with the established Local Business Enterprise (LBE) subcontracting commitment of 
20.35% for this contract by achieving a final LBE subcontractor participation of 21.54%; now, 
therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Anvil Builders 
Inc. under Contract No. WW-687, Force Main Rehabilitation at Embarcadero and Jackson, fora 
total contract amount of $7,835,217, and with a total contract duration of 693 consecutive 
calendar days; and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 24, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0020 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) must address 
manhole-to-manhole segment main sewer replacements on an as-needed basis on short notice in 
locations to be determined throughout the City and County of San Francisco, California; and 


WHEREAS, On August 25, 2020, by Resolution No. 20-0179, the Commission awarded 
Contract No. WW-697, As-Needed Main Sewer Replacement No. 8 to JDB & Sons Construction, 
Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was November 30, 2020; 
and 


WHEREAS, The original contract amount was for $7,373,000 and the original contract 
duration was 400 consecutive calendar days; and 


WHEREAS, On January 11, 2022, by Resolution No. 22-0009, the Commission approved 
an increase of 325 calendar days to the contract duration contingency for a total contract duration 
limit of up to 765 consecutive calendar days, with no change in contract amount, to permit schedule 
adjustments necessary for coordination and to complete the work; and 


WHEREAS, An increase of 365 calendar days to the contract duration contingency is being 
requested to allow additional time for completing all current contract work, coordinate with private 
development activities on Minna Street, and continue issuing contract service orders; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 14% for this contract, and the contractor committed to a LBE 
subcontractor participation of 21.47% with its bid submittal; and 


WHEREAS, Increasing the duration of this as-needed contract does not constitute a 
“project” under the California Environmental Quality Act (CEQA) Guidelines Section 15378 
because it does not involve any commitment to any specific project that may result in a physical 
change in the environment; and 


WHEREAS, The SFPUC will not issue any task orders for work to be performed under 
this contract until the proposed work is reviewed and any appropriate environmental review under 
the CEQA, if required, has been completed; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 365 calendar days to 
the existing contract duration contingency for Contract No. WW-697, As-Needed Main Sewer 
Replacement No. 8, for a total contract duration contingency amount of up to 1,130 calendar days; 
and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or the General Manager’s designee, to consider, and, if appropriate, to approve any future 
modifications to the contract duration for a total contract duration of up to 1,130 consecutive 
calendar days, with no change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 24, 2023 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0021 


WHEREAS, Under the California Environmental Quality Act (CEQA) and California 
Water Code Section 10910(g)(1), the San Francisco Public Utilities Commission (SFPUC) is 
required to prepare and approve a Water Supply Assessment (WSA) for the cumulative water 
demands presented by the proposed 395 3 Street Project, which would construct a 524-unit 
residential tower with ground floor retail space in the South of Market area; and 


WHEREAS, The 395 3" Street Project is required to comply with the City’s Non-potable 
Water Ordinance, Article 12C of the San Francisco Health Code, and as a result, the Project will 
offset its potable water use through the use of alternate water sources; and 


WHEREAS, A WSA is an informational document that assesses the adequacy of water 
supplies to serve a proposed project and is required to be prepared as part of the CEQA 
environmental review process; and 


WHEREAS, The water demand associated with the 395 3™ Street Project is encompassed 
within the 2020 Urban Water Management Plan water demand projections; and 


WHEREAS, Approval of a WSA as an informational document is not considered an 
approval action as defined in Section 15378 of the CEQA Guidelines; and 


WHEREAS, A WSA must be approved at a public meeting by the governing body of the 
public water supplier that would serve the proposed project; and 


WHEREAS, On December 12, 2018, the State Water Resources Control Board adopted 
an amendment to the Water Quality Control Plan for the San Francisco Bay/Sacramento-San 
Joaquin Delta Estuary (i.e., Bay-Delta Plan Amendment), which, if implemented in the future, 
would affect the Regional Water System supply and the SFPUC’s ability to meet the projected 
demands of existing and future retail customers, including the proposed project; and 


WHEREAS, Multiple lawsuits are pending challenging the Bay-Delta Plan Amendment, 
and the City is a party to one of those suits; and 


WHEREAS, In accordance with the State Water Resources Control Board’s instruction, 
on March 1, 2019, the SFPUC, in partnership with other key stakeholders, submitted a proposed 
voluntary agreement (Proposed Voluntary Agreement) for the State’s consideration as a 
substitute or replacement of the Bay-Delta Plan Amendment; and 


WHEREAS, On March 26, 2019, by Resolution No. 19-0057, this Commission endorsed 
the SFPUC’s continued participation in the voluntary agreement negotiation process and stated 
its intent that the terms of any final voluntary agreement would improve the health of the 
fisheries and maintain the reliability of its water supply including maintenance of its level of 
service (LOS) goal of no more than 20% system-wide rationing; and 


WHEREAS, Because implementation of the Bay-Delta Plan Amendment or an 
alternative Voluntary Agreement is uncertain at this time, the SFPUC staff prepared the attached 
WSA for the proposed 395 3" Street Project, analyzing water supply and demand under three 
scenarios: (1) No implementation of the Bay-Delta Plan Amendment or the Proposed Voluntary 
Agreement (Scenario 1), (2) Implementation of the Proposed Voluntary Agreement (Scenario 2), 
and (3) Implementation of the Bay-Delta Plan Amendment (Scenario 3); and 


WHEREAS, The WSA concludes that the SFPUC’s total projected water supplies 
through 2045 will (1) meet the demands of the proposed project in normal years under all three 
scenarios, (2) meet the demands of the proposed project in dry years without rationing beyond 
the SFPUC’s LOS goal of 20% system-wide rationing under Scenario 1, (3) meet the demands of 
the proposed project in dry years but require rationing closer to the LOS goal under Scenario 2, 
and (4) not reliably meet the demands of the proposed project without rationing at a level greater 
than that required to achieve the LOS goal under Scenario 3; and 


WHEREAS, In dry years, the proposed project may have lower levels of mandatory 
water use reduction compared to existing buildings because of the installation of water-efficient 
plumbing fixtures and non-potable water systems associated with new construction, and the 
relatively small volume of water demand generated by the proposed project itself would not 
exacerbate the projected shortfalls resulting from implementation of the Bay-Delta Plan 
Amendment; now, therefore, be it 


RESOLVED, This Commission approves the attached Water Supply Assessment for the 
proposed 395 3rd Street Project pursuant to the State of California Water Code Section 10910(g). 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 24, 2023. 


Secretary, Public Utilities Commission 


San Francisco 
Water 


Services of the San Francisco Public Utilities Commission 


December 28, 2022 


TO; Commissioner Newsha Ajami, President 
Commissioner Sophie Maxwell, Vice President 
Commissioner Tim Paulson 


Commissioner Tony Rivera es 
Commissioner Kate Stac = 
eS) 
THROUGH: Dennis J. Herrera, General Manager \ 


Steven 2. Kitochee 


FROM: Steven R. Ritchie, Assistant General Manager, Water 


RE: Water Supply Assessment for the 395 3" Street Project 


Summary 


Introduction 


The California Water Code (Sections 10910 through 10915) requires urban water 
suppliers like the San Francisco Public Utilities Commission (SFPUC) to furnish a 
Water Supply Assessment (WSA) to the city or county that has jurisdiction to approve 
the environmental documentation for certain qualifying projects (as defined in Water 
Code Section 10912(a)) subject to the California Environmental Quality Act (CEQA). 
The WSA process typically relies on information contained in a water supplier's Urban 
Water Management Plan (UWMP) and involves answering specific questions related to 
the estimated water demand of the proposed project. This memo serves as the WSA 
for the proposed 395 3 Street Project (proposed project), for use in the support ofa 
Community Plan Evaluation to be filed by the San Francisco Planning Department 
(case no. 2021-003762ENV, San Francisco Planning Department). 


4.1.1. 2020 Urban Water Management Plan 


The Commission, by Resolution No. 21-0100, adopted the SFPUC’s current 2020 
UWMP. The water demand projections in the UWMP incorporated housing unit growth 
projections from the Housing Element 2022 Update objective and employment growth 
projections from the 2017 Land Use Allocation (LUA 2017); San Francisco Planning 
Department provided both projections. The water demand projections are presented in 
five-year increments through 2045, meeting Water Code requirements. Growth 
associated with the proposed project was encompassed within these projections, and 
water demand associated with the proposed project was encompassed within the 2020 
UWMP water demand projections. In other words, the proposed project has already 
been accounted for in SFPUC’s water supply planning. 


The WSA for a qualifying project within the SFPUC’s retail service area' may use 
information from the UWMP. Therefore, the 2020 UWMP is incorporated by 
reference throughout this WSA, as shown in bold, italicized text. The UWMP may 


be accessed at www.sfpuc.org/uwmp. 


1 SFPUC’s “retail service area” refers to water customers inside the City and County of San 
Francisco (City), as well as select areas outside of the City. 
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As described in detail in Section 7.3.1 of the UWMP, in December 2018, the State 
Water Resources Control Board (SWRCB) adopted amendments to the Water Quality 
Control Plan for the San Francisco Bay/Sacramento-San Joaquin Delta Estuary (Bay- 
Delta Plan Amendment). The City, along with multiple other water agencies, filed suit in 
early 2019 challenging the validity of the Bay-Delta Plan Amendment. That lawsuit, 
which is consolidated with other legal challenges, is currently pending in Sacramento 
Superior Court. In January 2021, the SWRCB moved to implement the Bay-Delta Plan 
Amendment on the Tuolumne River by issuing a water quality certification under 
Section 401 of the Clean Water Act in the Federal Energy Regulatory Commission 
(FERC) licensing proceedings for the hydropower projects associated with the New 
Don Pedro and La Grange dams. The City and other water users on the Tuolumne 
River have filed pending legal and administrative challenges to these SWRCB actions. 
FERC has not yet reissued a license for the New Don Pedro Hydropower Project, and 
the legal challenges to the water quality certification are pending and remain 
unresolved. Alongside the water quality certification, on August 8, 2022, the SWRCB 
issued a CEQA Notice of Preparation for an alternative means of implementing the 
Bay-Delta Plan Amendment. 


Recognizing the obstacles to implementing the Bay-Delta Plan Amendment, the 
SWRCEB, by Resolution No. 2018-0059 adopting the Bay-Delta Plan Amendment, 
directed staff to help complete a “Delta watershed-wide agreement, including potential 
flow measures for the Tuolumne River” by March 1, 2019, and to incorporate such 
agreements as an “alternative” for a future amendment to the Bay-Delta Plan to be 
presented to the SWRCB “as early as possible after December 1, 2019." In accordance 
with the SWRCB’s instruction, on March 1, 2019, the SFPUC, in partnership with other 
key stakeholders, submitted a proposed project description for the Tuolumne River that 
could be the basis for a voluntary substitute agreement with the SWRCB (Proposed 
Voluntary Agreement). Since 2019, SFPUC has participated in negotiations with the 
State and other stakeholders regarding the Proposed Voluntary Agreement. On 
November 9, 2022, SFPUC signed a non-binding Memorandum of Understanding with 
various representatives of the State environmental and resource agencies, outlining 
conceptual deal points for a Tuolumne River Voluntary Agreement. As of the date of 
the issuance of this Water Supply Assessment, those negotiations remain ongoing. 


Implementation of the Bay-Delta Plan Amendment is uncertain given the ongoing 
negotiations, litigation, and regulatory proceedings; these are further described in 
Section 7.3.1 of the UWMP. Given the current uncertainty regarding the extent and 
timing of the implementation of the Bay-Delta Plan Amendment, this WSA analyzes 
water supply and demand through 2045 under three scenarios: (1) No implementation 
of the Bay-Delta Plan Amendment or the Proposed Voluntary Agreement (Scenario 1), 
(2) Implementation of the Proposed Voluntary Agreement (Scenario 2), and (3) 
Implementation of the Bay-Delta Plan Amendment (Scenario 3). 


1.1.2 Basis for Requiring a WSA for the Proposed Project 


The proposed project has not been the subject of a previous WSA, nor has it been part 
of a larger project for which a WSA was completed. However, water supply for the 
Central South of Market (SoMa) Plan, of which the proposed project is part, was 
analyzed in the Environmental Impact Report for the Central SoMa Plan. The water 
supply analysis determined that development under the area plan would not require 
expansion of the city’s water supply system and would not adversely affect the city’s 
water supply. This determination was based on the water supply and demand 
projections contained in the 2010 UWMP and a 2013 Water Availability Study prepared 
by the SFPUC to update demand projections for San Francisco. The information and 
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projections in these documents have since been superseded by those in the 2020 
UWMP. Thus, this WSA for the proposed project is based on the latest available 
information and projections. 


The proposed project qualifies for preparation of a WSA under Water Code Section 
10912(a) because it is a residential development that includes more than 500 dwelling 
units. The proposed project is characterized further in Section 1.2. 


1.2 Proposed Project Description 


The project sponsor (395 Third Property, LLC) proposes to redevelop the 
approximately 0.5-acre site in the Central SoMa Plan area in San Francisco. The 
project site is occupied by an existing surface parking lot. The project would include 
approximately 524-unit multifamily tower; up to approximately 4,500 square feet of new 
retail or restaurant space at the ground floor; approximately 125 parking spaces; and 
significant improvements to the public realm at the ground floor fronting Harrison 
Street. Project construction of the tower would occur in a single phase starting 
approximately mid-2024 and finishing in 2027. 


For additional details on the proposed project, see Attachment B. 


2.0 Water Supply 


This section reviews San Francisco’s existing and planned water supplies. 


2.1 Regional Water System 


See Section 3.1 of the UWMP for descriptions of the San Francisco Regional Water 
System (RWS), Section 6.1 of the UWMP for water rights held by City and County of 
San Francisco, and Section 7.1 of the UWMP for the SFPUC Water System 
Improvement Program (WSIP). 

2.2 Existing Retail Supplies 


Retail water supplies from the RWS are described in Section 6.1 of the UWMP. 


Local groundwater supplies, including the Westside Groundwater Basin, are described 
in Section 6.2.1 of the UWMP. 


Local recycled water supplies, including the Harding Park Recycled Water Project and 
Pacifica Recycled Water Project, are described in Section 6.2.1 of the UWMP. 
2.3. Planned Retail Water Supply Sources 


The San Francisco Groundwater Supply Project is described in Section 6.2.1.1 of the 
UWMP. 


The Westside and Treasure Island Recycled Water Projects are described in Section 
6.2.2 of the UWMP. 


2.4 Summary of Current and Future Retail Water Supplies 


A breakdown of water supply sources for meeting SFPUC retail water demand through 
2045 in normal years is provided in Section 6.2.5 of the UWMP. For dry years, see the 
next section. 


Memo to Commissioners 
WSA for 395 3 Street Project 
December 28, 2022 

Page 4 of 11 


2.5 Dry-Year Water Supplies 


A description of dry-year supplies developed under WSIP is provided in Section 7.2 of 
the UWMP. 


2.6 Additional Water Supplies 


The SFPUC is increasing and accelerating its efforts to acquire additional water 
supplies and explore other projects that would increase overall water supply resilience 
through the Alternate Water Supply Program. A description of the Alternative Water 
Supply Program and the supplies being studied is provided in Section 7.4 of the 
UWMP. 


3.0 Water Demand 


This section reviews the projected retail water demands and the demand associated 
with the proposed project. 


3.1. Projected Retail Water Demand 


The projected retail water demand through 2045 is provided in Section 4.1 of the 
UWMP. This section also describes the methodology used for demand projections and 
the factors considered. 


3.2 Proposed Project Water Demand 


The project sponsor's consultants provided a memo describing the methods and 
assumptions used to estimate the water demand of the proposed project, along with 
the resulting demand (Attachment B). 


Because the proposed project must comply with San Francisco’s Non-potable Water 
Ordinance (Article 12C of the San Francisco Health Code), estimates for both potable 
and non-potable demands were submitted as part of the WSA request. The Non- 
potable Water Ordinance requires new development projects with 100,000 square feet 
or more of gross floor area, that apply for a site permit after January 1, 2022, to install 
and operate an onsite non-potable water system. Commercial buildings must meet 
their toilet and urinal flushing and drain trap priming demands through the collection, 
treatment, and use of available blackwater and condensate. Residential and mixed-use 
buildings must meet their toilet and urinal flushing, irrigation, clothes washing, and 
drain trap priming demands through the collection, treatment, and use of available 
graywater and condensate. While not required, residential and mixed-use projects may 
use treated blackwater if desired. As indicated in the water demand memo provided on 
behalf of the project sponsor in Attachment B, the proposed project would meet the 
requirements of the Non-potable Water Ordinance by using graywater to meet toilet 
and urinal flushing, irrigation, clothes washing, and drain trap priming. 


Both potable and non-potable demands for the project were estimated using the 
SFPUC’s Non-potable Water Calculator and supplemented with additional calculations 
for cooling tower and drain trap priming demands. The SFPUC reviewed the memo and 
calculations to ensure that the methodology is appropriate for the types of proposed 
water uses, the assumptions are valid and thoroughly documented along with verifiable 
data sources, and a professional standard of care was used. The SFPUC concluded 
that the demand estimates provided on behalf of the project sponsor are reasonable. 
Water demand associated with the proposed project over the 20-year planning horizon 
is shown in the following Table 1. 
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The non-potable demand estimates in Table 1 are based on building uses anticipated 
at the time the WSA was requested, i.e., during the planning and environmental review 
stage of the proposed project. It is understood that these estimates will likely change as 
the proposed project’s design progresses, and information submitted for the WSA 
request is not part of the proposed project’s compliance with the Non-potable Water 
Ordinance. City review and approval of a proposed onsite water system must be 
performed separately through the Non-potable Water Program. However, the intent of 
providing a breakdown of potable and non-potable demand estimates in this WSA is to 
demonstrate that the proposed project will incorporate water reuse per City 
requirements and the proposed project's sustainability goals, if any. As noted earlier, 
the total demand of the proposed project, regardless of non-potable use, is already 
encompassed in the 2020 UWMP water demand projections. Furthermore, total 
demand represents the most conservative estimate and accounts for back-up potable 
supplies that must be provided by the SFPUC in the event that non-potable supplies 
serving the proposed project are unavailable. 


Table 1: Water Demand Based on Project Phasing 


pe | 


2030 203520402045 


Potable Demand (mgd) 


i 


ee 


0.039 0.039 0.039 0.039 
33% 33% 33% 33% 
Notes: 


Construction would occur in a single phase starting approximately mid-2024 and finishing in 2027. 


Non-potable Demand (mgd 
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Total Demand (mgd) 


Potential Potable Water 
Savings as Percentage of Total 
Demand 


mgd = million gallons per day 


The San Francisco Planning Department has determined that the proposed project is 
encompassed within the housing projections described in the Housing Element 2022 
Update and the employment projections from LUA 2017, as indicated in the letter from 
the Planning Department to the SFPUC (Attachment A). Therefore, the demand of the 
proposed project is also encompassed within the San Francisco retail water demands 
that are presented in Section 4.1 of the UWMP, which considers retail water demand 
based on the housing and employment projections provided by the Planning 
Department. The following Table 2 shows the demand of the proposed project relative 
to total retail demand. 
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Table 2: Proposed Project Demand Relative to Total Retail Demand 


Bia coe Beas! u at Se : h PSN AE AT pete 
Total Retail Demand (mgd)' AONE 72.4 74.5 77.4 80.6 


Total Demand of Proposed 
Project (mgd) Bae ia 


Total Demand of Proposed 
Project as Percentage of -- 0.05% 0.05% 0.05% 0.05% 


Total Retail Demand? 
oak We 


Notes: 

1. Retail water demands per Table 4-1 of the UWMP. 

2. The proposed project is accounted for in the housing and employment projections provided by 
the Planning Department; therefore, total demands associated with the proposed project are 
accounted for in the 2020 UWMP retail water demand projections. 


4.0 Conclusion 


4.1. Comparison of Projected Supply and Demand 


For all scenarios presented here, local supplies (i.e., supplies not from the RWS) 
correspond to those in Table 6-5 of the UWMP. Procedures for determining RWS 
supply availability per the SFPUC’s Water Shortage Allocation Plan (WSAP) are 
described in Section 8.2.4 of the UWMP. 


As explained previously in Section 3.2, water demands associated with the proposed 
project are already captured in the retail demand projections presented in the UWMP. 
The proposed project is expected to represent up to 0.05% of the total retail water 
demand. Total retail demands correspond to those in Table 4-1 of the UWMP and 
reflect both passive and active conservation, onsite water reuse savings, and water 
loss. 


4.1.1 Scenario 1: No Implementation of the Bay-Delta Plan Amendment or the 
Proposed Voluntary Agreement 


Table 3 below is adapted from Section 8.4 of the UWMP (Table 8-6) and compares 
the SFPUC’s retail water supplies and demands through 2045 during normal year, 
single dry-, and multiple dry-year periods under Scenario 1. 


As shown in Table 3, under Scenario 1 without implementation of the Bay-Delta Plan 
Amendment, existing and planned supplies would meet all projected RWS demands in 
all years except in the 4" and 5" years of a multi-year drought at 2045 projected levels 
of demand: the projected shortfall in those years is 4 mgd, or 5.3% of demand. To 
manage a small shortfall such as this, the SFPUC may prohibit certain discretionary 
outdoor water uses and/or call for voluntary water use reduction by its retail customers 
pursuant to its Water Shortage Contingency Plan (Appendix K of the UWMP). The 
required level of water use reduction is well below the SFPUC’s RWS level of service 
(LOS) goal of limiting water use reduction to no more than 20% on a system-wide basis 
(i.e., an average throughout the RWS) in drought years. In 2008, by Resolution No. 08- 
0200, the Commission adopted this goal. 
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4.1.2 Scenario 2: Implementation of the Proposed Voluntary Agreement 


A Voluntary Agreement has yet to be accepted by SWRCB as an alternative to the 
Bay-Delta Plan Amendment and thus the shortages that would occur with its 
implementation are not known with certainty. However, given that the objectives of the 
Proposed Voluntary Agreement are to provide fishery improvements while protecting 
water supply through flow and non-flow measures, the RWS supply shortfalls under the 
Proposed Voluntary Agreement would be less than those under the Bay-Delta Plan 
Amendment, and therefore would require water use reductions of a lesser degree than 
that which would occur under Scenario 3. The degree of water use reduction would 
also more closely align with the SFPUC’s RWS LOS goal of limiting water use 
reduction to no more than 20% on a system-wide basis in drought years. 


4.1.3. Scenario 3: Implementation of the Bay-Delta Plan Amendment 


Table 4 below provides projected supplies and demands under Scenario 3. The RWS 
is projected to experience significant shortfalls in single dry and multiple dry years 
through 2045, regardless of whether the proposed project is constructed. These 
significant shortfalls are a result of implementation of the Bay-Delta Plan Amendment 
and not attributed to the incremental retail demand associated with the proposed 
project. Shortfalls would range from about 11 to 29 mgd, corresponding to water use 
reduction in the retail service area ranging from 14-35%, over the next 20 years. 
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Table 3: Projected Supply and Demand Comparison Under Scenario 1 
(No Implementation of the Bay-Delta Plan Amendment or the Proposed Voluntary Agreement) (mgd) 


i Ny P = : f - ; ; 2 
Normal Single pMultipls Oty Years 


‘Year DryYear' Yeart  Year2_—_-Year3__—_Year4_Year 


Total Retail Supply’ 70.7 O17 70.7 MOT Onn 
Shortfall 0.0 0.0 0.0 0.0 0.0 
Shortfall as % of Demand 0.0% 0.0% 0.0% 0.0% 0.0% 


Total Retail Supply* 72.4 72.4 72.4 


72.4 72.4 


0.0 0.0 0.0 
0.0% 0.0% 0.0% 


Shortfall 
Shortfall as % of Demand 


Total Retail Demand* 


Total Retail Supply4 


0.0 0.0 
0.0% 0.0% 


Shortfall 
Shortfall as % of Demand 


Total Retail Demand? 


Total Retail Supply* 


Shortfall 


Shortfall as % of Demand 
Total Retail Demand® ° 80.6 80.6 80.6 806 | 
2 | Total Retail Supply“ 80.6 80.6 80.6 80.6 80.6 80.6 80.6 
—) 
N Shortfall 0.0 0.0 0.0 0.0 0.0 4.0 4.0 
Shortfall as % of Demand 0.0% 0.0% 0.0% 0.0% ie 0.0% a 5.3% 5.3% 
Notes: 
1. During all single dry years, no RWS system-wide shortages are in effect. 
2. During multiple dry years, no RWS system-wide shortages are in effect until years 4 and 5 at 2045 levels of demand. During those years, a 10% 
system-wide shortage is in effect. 
3. Total retail demands correspond to those in Table 4-1 of the UWMP 
4. Local supplies (i.e., supplies not from the RWS, including groundwater and recycled water) correspond to those in Table 6-5 of the UWMP. Local 
supplies are assumed to be used before RWS supplies to meet retail demand. 
5. As amended in 2018, the WSAP Tier One Allocation Plan requires retail customers to conserve a minimum of 5% during droughts. If, during a 


declared water shortage, retail demands on the RWS are lower than the retail allocation in a dry year, retail demands on the RWS will be reduced 
by 5%. This provision is in effect in years 4 and 5 of a multi-dry year sequence at 2045 levels of demand. 


=| 


Memo to Commissioners 
WSA for 395 3 Street Project 
December 28, 2022 

Page 9 of 11 


Table 4: Projected Supply and Demand Comparison Under Scenario 3 
(Implementation of the Bay-Delta Plan Amendment) (mgd) 


Single Multiple Dry Years? 
Normal Dry a3 
Year 2 Year3  Year4 —_Year5 


Z _ Year __‘Year' ‘Year 1 aie : 


Total Retail Supply’ BOIS malar 5g Suniteca is n/NNS1 15 
Shortfall | 0.0 | -11.2 | -11.2 


Total Retail Supply 72.4 61.4 53.4 
19.0 | -19.0 


Shortfall | 0.0 


Shortfall as % of Demand 0.0% -15.1% 
74.5 


Total Retail Demand® 74.5 
Total Retail Supply* 74.5 
Shortfall 0.0 
Shortfall as % of Demand 0.0% -25.5% 
Total Retail Demand! 77.4 
Total Retail Supply’ 77.4 66.4 66.4 57.9 57.9 52.0 52.0 
Shortfall as % of Demand 0.0% 


[00 | 205 
Notes: 


1. During a single dry year, system-wide shortages of 30 — 40% are in effect (see Table 8-3 of the 2020 UWMP). For this analysis, 
shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 4, 16-20% system-wide 
shortage in the Water Shortage Allocation Plan (WSAP). 

2. During multiple dry years, system-wide shortages of 30 — 55% are in effect (see Table 8-3 of the 2020 UWMP). For this analysis, 

shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 4, 16-20% system-wide 

shortage in the WSAP. 

Total retail demands correspond to those in Table 4-1 of the UWMP. 

Local supplies (i.e., supplies not from the RWS, including groundwater and recycled water) correspond to those in Table 6-5 of the 

UWMP. Local supplies are assumed to be used before RWS supplies to meet retail demand. 


Total Retail Supply* 
Shortfall 


Shortfall as % of Demand 


Oe 
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4.2 Potential for Shortages in SFPUC Service Area 


The inflow to SFPUC reservoirs can vary greatly from year to year, based on the 
hydrology of the region. When inflows are low during dry years, the potential exists for 
water supply shortages in the SFPUC service area. The occurrence of shortages 
depends on the magnitude and duration of dry conditions, and also on the system 
demand for water supply. 


e In an evaluation of historical hydrology (1920 — 2017) combined with 2020 
system demand, the potential for water supply shortages due to dry hydrology 
is low. 


e When projected system demand in 2045 (an increase over 2020 demand) is 
evaluated along with historical hydrology, the potential for shortage increases 
but remains relatively low. 


e When large increases in instream flow requirements (such as those associated 
with the Bay-Delta Plan update) are included in either of the above evaluations, 
the potential for water shortages in the SFPUC system increases markedly. 
The instream flow requirements are analogous to an increase in demand in this 
evaluation. 


4.3 Water Use Reduction Implications to the Proposed Project 


While the levels of water use reduction described above apply to the retail service area 
as a whole (i.e., 0-5% under Scenario 1, 14-35% under Scenario 3), the SFPUC may 
allocate different levels of water use reduction to individual retail customers based on 
customer type (e.g., dedicated irrigation, single family residential, multi-family 
residential, commercial) to achieve the required level of retail system-wide demand 
reduction. Allocation methods and processes that have been considered in the past 
and may be used in future droughts are described in the SFPUC’s 2020 Water 
Shortage Contingency Plan (Appendix K of the UWMP). For both residential and 
commercial customers, the SFPUC may implement varying levels of water use 
reductions based on the baseline level of water use, e.g., require less reduction from 
customers that use less water to begin with. Under the 2020 Water Shortage 
Contingency Plan, the allocation method or combination of methods that would be 
applied during water shortages caused by drought would be subject to the discretion of 
the General Manager. 


In accordance with the Water Shortage Contingency Plan, the level of water use 
reduction that would be imposed on the proposed project would be determined at the 
time of a drought or other water shortage and cannot be established with certainty prior 
to the shortage event. However, newly constructed buildings, such as the proposed 
project, have water-efficient fixtures and non-potable water systems that comply with 
the latest regulations and should be better prepared than older buildings to meet the 
required reductions. 


4.4 Findings 


Regarding the availability of water supplies to serve the proposed project beginning in 
2027, the SFPUC finds, based on the entire record before it, as follows: 


e During normal years, the SFPUC’s total projected water supplies will meet the 
projected demands of its retail customers, including those of the proposed 
project, existing customers, and foreseeable future development under 
Scenario 1, Scenario 2, and Scenario 3. 


e During single dry years and multiple dry years under Scenario 1—No 
implementation of the Bay-Delta Plan Amendment or a Voluntary Agreement— 
the SFPUC can meet the projected demands of its retail customers, including 
those of the proposed project, existing customers, and foreseeable future 
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development without the need for water use reduction beyond the LOS goal of 
20% system-wide water use reduction. 


e During single dry years and multiple dry years under Scenario 2— 
Implementation of a Voluntary Agreement—the SFPUC would still face a 
shortfall in single dry and multiple dry years, thus requiring water use 
reduction, but to a lesser degree and in closer alignment to the LOS goal of no 
more than 20% system-wide water use reduction compared to that which 
would occur under Scenario 3. 


e During single dry years and multiple dry years under Scenario 3— 
Implementation of the Bay-Delta Plan Amendment—the SFPUC cannot reliably 
meet the projected demands of its retail customers, including the proposed 
project, existing customers, and foreseeable future development, without water 
use reduction at a level greater than that required to achieve the LOS goal of a 
maximum of 20% system-wide average water use reduction starting as soon 
as 2022. The SFPUC estimates it would impose up to 35% water use 
reductions across the retail service area. 


e The SFPUC’s 2020 Water Shortage Contingency Plan describes allocation 
methods and processes that may be used in future droughts. For both 
residential and commercial customers, the SFPUC may implement varying 
levels of water use reductions based on the baseline level of water use, e.g., 
require less reduction from customers that use less water to begin with. For the 
proposed project specifically, these policies may result in lower levels of 
mandatory water use reduction as a result of the installation of water-efficient 
plumbing fixtures and non-potable water systems associated with new 
construction. 


e Under Scenario 3, the relatively small volume of water demand generated by 
the proposed project itself would not exacerbate the projected shortfalls 
resulting from implementation of the Bay-Delta Plan Amendment. Regardless 
of whether the proposed project is constructed, with implementation of the Bay- 
Delta Plan Amendment, the SFPUC’s existing and planned water supplies will 
not meet the water demands of its retail service area in dry years without 
significant demand reductions. 


Approval of this WSA by the Commission is not equivalent to approval of the 
development project for which the WSA is prepared. A WSA is an informational 
document required to be prepared for use in the City’s environmental review of a 
project under CEQA. It assesses the adequacy of water supplies to serve the proposed 
project and cumulative demand. 


Furthermore, this WSA is not a “will serve” letter and does not verify the adequacy of 
existing distribution system capacity to serve the proposed project. A “will serve” letter 
and/or hydraulic analysis must be requested separately from the SFPUC City 
Distribution Division to verify hydraulic capacity. 


While this WSA contains information provided by or on behalf of the project sponsor 
regarding the proposed project’s plans for onsite water reuse and demand estimates 
using the SFPUC’s Non-potable Water Calculator, any information submitted to the 
SFPUC for preparation of this WSA does not fulfill the requirements of the Non-potable 
Water Ordinance. City review and approval of a proposed onsite water system must be 
performed separately through the Non-potable Water Program. 


If there are any questions or concerns, please contact Steve Ritchie at (415) 934-5736 


or SRitchie@sfwater.org. 


Attachments: Attachment A, Communications from San Francisco Planning 
Department 
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Communications from San Francisco Planning Department 


. ON = 49 South Van Ness Avenue, Suite 1400 
Pas \5\ ~™ San Francisco San Francisco, CA 94103 
ae p 


al ril ng 628.652.7600 


www.sfplanning.org 


October 27, 2020 


Michael P. Carlin 

Deputy General Manager, SFPUC 
525 Golden Gate Street 

San Francisco, CA 94102 


Re: Projections of growth for San Francisco 2020-2040 


Dear Michael: 


| am forwarding you information regarding the Department's current growth projections for households and jobs 
as requested by Paula Kehoe, Manager, Water Resources Planning, SFPUC. 


Citywide Land Use Allocation 


Table 1 shows the Planning Department’s housing and job growth projections for the years 2020-2045. Housing 
growth is based on the Housing Element 2022 Update and job growth is based on the current citywide Land Use 
Allocation (LUA) 2017. 


Table 1: Development Projections 


RETRY 


Ep sis CA ol Se aah se te 


Housing Units 399,313 425,118 


450,923 476,728 S02 33s) 528,338 | 


Jobs 785,530 823,505 840,270 862,315 872,510 894,255 


The Planning Department is currently updating the city’s General Plan Housing Element (Housing Element 2022 
Update). The housing element update is required to be adopted by the city and submitted to the state 
Department of Housing and Community Development by January 2023. One of the primary goals of the Housing 
Element 2022 Update is to improve housing affordability by increasing the rate of housing production compared 
with the past several decades. The housing unit figure for 2020 is based on the Planning Department’s 2019 
Housing Inventory report, which indicates that the city had a total of 399,313 housing units as of January 1, 2020, 
and the successive year projections are based on the Housing Element 2022 Update objective of producing an 
average of 5,000 housing units per year with adjustments for certain large development plans. 


The Planning Department routinely updates its LUA when ABAG/MTC updates their regional projections, typically 
every four years as part of the Plan Bay Area adoption process. The most recent Plan Bay Area was adopted in 
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July 2017 and had a time horizon of 2040. Since the 2017 Plan:Bay Area projections only extend through 2040, for 
the purposes of this projection series for the UWMP, we have projected the additional five-year period through 
2045 using the average annual job growth rate (+4,350 jobs/year) projected for the 2020-2040 period. The 
regional agencies are currently in the midst of the planning process for Plan Bay Area 2050, including producing 
and refining the county and jurisdiction-level housing, household, and job projections through 2050, scheduled 
for adoption in summer 2021. Following adoption of Plan Bay Area 2050, the department will produce a new LUA 
that extends to the year 2050, a process that typically takes a few months to complete. 


The department uses the LUA for a variety of purposes, including analyzing impacts of plans and projects 
undergoing the environmental review process, and the LUA is provided to many agencies analyzing future 
infrastructure and operational needs. We continue to use the current LUA until ABAG/MTC finalizes a new set of 
projections series that extends the projections horizon, though the department occasionally adjusts the LUA at a 
sub-city geographic level in the intervening years in the case of adoption of previously unforeseen major new 
plans, projects or zoning changes that might change the distribution of projected growth within the city. 


In preparing the LUA, the department's method uses the best information available to allocate the growth to 
location. That information includes proposed and entitled projects (the "pipeline”), expected area plan 
development based on proposed and approved area plans, and parcels with the greatest likelihood of new 
development based on existing conditions, zoning, and existing policies. Typically, the LUA allocates household 
and job growth earlier in the time series to development in the pipeline, with later years assigned to other areas. 
Note that the LUA assumes that large master plan development agreement projects intended to be built in 
phases over time (e.g. Treasure Island, Parkmerced, Pier 70), will be built in increments over the period of their 
entitlement (which varies from approximately ten to thirty years depending on the project). It is also the case 
that the LUA allocates projections for some households and jobs to existing development to account for 
economic and demographic changes (e.g. assigning jobs to existing office space due to economic changes in 
unemployment levels and worker densities, assigning households to existing housing due to changes in vacancy 
rates). 


Housing Typology Composition of Projected Growth (Single Family vs Multi-Family) 


In addition to the request for the current LUA, it is our understanding that SFPUC would like to understand the 
proportion of new housing construction that is projected to take the form of single-family houses’ versus units in 
in multi-family structures, since water consumption per household is substantially less in multi-family structures 
than for single-family detached houses. The Planning Department recommends that the SFPUC assume for the 
purposes of modelling citywide projected housing development in San Francisco that the number of single- 
family detached houses will not increase from existing stock and that all future net housing growth will take the 
form of multi-family structures. 


1 For the purposes of this discussion, “single family home” means a detached house consisting of a single housing unit, typically on its own assessor's lot. 
Attached townhouses are not included in this definition. 
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While the majority (62%) of San Francisco’s residential land is currently zoned for single-family housing, 
approximately 30% of the existing housing stock (in terms of units) is comprised of single-family houses’ and 
there is little to no vacant land in San Francisco zoned for single-family houses. Nearly all new housing built in 
San Francisco is in the form of units in multi-family buildings, ranging from duplexes and attached townhouses 
up through mid-rise and high-rise buildings, with the vast majority of units produced each year in larger 
structures with more than 20 units. As published in our 2019 Housing Inventory document’, of the net housing 
growth from 2010-2019 less than 1% was in the form of single-family buildings. 


San Francisco Housing Stock by Building Type, 2010-2019 


: Building Type Single Family 2 to 4 Units 5to9 Units | 10to19 Units 20 + Units 
2010 ACS5 123,951 79774 37,088 37,656 93,496 372,535 
Net Adced = : 
2011-2019 235 878 368 677 24620 26,776 
TOTAL 124,186 80,652 37,456 38,333 118,116 399,313 
Source; U5. Census Bureau, Flannne Department 
* This total includes ether “hersing”® tyoes that the Census Bureau courts, such as mohile homes, 4s, wars, and ho sehaats 


Of the total units authorized for construction each year from 2015-2019, the annual percentage of units that were 
single-family houses averaged less than 1%, with the percentage in 2018 and 2019 being less than 0.6%, as 
shown in the table below. However, an even more significant trend is addition to or conversion of single 
household properties to convert them into multi-family properties, ranging from the additions of accessory 
dwelling units to existing houses to the replacement of existing houses with multi-family structures. An average 
of 14 single family homes were demolished annually 2015-2019, and 270 accessory dwelling units were added to 
structures in San Francisco in 2019, many of which were added to previously single-family structures. As a result, 
the net addition of single-family houses to city over the past several years has likely been negligible or effectively 
zero. Moreover, given the scarcity and cost of land in San Francisco and city, regional and state goals to maximize 
housing production in urbanized areas that are served by transit and have access to jobs and other urban 
opportunities, the few single family houses that are likely to be built in the foreseeable future would be 
incorporated as a small component of the relatively few large master developments’ in the city. 


Units and Projects Authorized for Construction by DBI by Building Type, 2015-2019 


Projects 


2016 52 151 105 192 3)559 4,059 386 
2017 45 82 100 256 6,248 6,731 331 
2018 31 219 93 393 5,361 6,097 504 
2019 17 183 137 72 2,535 2,944 556 
TOTAL } 216 738 436 1,043 21,270 23,703 1,737 


2 Housing Needs and Trends Report, Table 1. San Francisco Planning Department, 2018, 

3 Housing Inventory 2019 is available at https://sfplanning.org/resource/housing-inventory-2019. 

4 For instance, there are 12 single family houses included in the approved 273-unit redevelopment of the former CPMC hospital site at 3700 California 
Street. 
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If you or your staff has any questions, please contact me at Joshua.Switzky@sfgov.org or Scott Edmondson, by 
telephone (1-628.652.7432 ) or email (Scott.Edmondson@sfgov.org). 


Sincerely, 


HB 


Joshua Switzky 
Land Use & Community Planning Program Manager 
Citywide Division 


ee 

Paula Kehoe, SFPUC 

Sarah Trilio, SFPUC 

Scott Edmondson, Planning 
Chris Kern, Planning 
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December 9, 2022 


To: Fan Lau, P.E. - San Francisco Utilities Commission 
From: Florentina Craciun, AICP - Environmental Planning 


Re: 395 3rd Street Development Water Supply Assessment Request 
Planning Department File No. 2021-003762ENV 


The purpose of this memorandum is to request that the San Francisco Public Utilities Commission (SFPUC) prepare a Water 
Supply Assessment (WSA) for the proposed project at 395 3 Street, in compliance with CEQA Guidelines Section 15155 and 
Sections 10910 through 10915 of the California Water Code. 


The project sponsor (395 Third Property, LLC) proposes to redevelop the approximately 0.5-acre site in the Central SoMa 


plan area in San Francisco. The project site is occupied by an existing surface parking lot. The project would include 
approximately 524 residential units; up to approximately 4,500 square feet of new retail or restaurant space; approximately 
125 parking spaces; and significant improvements to the public realm at the ground floor fronting Harrison Street. Project 
construction of the high-rise tower would occur in a single phase starting approximately mid-2024 and finishing in 2027. 


The project sponsor provided project information intended to meet the requirements outlined in the SFPUC guidance 
memo dated January 13, 2022. Asummary of the project description, average daily water demands, and supporting tables 
prepared by the project sponsor's consultant (based on the SFPUC Non-Potable Water Calculator(s) Version 9.1), are 


attached. 


Should you have questions or need additional information from the Planning Department or the project sponsor, please 
contact me at 628.652.7510 or Florentina.craciun@sfgov.org. 


Sincerely, 


Florentina Craciun, AICP 
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Memorandum 


Date December 9, 2022 

To Florentina Craciun, San Francisco Planning Department, Environmental Planning 

From 395.) hirderopéerty, LLG 

Subject 395 3rd Street Development - Project Demand Memorandum for Preparation of Water 


Supply Assessment Case No. 2021-003762ENV 


This memorandum presents a project description and project information regarding water demand for the San 
Francisco Public Utilities Commission (SFPUC) to prepare a Water Supply Assessment (WSA) for the 395 3" 
Street development (proposed project). The SFPUC will prepare the WSA for the proposed project based on the 
2020 Urban Water Management Plan for the City and County of San Francisco. This memo is expected to be 
attached to the WSA as an appendix and referenced in the WSA as needed. Table 1 provides the basic 
information of the proposed project. 


TABLE 1 — PROJECT INFORMATION 


Project Name 395 3% Street Development Project 


2021-003762ENV 
2027 
Florentina Craciun — (628) 652-7510, Florentina.Craciun@sfgov.org 


Case No. 

Estimated Construction Completion 
Project Contact 

Current Land Use(s) Parking Lot 
Proposed Land Use(s) Retail - Commercial Restaurant 
Residential 

395 3” Street 

3750/086 

22,567sf (0.52 AC) 


365 residential days; 365 retail days 


Project Address 
Block/Lot 
Project Site Size 


Days In Operation Per Year 


Proposed Project Description 


The proposed Project is located on an approximately 0.5-acre site in the Central SoMa plan area in San Francisco. 
The project sponsor, 395 Third Property, LLC proposes to redevelop the site, an existing parking surface parking 
lot, into a 524-unit multifamily tower with ground floor, community facing retail at the corner of 3" St and 
Harrison St. 


Overall, the proposed project would include up to approximately 524 residential units; up to approximately 4,500 
square feet (sf) of new retail or restaurant space; approximately 125 parking spaces; and significant improvements 
to the public realm at the ground floor (refer to Table 2, for existing, proposed, and net new uses). 
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Table 2: Project Characteristics 


Project Characteristics | Existing Proposed Project 
Residential Use N/A Approximately 455,812 sf 
Restaurant N/A Approximately 4,459 sf 
Parking Garage Use N/A Approximately 71,884 sf 
Mech. Shafts, Bikes, N/A ; Approximately 21,681 sf 
Basement 
Total Building Gross ; N/A mo Approximately 553,836 sf 
Area 
Proposed Dwelling 
Units Number (approximate) Percentage (approximate) 
Studio N/A 136 26% 
1-bedroom N/A 174 33% 
2-bedroom N/A 214 41% 
Total Dwelling Units - | 524 Units 100% 
Proposed Parking Number (approximate) 
Vehicle parking spaces: ~92 striped stalls 125 parking stalls 
Gar SRS caren VO AEaitanaia opmtorwr CAG COUN Fetcarshchet hw grains Hoee HORUAR TS Street. Pigg an 


spaces 


Bicycle parking: 


Bicycle parking N/A 208 
class 1 

Bicycle parking N/A 32 
class 2 

Total Bicycle Parking | N/A 240 


Building Characteristics 


Stories N/A 34 stories + 4 basement levels 
Height N/A 369 feet to base of mechanical penthouse 
Ground floor N/A 18ft 
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Project construction of the high rise tower would occur in a single phase starting approximately mid-2024 and 
finishing in 2027. 


The proposed project will meet the requirements of all applicable City and County of San Francisco ordinances 
related to water conservation and resources, including: 


e To reduce potable water demand, high-efficiency fixtures and appliances would be installed in new 
buildings to comply with the state’s Title 24 requirements, the San Francisco Green Building Standards 
Code, and the San Francisco Plumbing Code. 


e The project site is located within a designated recycled water use area, and the proposed project would 
provide the piping needed to supply and distribute recycled water when it becomes available, as required 
under San Francisco's Recycled Water Use Ordinance (San Francisco Public Works Code, Article 22). 


e The proposed project would comply with San Francisco’s Non-potable Water Ordinance (San Francisco 
Health Code, Article 12C) and would include the diversion and reuse of greywater to meet the project 
non-potable demands which include toilet and urinal flushing, clothes washers, trap primers, and 
irrigation. 


° Landscaped areas would be installed, constructed, operated, and maintained in accordance with the Water 
Efficient Irrigation Ordinance (San Francisco Administrative Code, Ch. 63). 


Proposed Project Water Demand 


Tables 3, 4, & 5 show the estimated annual water demand for the proposed project by land use category. As shown, 
the total water use for the proposed project is approximately 14,393,175 gallons per year (gpy). Of the total water 
demand, 13,365,651 gpy is indoor water use (commercial, residential and other water demand) and 1,027,524 gpy is 
for outdoor water use (cooling tower and irrigation). In addition, because the proposed project would comply with 
the City’s Non-potable Water Ordinance water saving measures involving water efficient fixtures and onsite reuse, 
up to 4,710,900 million gpy or 32.7% of proposed project’s water demand is expected to be met by a non-potable 
supply. The calculations were developed using the SFPUC Single Site Non-Potable Water Calculator, Version 
LOE 
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Table 3: Total Project Water Demand 


Estimated Annual 


Total Water Demand Water Demand (gpy) 


Indoor Water Demand 
Indoor Demand — Commercial 355,610 
Indoor Demand — Residential 13,009,814 
Other Indoor Uses (Trap Priming) * 227 
Indoor Demand Total 13,365,651 
Outdoor Water Demand 73 
Irrigation Demand 35,780 
HVAC/Cooling Demand 991,744 
Other Outdoor Demands 0 
Grand Total 14,393,175 
Grand Total Roundup ** 14,393,200 


“The SFPUC NP calculator does not add the trap priming demand and therefore the roundup total for annual water demand in the Project 
Summary Tab is 14,393,000 gallons per year. 
“*The SFPUC NP calculator uses the Excel Roundup function to indicate the Grand Total Gallons per Year (GREY); 


Table 4: Non-Potable Demand Estimates 


Project Non-Potable Uses Estimated Annual Water Demand (gpy) 


Commercial Indoor Water Demands 
Toilets 43 844 
Urinals 2,480 


Residential Demands 


Toilets 2,460,369 
Drain Trap Priming* 227 
Irrigation 35,780 
Clothes Washing 2,168,200 
Total Non-Potable Water Demand Kit 4,710,900 


*Annual water use for drain trap primers is calculated assuming 40 trap primers in the building 
at 2 oz of water per trap per day. 

“Total annual water use for Toilets and Urinals on the Project Summary tab of the NP 
calculator is the sum of commercial and residential toilets plus urinals, or 2,506,693 gpy. 


Table 5: Non-Potable Supply Estimates 


Estimated Annual 


Onsite Alternate Water Sources Water Supply (gpy) 
Greywater 6,842,554 
Total Supply 6,842,554 
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The following summary Table 6, with water volumes, shall be reported in units of million gallons per year (mgy) 
are presented below. 


Table 6: Potential Potable Water Savings for the Proposed Project 


Demand of Proposed Project 2028 2030 
(mgy) 


2040 2045 


Total Water Demand (mgy)* 


Demand met by Non-potable Al Tk 4.71 AN F\\ 4.71 Al 7 | 
Supply (mgy)** 


Potential Potable Water Savings BD 70, 39070, 32.7% 3) IMG B20 


as Percentage of Total 
Demand*** 


» NOTES: 
SOURCE: SFPUC Single Site Non-Potable Water Calculator, Version 9.1 
*Total Demand is 14,393,175 gallons per year (not rounded). 
**Total Demand met by Non-potable Supply is 4,710,900 gallons per year. 
***Potential Potable Water Savings in NP Calculator Project Summary tab has been rounded up to 33%. 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0022 


WHEREAS, On February 25, 2020, the Mayor declared San Francisco to be in a local 
state of emergency due to the threat of a novel (new) coronavirus (COVID-19), posing serious 
health threats to the population. On March 4, 2020, Governor Gavin Newsom declared a state of 
emergency for all of California to protect against the threat of COVID-19; and 


WHEREAS, On March 13, 2020, the Mayor mandated that the San Francisco Public 
Utilities Commission (SFPUC) suspend shutoffs of water and power service due to late or non- 
payments and the issuance of associated late penalties and fees; and 


WHEREAS, On March 16, 2020, the City’s Health Officer issued a stay safe at home 
order, Health Officer Order No. C19-07 (the Stay Safe At Home Order), requiring most people to 
remain in their homes subject to certain exceptions including obtaining essential goods such as 
food and necessary supplies, and requiring the closure of nonessential businesses; and 


WHEREAS, On June 15, 2021 Governor Gavin Newsom signed Executive Order N-07- 
21 and N-08-21 rescinding the Stay At Home Order and implementing the Blueprint for a Safer 
Economy; and 


WHEREAS, On June 13, 2022, the SFPUC extended the suspension of shutoffs on power 
service due to late or non-payment and the issuance of associated late penalties and fees through 
October 2022 for retail customers and through June 30, 2023 for 2022 CAPP benefiting 
residential customers by adopting Resolution 22-0157; and 


WHEREAS, COVID-19 has and continues to harm the local and state economies due to 
job loss, business closure, wage decreases, and other negative economic impacts. These 
challenges have made it more and more challenging for customers to afford utility bills; and 


WHEREAS, As customers struggle to afford utility bills due to this economic hardship 
cause by COVID-19, there has been a rise in the numbers of total arrearages across all customer 
types, burdening customers with the financial strain of piling bills and resulting in loss of 
revenues for the SFPUC; and 


WHEREAS, In January 2022, The SFPUC received and distributed $1.9 million to Hetch 
Hetchy Power customers and $5.4 million to CleanPowerSF customers in need of arrearage relief 
through the 2021 California Arrearage Payment Program (2021 CAPP), funded by the American 
Rescue Plan of 2021; and 


WHEREAS, As part of the Fiscal Year 2022-23 State Budget Act, $1.2 billion was 
appropriated from the State General Fund to the State of California Department of Community 
Services (CSD) to electric utilities to forgive residential and commercial customers arrearages 
that accrued during the COVID-19 pandemic relief bill period (March 4, 2020 through December 
3 \e2001)\-and 


WHEREAS, On July 1, 2022, as part of Assembly Bill 205, the requirements of the 
California Arrearage Payment Program (CAPP) were established; and 


WHEREAS, SFPUC submitted a CAPP application with data on eligible customers in 
October 2022 for customer account arrears and discount program funding; and 


WHEREAS, The SFPUC was notified in November 2021 that it will receive its full 
requested allocation of $1,244,798.66 for CleanPowerSF and $103,243.80 for Hetch Hetchy 
Power customer arrearages; and 


WHEREAS, The State CSD has processed the SFPUC’s application, and funds arrived 
on December 5, 2022, with a 60-day window in which they must be dispersed to customers; 
now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the accept and expend of 
$1,348,042.46 in funds from the 2022 California Arrearage Payment Program to cover the 
arrearages for eligible Hetch Hetchy Power and CleanPowerSF residential customers 
accumulated between March 4, 2020 and December 31, 2021. 


I hereby certify that the foregoing was adopted by the Public Utilities Commission at its meeting 


of January 24, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0023 


WHEREAS, The SFPUC recently opened the new Southeast Community Center (SECC), 
an approximate 40,000 square foot, three-story building, at 1550 Evans Avenue in San Francisco 
as a replacement for the aging Southeast Community Facility (SECF); and 


WHEREAS, The SECC will continue the mission of the SECF to promote the health, 
well-being, and cultural, educational, and financial empowerment of, first, the Bayview-Hunters 
Point community and then the greater San Francisco community (SECC Mission); and 


WHEREAS, The third floor of the SECC was designed to provide both demised office 
space and an open-plan co-working office space (Community Hub) for nonprofit community 
organizations furthering the SECC Mission; and 


WHEREAS, An MAI appraisal dated August 11, 2021, by Colliers International 
Valuation and Advisory Services determined the fair market rent for the SECC office space is 
$36 per rentable square foot; and 


WHEREAS, The SFPUC issued in March of 2022, a Request For Proposals (RFP) for the 
Lease and Licensing of Office and Co-Working Space at the SECC to Community-Based 
Nonprofit Service Providers; and 


WHEREAS, The SFPUC received proposals from 13 qualified nonprofit service provider 
organizations by the June 2022 RFP deadline; and 


WHEREAS, An independent seven-member RFP panel comprised of community 
members, Southeast Community Facility commissioners, and City staff reviewed and scored the 
proposals; and 


WHEREAS, Following the scoring, SFPUC staff worked with the respondents in order of 
their ranking to verify their space needs and to program the organizations onto the floor plan, 
maximizing the number of organizations and benefits to the local community; and 


WHEREAS, SFPUC staff negotiated one Community Hub license with Charity Cultural 
Services for the use of two workstations and one license with Five Keys Schools and Programs 
for the use of one workstation, each a California nonprofit community service provider (the 
Licenses); where the licensees would pay 50 percent of fair market rent plus a small fee for on- 
site services, or $437 per workstation per month; and 


WHEREAS, SFPUC staff continues to work with the other respondents in the order of 
their ranking to develop additional Community Hub licenses, which will be offered on the terms 
and conditions contained in the RFP; and 


WHEREAS, The Southeast Community Facility Commission, at its November 30, 2022 
meeting, unanimously recommended approval of the Licenses to this Commission; and 


WHEREAS, SFPUC staff recommends that the Commission approve the Licenses, 
including the below-market rent provisions, because the Licenses further the SECC Mission; and 


WHEREAS, SFPUC staff additionally recommends amendment of Section 4.4.1 of the 
2015 Real Estate Guidelines approved by this Commission by Resolution No. 15-0013 
(Guidelines) to reflect that the SFPUC now operates the newly opened SECC for the benefit of the 
Bayview-Hunters Point community; and 


WHEREAS, Due to the relatively short terms of the Community Hub licenses, SFPUC 
staff proposes an amendment to Section 4.4.1 of the Guidelines that would delegate authority to the 
SFPUC General Manager to approve and execute any future Community Hub license at 50 percent 
of fair market rent (plus a small service fee to cover on-site services) with a month-to-month term 
of up to 18 months, provided that (i) the license will be issued to a nonprofit public benefit or 
charitable organization qualified to do business in the State of California; (1i) the licensee has 
demonstrated an ability to provide services and programs to further the SECC Mission; (iii) the 
license provisions are designed to ensure that the licensee is actively providing services and 
programs to further the SECC Mission; (iv) the licensee has demonstrated financial resources to 
pay the use fee and security deposit, procure the required insurance and permits required by the 
City and County of San Francisco, and provide services and programs to further the SECC 
Mission; (v) the license is on a form developed in consultation with the City Attorney and each 
license is approved as to form by the City Attorney; and (vi) the SECF Commission has 
recommended the license for SFPUC approval; and 


WHEREAS, This action does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines Section 15378(a) because there would be no 
physical change in the environment as the Licensees would use the building as is; and 


WHEREAS, If improvements were to be proposed, as per each License, the Licensees 
would not make any improvement to, or alteration of, the building, etc. without SFPUC’s prior 
written consent; and approval and implementation of any improvements would not occur until 
the proposed work is reviewed and the appropriate environmental review under CEQA, if 
required, has been completed; now, therefore, be it 


RESOLVED, That this Commission finds that the Licenses, including below-market use 
fees, with Charity Cultural Services and with Five Keys Schools and Programs further the SECC 
Mission, which constitutes a public purpose; and, be it 


FURTHER RESOLVED, That this Commission hereby approves the terms and 
conditions of and authorizes the General Manager to execute the Licenses; and, be it 


FURTHER RESOLVED, That this Commission hereby approves amendment of Section 
4.4.1 of the Guidelines to provide updated reference to the SECC and to delegate authority to the 
SFPUC General Manager to approve and execute future Community Hub licenses at 50 percent of 
fair market rent (plus a small service fee to cover on-site services) with a month-to-month term of 
up to 18 months, provided that (i) the license will be issued to a nonprofit public benefit or 
charitable organization qualified to do business in the State of California; (ii) the licensee has 
demonstrated an ability to provide services and programs that will further the SECC Mission; 
(iii) the license provisions are designed to ensure that the licensee is actively providing services 
and programs to further the SECC Mission; (iv) the licensee has demonstrated the financial 
resources to pay the use fee and security deposit, procure the required insurance and permits 
required by the City and County of San Francisco, and provide services and programs to further 
the SECC Mission; (v) the license is on a form developed in consultation with the City Attorney 
and each license is approved as to form by the City Attorney; and (vi) the SECF Commission has 
recommended the license for SFPUC approval; and, be it 


FURTHER RESOLVED, That this Commission hereby ratifies, approves, and authorizes 
all actions heretofore taken by any City official in connection with the Licenses; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes the SFPUC General 
Manager to enter into any amendments or modifications to the Licenses, including without 
limitation, the exhibits, that the General Manager determines, in consultation with the City 
Attorney, are in the best interest of the City; do not materially increase the obligations or 
liabilities of the City; are necessary or advisable to effectuate the purposes and intent of the 
Licenses or this resolution; and comply with all applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting of January 24, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0024 


WHEREAS, The SFPUC recently opened the new Southeast Community Center (SECC), 
an approximate 40,000 square foot, three-story building, at 1550 Evans Avenue in San Francisco 
as a replacement for the aging Southeast Community Facility (SECF); and 


WHEREAS, The SECC will continue the mission of the SECF to promote the health, 
well-being, and cultural, educational, and financial empowerment of first the Bayview-Hunters 
Point community and then the greater San Francisco community (SECC Mission); and 


WHEREAS, The third floor of the SECC was designed to provide both demised office 
space and an open-plan co-working office space (Community Hub) for nonprofit community 
organizations furthering the SECC Mission; and 


WHEREAS, An MAI appraisal dated August 11, 2021, by Colliers International 
Valuation and Advisory Services determined the fair market rent for the SECC office space is 
$36 per rentable square foot; and 


WHEREAS, The SFPUC issued in March of 2022, a Request For Proposals (RFP) for the 
Lease and Licensing of Office and Co-Working Space at the SECC to Community-Based 
Nonprofit Service Providers; and 


WHEREAS, In June 2022, the SFPUC received proposals from 13 qualified nonprofit 
service provider organizations; and 


WHEREAS, An independent seven-member evaluation panel comprised of community 
members, Southeast Community Facility commissioners, and City staff reviewed and scored the 
proposals; and 


WHEREAS, Following the scoring, SFPUC staff worked with the respondents in order of 
their ranking to verify their space needs and to program the organizations within the floor plan, 
maximizing the number of organizations and benefits to the local community; and 


WHEREAS, SFPUC staff negotiated leases (Leases) with each of 3™ Street Youth 
Center and Clinic; En2Action, Inc; and Five Keys Schools; all California nonprofit 
organizations; and 


WHEREEAS, Under the Leases, each Tenant will pay a base rent of 50% of the 
appraised market rental value of the space (or $18 per rentable square foot) plus a small service 
fee based on the number of potential employees to cover additional services such as the Wi-Fi 
connections offered at the SECC. Base rent will increase by three percent annually; and 


WHEREAS, The Southeast Facilities Community Commission, at its November 30, 2022 
meeting, unanimously recommended approval of the Leases to this Commission; and 


WHEREAS, SFPUC staff also recommends that the Commission approve the Leases, 
including the below-market rent provisions, because the Leases further the SECC Mission, 
constituting a public purpose; and 


WHEREAS, This action does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines Section 15378(a) because there would be no 
physical change in the environment as the Licensees would use the building as is; and 


WHEREAS, If improvements were to be proposed, as per each License, the Licensees 
would not make any improvements to, or alteration of, the building, etc. without SFPUC’s prior 
written consent; and approval and implementation of any improvements would not occur until 
the proposed work is reviewed and the appropriate environmental review under CEQA, if 
required, has been completed; now, therefore, be it 


RESOLVED, That this Commission finds that the Leases further the SECC Mission, 
which constitutes a public purpose; and, be it 


FURTHER RESOLVED, That this Commission hereby approves the terms and 
conditions of and authorizes the General Manager to execute the Leases; and, be it 


FURTHER RESOLVED, That this Commission hereby ratifies, approves, and authorizes 
all actions heretofore taken by any City official in connection with the Leases; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes the SFPUC General 
Manager to enter into any amendments or modifications to the Leases, including without 
limitation, the exhibits, that the General Manager determines, in consultation with the City 
Attorney, are in the best interest of the City; do not materially increase the obligations or 
liabilities of the City; are necessary or advisable to effectuate the purposes and intent of the 
Proposed Lease or this resolution; and are in compliance with all applicable laws, including the 
City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting of January 24, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0025 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) provides service 
to its Hetch Hetchy Power and CleanPowerSF electric customers by transmitting electric energy 
through the transmission system controlled by the California Independent System Operator 
(CAISO). As required by CAISO, the SFPUC conducts wholesale electricity transactions 
through a certified Scheduling Coordinator; and 


WHEREAS, On January 11, 2022, by Resolution No. 22-0014, this Commission awarded 
Contract No. PRO.0152, Power Scheduling Coordination and Related Support Services to APX 
Inc., a CAISO-certified Scheduling Coordinator, in an amount not-to-exceed $136,500,000 
[$6,000,000 for APX’s professional services and $130,000,000 for CAISO pass-through charges] 
and with a term of five years; and 


WHEREAS, On March 8, 2022, by Resolution No. 79-22, the Board of Supervisors 
approved File No. 220074, Amended in Committee PRO.0152, Power Scheduling Coordination 
and Related Support Services in an amount not-to-exceed $134,742,800, reducing the not-to- 
exceed amount payable to APX for professional services to $4,242,800, and leaving the CAISO 
pass-through amount of $130,500,000 unchanged; and 


WHEREAS, The General Manager executed the First Amendment on January 6, 2023, to 
add funding of $125 million for CAISO pass-through charges for a total not-to-exceed contract 
amount of $259,742,800, with no changes to the services portion of the contract; and 


WHEREAS, This Second Amendment would increase capacity for the CAISO pass- 
through charges by $636,000,000, for a total not-to-exceed contract amount of $895,742,800, 
with no changes to the services portion of the contract; and 


WHEREAS, Pursuant to Chapter 14B of the San Francisco Administrative Code, the 
Contract Monitoring Division (CMD) Local Business Enterprise (LBE) sub-consulting 
requirement has been waived for this contract; and 


WHEREAS, Funds to cover the cost will be available from the Hetch Hetchy Power 
Operating Budget, the CleanPowerSF Operating Budget, and the CleanPowerSF Customer Fund; 
and 


WHEREAS, Power Enterprise staff intends to seek Board of Supervisors approval of an 
increase of $50 million in the annual expenditure cost cap of $150 million, to allow for power 
purchases under the delegated authority in Administrative Code section 21.43 up to $200 million 
annually, and to seek other amendments reflecting operational needs, including approval of 
updated contract templates for power purchases; now, therefore, be it 


RESOLVED, That this Commission hereby approves the Second Amendment to Contract 
No. PRO.0152, Power Scheduling Coordination and Related Support Services, with APX Inc.; 
and be it 


FURTHER RESOLVED, Subject to Board of Supervisors approval under Charter 
Section 9.118, this Commission authorizes the General Manager to execute the Second 
Amendment to increase the contract by $636,000,000 for a total contract amount of 
$895,742,800; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager, in 
consultation with the City Attorney, to make other necessary, non-material changes in the 
Second Amendment; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to seek 
Board of Supervisors approval to increase the $150 million annual cost cap for power purchases 
under the delegated authority in Administrative Code section 21.43 by $50 million, for a total 
cap of $200 million per year, and to request other amendments to section 21.43 to reflect 
operating needs, including the approval of updated power purchase agreement templates. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of January 24, 2023. 


Secretary, Public Utilities Commission 


Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 


SPECIAL BUDGET HEARING AGENDA 
Monday, January 30, 2023 
10:00 AM 


| Dr. Carlton B. Goodlett Place 
City Hall, Room 400 
San Francisco, CA 94102 


This meeting will be held in person at the location listed above. As authorized by California 
Government Code Section 54953(e) and Mayor Breed’s 45th Supplement to her February 25, 2020 
emergency proclamation, it is possible that some members of the San Francisco Public Utilities 
Commission may attend this meeting remotely. In that event, those members will participate and vote 
by video. Members of the public may attend the meeting to observe and provide public comment at the 
physical meeting location listed above or may watch live online at https://www.sfgovtv.org/sfpuc. 


Instructions for providing remote public comment are below: 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 2488 237 1755 # # 


Ensure you are in a quiet location 
Speak clearly and turn off background sounds (television, phones, radios) 


Wait for the item you would like to address to be called. When prompted, press *3 to be added to the queue 


The system will notify you when you are in line 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Tony Rivera 
Kate Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 


Accessible Meeting Policy: To obtain meeting materials in alternative format, please contact the 
Commission Secretary at 415-554-3165 or via email at Commission@sfwater.org. Providing at least 72 
hours’ notice will help to ensure availability. Written reports or background materials for calendar 
items are available on-line at the Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, 
reaching its decision in full view of the public. Commissions, boards, councils and other agencies of 
the City and County exist to conduct the people's business. This ordinance assures that deliberations are 
conducted before the people and that City operations are open to the people's review. For more 
information on your rights under the Sunshine Ordinance or to report a violation of the ordinance, 
contact Administrator, by mail to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, 
Room 244, San Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the Sunshine 
Task Force, the San Francisco Public Library and on the City’s website at http://www.sfgov.org. 


311 Free Language Assistance: #8 & [5 9)/ Ayuda gratuita con el idioma / becnsarnas 
NOMOLIb HepeBoxauKkos / Tro gitp Thong dich Mién phi / Assistance linguistique gratuite / EEL OS ae 


Xte/ Se AO / AS / aasngac wnaae nan slay luo a’uanlya: Oru / Libreng tulong para sa 
wikang Tagalog yinaae 


Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or 
attempt to influence local legislative or administrative action may be required by the San Francisco 
Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to register and report 
lobbying activity. For more information about the Lobbyist Ordinance, please contact the San 
Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San Francisco, CA 94102; telephone 
(415) 252-3100; fax (415) 252-3112; web site at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in S.F. 


Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then 
the CEQA determination prepared in support of that Approval Action is thereafter subject to appeal 
within the time frame specified in S.F. Administrative Code Section 31.16. Typically, an appeal must 
be filed within 30 calendar days of the Approval Action for a project that has received an exemption or 
negative declaration pursuant to CEQA. For information on filing an appeal under Chapter 31, contact 
the Clerk of the Board of Supervisors at City Hall, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102, or call (415) 554-5184. If the Planning Department’s Environmental Review 
Officer has deemed a project to be exempt from further environmental review, an exemption 
determination has been prepared and can be _ obtained on-line at http://www.st- 
planning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited 
to raising only those issues previously raised at a hearing on the project or in written correspondence 
delivered to the Board of Supervisors, Planning Commission, Planning Department or San Francisco 
Public Utilities Commission at, or prior to, such hearing, or as part of the appeal hearing process on the 
CEQA decision. 


ORDER OF BUSINESS 


Ih. 


2 


Call to Order 
Roll Call 


Public Hearing: Staff presentation and overview the proposed Budget Priorities 
(Administrative Code Section 3.3(b)) (discussion only) 

a) Proposed mid cycle changes to FY 2023-24 Operating Budget 

b) Proposed 10-Year Capital Plan and FY 2023-24 Capital Budget 

c) Proposed 10-Year Financial Plan 


Water Enterprise Budget and Capital Plan (discussion only) 
a) 10-Year Capital Plan, including the FY 2023-24 Capital Budget 


Hetch Hetchy Water Enterprise Budget and Capital Plan (discussion only) 
a) 10-Year Capital Plan, including the FY 2023-24 Capital Budget 


Wastewater Enterprise Budget and Capital Plan (discussion only) 
a) 10-Year Capital Plan, including the FY 2023-24 Capital Budget 


Hetch Hetchy Power and CleanPowerSF Enterprise Budget and Capital Plan 
(discussion only) 


a) 10-Year Capital Plan, including the FY 2023-24 Capital Budget 


Adjournment 


(Hom/Busch) 


(Ritchie) 


(Ritchie) 


(Norby) 


(Hale) 
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SPECIAL BUDGET HEARING MINUTES 
Monday, January 30, 2023 
10:00 AM 
(Approved February 14, 2023) 


1 Dr. Carlton B. Goodlett Place 
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San Francisco, CA 94102 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Tony Rivera 
Kate Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 


1. Call to Order 
President Ajami called the meeting to order at 10:00 am. 


2. Roll Call 
Present: Ajami, Maxwell, and Stacy, with Commissioner Rivera joining the meeting remotely 
Commissioner Paulson joined the meeting at 10:07 am 


3. Public Hearing: Staff presentation and overview the proposed Budget Priorities 
(Administrative Code Section 3.3(b)) 
a) Proposed mid cycle changes to FY 2023-24 Operating Budget 
b) Proposed 10-Year Capital Plan and FY 2023-24 Capital Budget 


c) Proposed 10-Year Financial Plan 
Dennis Herrera, SFUC General Manager (GM), stated that midcycle updates for the fixed, 


two-year budget are typical. He noted the purpose of the special meeting was to provide 
background on the Capital Budget, the 10-year Capital Plans, and to meet Charter 
obligations. He indicated midcycle changes to the FY 2023-24 Operating Budget, FY 2023- 
24 Capital Budget and 10-Year Capital and Financial Plans will be presented to the 
Commission for consideration at their February 14, 2023 meeting. GM Herrera noted 
challenges with the budget development and outlined the approach for the Operating Budget, 
which was to keep changes to a minimum. He stated the prior Capital Plan was partially 
unfunded, with a one-year FY 2022-23 Capital Budget adopted. He stated the goal for this 
year was to develop a balanced FY2023-24 Capital Budget and a balanced 10-Year Capital 
Plan that meets the agency needs and is informed by deliverables and ratepayer affordability 
factors. 


Nancy Hom, Chief Financial Officer (CFO) and Assistant General Manager (AGM) Business 
Services, presented on the following: 


Budget; The majority of the budget is for debt service and revenue-funded capital projects. 
CFO Hom indicated the Water Enterprise represents 38% of the budget ($670.6 million), 
Wastewater 24% ($426.2 million), CleanPowerSF 21% ($369.6 million), and Hetch Hetchy 
Water and Power17% ($308.6 million). She stated current full-time-equivalency (FTE) is 
2,748 with the support bureaus holding most of the FTE. 


10-Year Capital Plan: $8.4 billion is front-loaded with 70% of spending planned in the first 
five years, driven by the Sewer System Improvement Program (SSIP). 


Midcycle Operating Budget Changes: At the mid-cycle of a fixed two-year Operating Budget 
with minimal changes. The overall increase in “sources” is $84,160,610 and is largely 
driven by a $89 million increase in the sale of electricity to offset higher power purchase 
costs, $8 million in water sales due to projected 5% rate increases, and $5 million increase 
in the use of fund balance for Hetchy. These increases were offset by an $18 million decrease 
in Hetchy budgeted revenues which reflect an update to the Power Rate Study. ” Uses” 
include an increases in power purchase costs, debt service savings, savings in revenue 
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funded capital, recycled water plant, interdepartmental workorders, along with changes in 
general reserve contributing. 

Key Operating Budget Growth Drivers: Capital is the most important cost driver and will 
continue to grow significantly. Capital uses now take up around 30 cents of every SEPUC 
revenue dollar and is projected to rise by 50 cents over the next 10 years. It is largely driven 
by Wastewater, followed by power purchase expense. 


10-Year Capital Plan: A long-range forecast of capital investment updated annually as 
required by Charter. It is comprised of high-level project categories and projects and are 
informed by individual project data sheets with scope, schedule, and cost. It typically 
includes a two-year capital budget, however, for this year, it is a one-year budget and will 
include a written report. 


Capital Priorities: Includes affordability focus for ratepayers and rightsizing for project 
deliverability. 


Balancing the Plan: Staff is proposing an $8.8 billion balanced Capital Plan, which is an 
11% reduction from last year and represents difficult choices to constrain capital spending. 


Proposed 10-Year Capital Plan: $8.8 billion with 75% sourced by debt proceeds and 25% 
sourced by annual revenues, which aligns with the Commission's Capital Finance Policy to 
fund a minimum of 15% of capital plan from current revenues. Wastewater has the largest 
share of the Plan with a total of $4,879.4 million. More than 70% of the spending is in the 
first five years of the Plan and is largely due to the SSIP investment in the early years, 
primarily for the Biosolids Digester Facility. 


FY-2023-24 Capital Budget: $1,384.5 million for the first year of the 10-Year Capital Plan 
which is subject to four separate supplementals, one for each enterprise. The Wastewater 
Enterprise has the largest share at 71%, Water at 21%, Hetchy Water 6% and Hetchy Power 
2%. : 


Future Capital Spending: Requires long-term planning efforts. Seventy-five percent of the 
Capital Plan is debt-funded. That debt is issued as needed. 


Capital Plan Commits to SFPUC to Significant Debt Increase: As of October 1, 2022, 
current outstanding debt is approximately $7.4 billion in bonds, notes, and commercial 
paper, with an additional $2 billion in executed federal and state low interest loans. There is 
an anticipated additional debt issuance of $6.3 billion by FY 2033. Capital is the largest 
portion of operating costs and affects rates. Costs will increase twice as fast as operating 
costs over the next ten years. 


10-Year Financial Plan: Charter requires an annual update. The Plan forecasts operating 
and capital expenses, rate increases and revenues, and confirms compliance with financial 
policies. It is a strategic tool for planning intersection of rates, capital and operating 
budgets, and capital financing. 
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Sales Volume Assumptions: Water and Wastewater are recovering from drought and 
COVID. Hetch Hetchy Power is forecasting significant new customer growth with a 4% 
annual increase over ten years. Significant conservatism has been incorporated with 10% cut 
to new volumes, a 12-month delay, and no new projects assumed in FY 2023-24. There is 
minimal volume change in CleanPowerSF. CFO Hom reviewed individual sales volume 
graphs for Water, and Hetch Hetchy Power. 


Major Cost Drivers in 10-Year Plan: Capital Plans are sizeable and rising interest rates 
increase Capital Plan costs. Power purchase costs are hitting record highs. Increased 
budgets and added larger budget contingencies in both Hetch Hetchy Power and 
CleanPowerSF to acknowledge uncertainty. 


Forecasted Rates: Hetch Hetchy Power rates were approved in May 2022 and other FY 
2023-24 rates will be brought to the Commission for consideration in May 2023. Wholesale 
water rates are updated annually per contract; retail water and wastewater rates are being 
updated as part of the on-going 2023 rate study; and CleanPowerSF rates are currently 
being adopted annually to respond to power market price volatility. 


Affordability Average Combined Water/Wastewater Bill: The current monthly bill of $138 is 
expected to grow to $224 by the end of the 10-Year Capital Plan. By modeling, it is expected 


increase to $305 by the end of 2043. The affordability target says that the combined 
water/wastewater bill must be under 2.5% of the median household income. 


GM Herrera noted that the 10-Year Capital Plan reflects what is known today with current 
priorities. He indicated the Plan is continually evaluated and it isn’t static. 


In response to a question from VP Maxwell as to what is being done differently from past 
budgets, AGM Hom noted there is a renewed focus on capital planning and deliverability, 
and a review of internal processes as to how information is derived. She noted the 
importance of due diligence and continual business process improvement. Stephen Robinson, 
AGM Infrastructure, added that the work and need is growing and indicated that world-wide 
market conditions and have changed. 


Commissioner Rivera asked if the 10-year ratepayer forecasting includes the State of 
California’s mandatory housing plan increases for the Bay Area. Erin Franks, Acting 
Director of Financial Planning, stated that the Urban Water Management Plan (UWMP) is 
used. However, she indicated the SFPUC is starting from current sales volumes where the 
UWMP starts from a larger sales volume. 


VP Maxwell questioned the use of unspent prior appropriations before requesting new funds. 
Budget Director Busch stated there is a request for new appropriation each year for new 
projects and that there is an effort to get unspent funds under control. She noted the increase 
in the Capital Plan during the last decade which has led to unspent balances growing. She 
stated there is increased diligence to monitor projects and deliverability to spend existing 
balances. 


President Ajami noted the benefits received from investing in systems. She questioned if there 
is investment in the right things and asked that staff consider how infrastructure will look in 
the future and consider various approaches. She expressed concerns with the difference 
between debt service and operating costs and emphasized the need to ensure there are funds 
to operate system. She discussed the unanticipated increase in power costs and stated that 
more scenarios should be run with the budget analysis that consider unexpected risks. She 
noted as less water is used, rates for wastewater will decrease but stormwater rates will 
increase due to extreme precipitation and those changes should be anticipated. She asked for 
due diligence with long and short-term budgeting. She suggested that the rate setting process 
be reconsidered to get off volumetric rates and on cost-of-service. She noted the need for 
additional ideas and the possibly of utilizing outside experts to track new innovations and 
conduct forecasting. 


GM Herrera stated that there is recognition of the unpredictable future and that the budget 
process intended is to be thoughtful, creative, responsible, and to prioritize projects. He 
stated it is recognized as an ongoing process and strategic procedure to determine 
affordability, predictability, and deliverability. AGM Hom noted the SFPUC’s Guiding 
Financial Policies that include the Ratepayer Assurance Policy, Capital Finance Policy, and 
Debt Polices. 


Commissioner Paulson asked for additional information on the uncertainty of regulatory 
demand. Ron Fynn, Deputy General Manager, provided response as to some regulator 
conditions. 


Commissioner Stacy thanked staff for the presentation and discussed repair and replacement. 
She expressed the need to carefully look at the 10-Year Capital Plan and to anticipate future 
needs. 


Public Comment 

e Nicole Sandkulla, BAWSCA CEO, referenced a letter sent to the Commission. She 
discussed the Change Workgroup and expressed concern that there has been no updated 
as to what the Workgroup has done since their meeting. She discussed water purchase 
projections and indicated the presentation didn’t reflect the land use and housing water 
management plans that require adoption. 

e Francisco DaCosta stated the presentation did a disservice to the taxpayer and lacked 
vision. He stated a needs assessment should be conducted. 

e Peter Drekmeier, Tuolumne River Trust, discussed the Long-Term Vulnerability 
Assessment and indicated it includes important information, such as the Design Drought 
demand and storage, which he discussed. 

e David Pilpel thanked staff for their work and good efforts to address capital plan issues. 


4. Water Enterprise Budget and Capital Plan 


a) 10-Year Capital Plan, including the FY 2023-24 Capital Budget 
Steve Ritchie, AGM Water, noted that there are two components within the Water 


Enterprise Capital Plan - the Local Capital Plan (within the City and County of San 
Francisco for retail customers), and the Regional Capital Plan (outside of San 
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Francisco). He reviewed the water system map and noted the system spans the width of 
California. He stated there are 1.8 million customers in the Regional Water System. 


AGM Ritchie discussed the 2008 Water Enterprise Level-of-Service Goals, which include 
water quality, seismic reliability, delivery reliability, water supply, sustainability, and 
cost effectiveness. 


He discussed the Water Enterprise Capital Plan development which emphasized spending 
down available balances which has been a priority the last two years. He stated staff 
have worked closely with the Infrastructure Bureau on deliverability. He indicated 
necessary cuts were made after careful consideration and prioritization. 


AGM Ritchie reviewed the Water Enterprise FY-24-33 10-Year Capital Plan (Regional 
$1,135.3 million and Local $1,128.6 million) for a total of $2,263.9 million. He discussed 
the Regional Plan by category, with focus on the water treatment program, water 
transmission, water supply and storage, and the building and grounds programs. 


He reviewed the FY 23-24 Capital Budget for Regional Programs noting the major 
increase is due to the water treatment program. AGM Ritchie discussed the Local Plan, 
by category, with a focus on the local water conveyance/distribution system (water main 
replacement) which constitutes the largest portion (70%) of the capital budget, and 
buildings and grounds improvements (2000 Marin). AGM Ritchie discussed the Local 
Water FY 23-24 Capital Budget, again noting $87.8 million proposed for the local water 
and conveyance/distribution. 


AGM Ritchie indicated that the primary reductions were in Local water main 
replacement and Regional alternative water supplies. He stated that other reductions 
were spread throughout different program areas to keep any one area from bearing too 
much of the burden. He stated there is still a robust 10-Year Capital Program of $2.264 
billion in combined Reginal and Local funds. 


He reviewed 10-Year Capital Improvement Program (CIP) funding for (1) Sunol Valley 
Water Treatment Plant (Ozone treatment, short term treatment improvements, and 
Polymer Feed Facility), (2) Regional Dam Projects (Pilarcitos and San Andreas Dam 
improvements, and Calaveras Reservoir expansion), (3) Millbrae Yard Improvements 
(Millbrae Yard improvements), (4) Local Water Conveyance (water pipeline replacement 
projects, lead component service replacement, and Automated Meter projects), and (5) 
New City Distribution Headquarters — 2000 Marin. 


He noted the 10-Year Capital Plan is robust and reflects a commitment to spending down 
available balances while moving forward on significant projects. 


In response to a request from VP Maxwell, AGM Ritchie provided examples of reductions | 
that were made and include land acquisition funding, local groundwater treatment 
program, and delay of Peninsula Trail extension/connector. He stated there will be 
approximately an overall 50% reduction in the number of miles of main replacement He 
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assured the Commission that the system will be maintained and continually evaluated. 


AGM Ritchie responded to a question from Commissioner Rivera as to the disposition of 
the current headquarters for the City Distribution Division once the 2000 Marin project 
is complete, stating the site will not be for sale as it is too valuable and that it could be 
considered as a site for large water recycling facilities. 


Commissioner Stacy questioned the doubling of the capital budget in year ten. AGM 
Ritchie stated it is largely driven by the Palo Alto Line Replacement Project. 


President Ajami asked if analytical tools or new technologies are being used to help 
identify leaks, noting such tools may be useful in monitoring the system and could help 
with asset management. AGM Ritchie stated that technologies are being utilized. He 
responded to a follow-up question regarding Automated Meters and if analytical tools 
are being considered for customer interaction regarding their accounts. AGM Richie 
stated that staff in various SFPUC departments continually communicating with 
customers. President Ajami noted the need for regional investment and demand 
management on alternative water supply for regional projects. He responded to her 
question regarding disposition of property at Burlingame. 


AGM Ritchie responded to a question from Commissioner Stacy regarding housing goals 
and sales volume assumptions. 


Public Comment 

e Nicole Sandkulla, BAWSCA CEO, indicated she had no concerns and expressed 
support. She stated some projects are undervalued. She presented thoughts on 
demand management in the Regional water system and stated there needs to be care 
with conversation due to contractual obligations. She noted the need to clarify the 
difference between “wholesale” and “retail” customers. 

e Peter Drekmeier, Tuolumne River Trust, stated there are unreasonable inputs from 
the Water Enterprise with a scarcity mindset from the early 1990's. He discussed 
demand levels and Water First Policy. He stated the Water Alternative Supply is 
important. 

e Dave Warner, Palo Alto, thanked the Commission for the meeting. He asked that 
Nicole Sandkulla be given more time for comment. 


5. Hetch Hetchy Water Enterprise Budget and Capital Plan, 


a) 10-Year Capital Plan, including the FY 2023-24 Capital Budget 
AGM Ritchie discussed development of the Hetch Hetchy Water Capital Plan and 


indicated that over the last several years Hetch Hetchy Water has been working on a 
project prioritization methodology which emphasizes the likelihood and consequences of 
failure of any given asset. He stated this year it was ready for use and made the 
prioritization process straightforward. 


AGM Ritchie noted that in the Hetchy 10-Year Program assets are classified as Water 
(100% water funded), Power (100% Power funded), and Joint (45% Water and 55% 
FELDER STS I NT NT MT SN SET 
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Power funded), with a total Hetchy 10-Year CIP budget of $976.9 million. The Hetch 
Hetchy Water FY23-24 Capital Budget total request is for $86 million. 


AGM Ritchie discussed prioritization results and indicated reductions were taken in a 
manner that prioritized reliability of providing water deliveries to the Bay Area and 
critical power facilities that support delivery of water. Reductions totaled about $377 
million, leaving a robust 10-Year Capital Program of $977 million. 


He reviewed 10-Year CIP funding for (1) Moccasin Powerhouse (“new” Powerhouse 
constructed in 1967, generators, transformers, and switchyard rehabilitation, and 
Moccasin and Kirkwood Powerhouse Bypass upgrades), (2) Water Transmission 
Facilities (San Joaquin Pipeline Life Extension and Safe Entry Projects, and Mountain 
Tunnel Improvements Project), (3) Moccasin Dam and Spillway (March 22, 2018 
Atmospheric River Event, Moccasin Dam and Reservoir Short-Term Improvements 
complete, and Moccasin Dam and Reservoir Long-Term Improvements), (4) 
O'Shaughnessy (OSH) Dam (OSH constructed in 1923 and raised in 1938, OSH Dam 
Outlet Works Phases I and II). He noted Hetch Hetchy project locations. He 
acknowledged the 10-Year Capital Plan is robust and that the FY 23-24 Capital Program 
reflets a commitment to spending down available balances while moving forward on 
significant projects. 


In response to a question from VP Maxwell as to what projects won't be completed, AGM 
Ritchie noted the following: the full Cherry Dam Spillway project, Early Intake Diversion 
Dam, Kirkwood Powerhouse rehabilitation, Early Intake Switchyard upgrades, and 
Moccasin Yard improvements. 


Public Comment 

e Nicole Sandkulla, BAWSCA CEO, stated that BAWSCA supports the projects in the 10- 
Year Capital Plan and recognizes there are greater future costs that are currently not 
included. She questioned the Early Implementation of Voluntary Agreements and 
where associated SFPUC costs may fit in. 

e David Pilpel indicated his initial comments relate to item number four as he had 
difficulty raising his hand. He and asked for clarification on the use or sale of the 
Water Quality and Rollins Road properties. He requested consistency in the program 
names on the charts; discussed the Local water main replacement program and 
suggested condition assessment/risk over mileage; and indicated that water 
conservation should highlight reduction and time shifting of water use. 


6. Wastewater Enterprise Budget and Capital Plan 
a) 10-Year Capital Plan, including the FY 2023-24 Capital Budget 
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Greg Norby, AGM Wastewater, reviewed the Capital Plan project drivers of operational 
reliability, seismic reliability, health, safety and security, and stormwater management. 


He reviewed the asset lifecycle flow noting it is a continuous process. He discussed the 
Commission’s Asset Management Policy which was adopted on December 22, 2020. He 
discussed the efforts being taken to move from a one-time large investment to a more 


sustainable strategic Capital Plan approach. He reviewed the capital planning strategy 
which is adaptively managed for sustainable delivery. He stated that Wastewater 
deliverability was considered in the capital planning process to ensure projects could 
initiated, implemented, and delivered on schedule, within budget, and be high quality. He 
stated staff have performed in-depth deliverability reviews for the Renewal & 
Replacement (R&R) Collection System and R&R Treatment Facilities projects. He stated 
they are working on implementing deliverability recommendations and that affordability 
continues to be the major constraint on delivering routine investments needed in the 
system in the 10-Year CIP. 


AGM Norby reviewed the Wastewater Enterprise 10-Year Capital Plan which totals 
$4.879.4 million. He reviewed the 10-Year appropriations noting 60% of spending is in 
the first several years and is for work already underway. As years progress the funds are 
mainly for gravity sewer assets. He discussed appropriations for the FY 23-24 Capital 
Budget with the majority of funding to the Biosolids Project, collection system, and flood 
resiliency. 


AGM Norby touched on forward-looking expenditures indicating Wastewater has $516 
million of remaining appropriated budget and an additional $6.9 billion of future 
spending identified in the Capital Plan. Of this, $4.9 billion would be appropriated in the 
next 10 years. 


He discussed prioritizing the 10-Year Capital Plan for customer affordability, with note 
that substantial rate increases are projected and that there is a potential for additional 
regulatory projects. He stated hard choices were made to reduce the 10-Year Plan by $1 
billion from the initial budget request. He summarized prioritizations (treatment plants, 
pump station and force mains, gravity sewers, and stormwater and flood), and outlined 
trade-offs of budget change (long-term spending patterns, regulatory alignment, and 
safety and performance). 


AGM Norby reviewed 10-Year CIP funding for (1) Southeast Plant Biosolids Digester 
Facilities Project ($2.373 million), (2) R&R Collection ($1.330 million — reduced from 
$1.810 million for affordability), (3) Folsom Area Stormwater Improvements ($320 
million — increased from $298 million), and (4) Lower Alemany Area Stormwater 
Improvements ($299 million). 


VP Maxwell expressed concern with stormwater and flooding and discussed bioswales, 
noting how people are directly affected. AGM Norby discussed investments in Green 
Infrastructure (GI) projects and the policy and community benefits GM Herrera 
discussed work with partners on GI projects which promote flood resilience, building 
improvements, sea wall improvements, etc. She asked to be kept informed as to GI efforts. 
AGMs Norby and Robinson addressed VP Maxwell’s concerns with the Capital Plan 
appropriation for the Biosolids Project and the need for deliverability, accountability, 
and project management. 


Commissioner Paulson emphasized the importance of working with community partners 
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and other agencies. He noted the work that has been done to ensure adequate funding 
and stated that the budget exercise is important. 


VP Maxwell expressed concern of there being a safety trade-off. AGM Norby discussed 
safety profiles at treatment plants and collection systems and emphasized that the number 
one thing that is funded at every treatment facility and pump station are identified 
performance issues with the existing systems. He stated it is flagged as a consideration, 
but safety-related issues are not affected by budget decisions. 


President Ajami reemphasized the need for GI. She asked that AGM Norby consider 
regulations, such as those related to the management of containments of emerging 
concerns, as well as brine management from recycling. President Ajami stated that there 
should be a rethinking of design criteria. She stated that risk allocation and 
accountability should be shared. AGM Norby concurred with her statements and noted 
efforts currently being taken to address these issues. 


Commissioner Stacy indicated that GI and stormwater collection are important projects, 
and they should be a priority. She suggested that other funding sources should be 
considered. 


Public Comment: 

e David Pilpel asked if all ratepayers are paying for treatment plant improvements on 
Treasure Island or if it is only the developer and/or current/future residents. He 
stated that items that are being deferred must not be abandoned. He suggested sewer 
rehab and replacement use condition assessment and risk, not age, as the basis for 
rehab. He suggested available real estate at the Southeast Plant site could be viable 
for SFPUC offices. 


The Commission recessed the meeting at 1:19 pm and reconvened at 1:36 pm. 


7. Hetch Hetchy Power and CleanPowerSF Enterprise Budget and Capital Plan (3:36) 


a) 10-Year Capital Plan, including the FY 2023-24 Capital Budget 
Barbara Hale, AGM Power Enterprise, reviewed the 10-Year Capital Plans for Hetchy 
Power ($595.5 million) and CleanPowerSF ($73 million). She noted the Power Enterprise's 
FY 23-24 Capital Budget request is for $23.1 million, with $21.5 million for Hetchy Power 
and $1.6 million for CleanPowerSF, and is comprised of both customer revenues and 
restricted use revenues. 


AGM Hale detailed the deprioritized projects for unrestricted-funded projects which focused 
on distribution services, and for those projects that are less mature and less developed. She 
stated that funding is retained for City priorities, including public power expansion, 
decarbonization and housing. She indicated reduced or unfunded projects will be 
reevaluated for finding in the next budget cycle via the Strategic Distribution Investment 
Plan, pace of project development, and revenue potential. 
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AGM Hale discussed development of the Capital Plan and the updated requested based on 
remaining budget from prior years, current phase of the project, staffing and contracting 
requirements for project delivery, and staff and other costs for operations and maintenance 
when the project is complete. She stated there was little adjustment with CleanPowerSF 
capital planning as the approved capital plan from last year was already balanced, and that 
minimal adjustments were made to existing projects based on an updated plan, and schedule 
deliverability review. She indicated that two new projects, the Community Solar Green 
Tariff, and the Disadvantaged Communities Green Tariff were added to the capital plan 
using public purpose funds so there was no net increase in costs to ratepayers. She indicated 
the Hetch Hetchy Power Capital Plan from last year was out of balance and additional cuts 
and new resources were need beyond those identified during deliverability review. Projects 
that relied on outside revenue sources were not considered for cuts due to funding 
restrictions on the sources. She indicted the focus was on maintaining funding for projects 
that had been approved and prioritized in the previously approved Capital Plan. 


AGM Hale reviewed (FY24/10-Year) funding for: (1) Redevelopment ($0/$176.4 million) 
includes Treasure Island/Yerba Buena Island, Alice Griffith, Pier 70, Mission Rock, and 
HopeSF, (2) Retail Distribution ($8.4 million/$276.4 million) includes SFO substation, 

SF MTA electrification, and other Hetch Hetchy retail distribution connections, (3) Customer 
Programs ($0/$33.4 million) includes incentives for peak day pricing, heat pump water 
heaters, EV charge SF, and net energy metering, (4) Public Purpose Programs ($0.8 
million/$12.2 million) includes Disadvantaged Communities Green Tariff and Community 
Solar Green Tariff, (5) Local Renewable Energy Program ($0.8 million/$48.8 million) that 
leverages SFPUC reservoir sites to develop new renewable energy and battery storage 
projects for CleanPowerSF customers, (6) Distributed Energy Resources ($2.0 million/$20 
million) includes small renewables (solar), energy efficiency improvements, and building 
decarbonization pilots at municipal sites, (7) Streetlights ($2.8 million/$37.2 million) 
includes streetlight replacement and repairs, pole assessments and rehabilitation, and 
Distributed Antenna Services Program, (8) Utility Field Services New Buildings ($0.7 
million/$21.7 million), for construction of a new building required to replace temporary and 
office warehouse lease, and (9) Public Power Expansion ($7.6 million/$42.7 million), for 
assessment of acquiring PG&E's electrical assets in San Francisco and readying for 
operation of the acquired system. 


AGM Hale responded to a question from VP Maxwell as to what the additional cuts are, 
indicating there will be partial cuts in the later phases for redevelopment and grid 
connections and cuts in decarbonization of the steam loop. In response to a follow-up 
question as to whether there will be battery storage with rooftop solar that is being installed, 
AGM Hale stated it is on the table for consideration at University Mound and College Hill. 


VP Maxwell expressed concern with power outages at Treasure Island, Sunnydale, and 
Housing Authority properties. AGM Hale indicated that the electric infrastructure systems 
that serve those locations are not owned by the SFPUC and that agreements exist where the 
SFPUC serves as a contractor with the skilled trades and knowledge to perform the work. 


AGM Hale responded to a question from Commissioner Paulson as to how the 
redevelopment funds are allocated. 


AGM Hale responded to a question from President Ajami as to whether consideration has 
been made to what is necessary to have a well-functioning system and to establish costs if the 
SFPUC ultimately owns PG&E assets, stating some of that work has been done and is funded 
through the Acquisition Project. 


AGM Hale responded to a question from Commissioner Stacy as to whether there are federal 
and state funding sources for public purpose programs, and to a follow-up question as to 
how the streetlight program is funded. 


President Ajami discussed the possibility of public-private partnerships that could advance 
climate and energy Strategies. 


Public Comment 

e David Pilpel asked that electric vehicle charging stations keep up with demand, serve 
resident needs, and cover costs. He stated rates for power should cover operating and 
capital costs. He said all Green Tariff programs should require Time-of- Use rates. He 
stated Power utility field services staff need permanent office space. 

e (Inaudible) stated he was interested in clean energy. He asked if rates would be 
changed to cover the cost of projects. He noted the redevelopment projects and asked 
if all ratepayers would be responsible for the cost of those redevelopment projects. 


Commissioner Stacy thanked the GM and staff for their work and indicated she found the 
presentations and materials useful. 


President Ajami thanked everyone for their work. She noted everyone is facing system 
pressures and wants to ensure a sustainable and well-built system with good investments. She 
asked for more collaboration and internal partnerships across enterprises for the benefit of 
the organization. She noted the need to determine the long-term value of projects to ensure 
sustainability. 


VP Maxwell noted the need to be prepared for emergencies and ensure the proper 
mechanisms are in place. 


8. Adjournment 
President Ajami adjourned the meeting at 2:23 pm. 
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This meeting will be held in person at the location listed above. As authorized by California 
Government Code Section 54953(e) and Mayor Breed’s 45th Supplement to her February 25, 2020 
emergency proclamation, it is possible that some members of the San Francisco Public Utilities 
Commission may attend this meeting remotely. In that event, those members will participate and vote 
by video. Members of the public may attend the meeting to observe and provide public comment at the 
physical meeting location listed above or may watch live online at https://www.sfgovtv.org/sfpuc. 


Instructions for providing remote public comment are below: 


PUBLIC COMMENT CALLIN: 
1 (415) 655-0001 / MEETING ID: 2490 132 1868 # # 


Ensure you are in a quiet location 
Speak clearly and turn off background sounds (television, phones, radios) 


Wait for the item you would like to address to be called. When prompted, press *3 to be added to the queue 


The system will notify you when you are in line 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Tony Rivera 
Kate Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 


Accessible Meeting Policy: To obtain meeting materials in alternative format, please contact the 
Commission Secretary at 415-554-3165 or via email at Commission@sfwater.org. Providing at least 72 
hours’ notice will help to ensure availability. Written reports or background materials for calendar 
items are available on-line at the Commission website. 


Know _ Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, 
reaching its decision in full view of the public. Commissions, boards, councils and other agencies of 
the City and County exist to conduct the people's business. This ordinance assures that deliberations are 
conducted before the people and that City operations are open to the people's review. For more 
information on your rights under the Sunshine Ordinance or to report a violation of the ordinance, 
contact Administrator, by mail to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, 
Room 244, San Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the Sunshine 
Task Force, the San Francisco Public Library and on the City’s website at http://www.sfgov.org. 


311 Free Language Assistance: $2 £3 = #5))/ Ayuda gratuita con el idioma / Becnnatuas 
MOMOMb TepepozunKos / Tro gitp Thong dich Mién phi / Assistance linguistique gratuite / #24} > 3 #4 
SR/ Fe M0] / 7) 2A / aosaugas umaad usa‘ lagluns a’seites Su / Libreng tulong para sa 
wikang Tagalog simaa® 


Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or 
attempt to influence local legislative or administrative action may be required by the San Francisco 
Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to register and report 
lobbying activity. For more information about the Lobbyist Ordinance, please contact the San 
Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San Francisco, CA 94102; telephone 
(415) 252-3100; fax (415) 252-3112; web site at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in S.F. 
Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then 
the CEQA determination prepared in support of that Approval Action is thereafter subject to appeal 
within the time frame specified in $.F. Administrative Code Section 31.16. Typically, an appeal must 
be filed within 30 calendar days of the Approval Action for a project that has received an exemption or 
negative declaration pursuant to CEQA. For information on filing an appeal under Chapter 31, contact 
the Clerk of the Board of Supervisors at City Hall, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102, or call (415) 554-5184. If the Planning Department’s Environmental Review 
Officer has deemed a project to be exempt from further environmental review, an exemption 
determination has been prepared and can be obtained on-line at  http:/Avww.sf 
planning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited 
to raising only those issues previously raised at a hearing on the project or in written correspondence 
delivered to the Board of Supervisors, Planning Commission, Planning Department or San Francisco 
Public Utilities Commission at, or prior to, such hearing, or as part of the appeal hearing process on the 
CEQA decision. 


ORDER OF BUSINESS 
1. Call to Order 
2. Roll Call 


3. Adopt renewed findings under State Urgency Legislation to allow hybrid in-person meetings 
- during the COVID-19 Emergency and direct the Commission Secretary to agendize a similar 
Z 300 26 resolution at a Commission Meeting within the next 30 days. 


4. Approval of the Minutes of the January 24, 2023 Regular Meeting and the January 30, 2023 
Special Budget Hearing 


5. Report of the General Manager (discussion only) 
a) Drought Conditions Update 
b) Commissioner Bond Disclosure Responsibility Training 
c) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


6. CONSENT CALENDAR 


a) Approve Amendment No. | to Contract No. PRO.0144, Capital Project Control Systems 
Integration and Support Services, with Westland Management Solutions, Inc., to provide 
? 300 21 continued specialized support services utilizing Primavera-based Program Control system 
administration and integration tools for San Francisco Public Utilities Commission capital 
improvement programs and projects, increasing the agreement by $3,250,000, and extending 
duration by three years, for a total not-to- exceed amount of $8,000,000 and a total duration 
of eight years. (Robinson) 


b) Approve Amendment No. | to Contract Nos. PRO.0054.A-C, As-Needed Wastewater and 
y 300 28 Stormwater Services, with AECOM/Lotus, Joint Venture (JV) (PRO.0054.A), Brown and 
5 Caldwell/SRT, JV (PRO.0054.B), and Hazen and Sawyer/Avila and Associates, JV 
(PRO.0054.C), increasing each contract by $2,000,000, and extending the duration of each 
Contract by two years and two months, for a total not-to-exceed amount of $7,000,000 and a 
total duration of seven years and two months for each contract. (Norby) 


c) Accept work performed by NTK Construction, Inc. for Contract No. WD-2686, Auxiliary 

Water Supply System Pumping Station No.1 Improvements (2014); approve Modification 
? 30 02 g No. 15 (Final), increasing the contract by $416,257, for a total contract amount of 

$10,230,400, and increasing the contract duration by 1,828 consecutive calendar days 
(approximately five years), for a total contract duration of 2,538 consecutive calendar days 
(approximately six years and 11 months) to complete various additional work approved 
under previous modifications to resolve a generator vibration issue, and to perform final 
contract reconciliation; and authorize final payment to the contractor. (Robinson) 


d) Approve an increase of $200,000 to the contract cost contingency and an increase of 180 
calendar days to the contract duration contingency for Contract No. WD-2797, San 
9 20 0 30 Francisco Westside Recycled Water Pump Station and Reservoir, with JMB Construction to 
address on-going schedule and cost impacts due to COVID-19 related delays in equipment 


» 230031 


239032 


230033 


230034 


e) 


g) 


h) 


and material deliveries, and additional challenges to start-up testing due to lack of a 
permanent PG&E power source, and to address unanticipated changes through the remainder 
of the construction effort; and authorize the General Manager to approve future modifications 
to the contract for a total contract amount of up to $18,396,520 and a total contract duration 
of up to 1,514 consecutive calendar days (approximately four years and two months). 
(Robinson) 


Award Contract No. WD-2801, 8- and 12-Inch Ductile Iron Water Main Replacement, 16- 
Inch Earthquake Resistant Ductile Iron Water Main Installation, Sewer Replacement, and 
Pavement Renovation, from Mariposa Street to Cesar Chavez on York and Hampshire 
Streets, in the amount of $18,353,105, and with a duration of 921 consecutive calendar days 
(approximately two years and six months), to the responsible bidder that submitted the lowest 
responsive bid, JMB Construction, Inc., to replace and provide redundancy to the aging 
pipelines of San Francisco’s water distribution system, replace aging sewer facilities, and 
renovate pavement. This action constitutes the Approval Action for the water main 
installation portion of the Project for the purposes of the California Environmental Quality 
Act (CEQA) pursuant to section 31.04(h) of the San Francisco Administrative Code. The 
Planning Department has determined that this action is exempt from the CEQA. Ifthe item 
is approved, the Commission will rely on that determination in its resolution. (Robinson) 


Accept work performed by Western Water Constructors, Inc., for Contract No. WD-2809, 
San Francisco Groundwater Supply Phase 2; Approve Modification No. 8 (Final), increasing 
the contract amount by $112,601, for a total contract amount of $11,073,772, and increasing 
the contract duration by 717 consecutive calendar days (approximately two years), for a total 
contract duration of 1,972 consecutive calendar days (approximately five years and five 
months), to reconcile and finalize the quantities and costs of all bid items and change orders 
for additional electrical, mechanical, and plumbing at South Windmill Well Station, and to 
allow time for the completion of the remaining contract work; and authorize final payment to 
the contractor. (Robinson) 


Accept work performed by Cratus, Inc. under Contract No. WD-2842, 8-Inch Ductile Iron 
Water Main Replacement on Casitas Avenue from Lansdale Avenue to Yerba Buena Avenue 
and on Dalewood Way from Lansdale to Sherwood Court, for a total contract amount of 
$3,961,427, and with a total contract duration of 417 consecutive calendar days 
(approximately one year and two months); and authorize final payment to the contractor. 
(Robinson) 


Award Contract No. WD-2890R, Bay Division Pipeline Nos. 3 and 4 Slip Lining at 
Lafayette Street, in the amount of $5,662,200, and with a duration of 349 consecutive 
calendar days (approximately 11 months) to the responsible bidder that submitted the lowest 
responsive bid, Ranger Pipelines Inc., to insert structural pipe liners (slip line) inside Bay 
Division Pipeline Nos. 3 and 4 (BDPL3&4) at Lafayette Street in the City of Santa Clara and 
provide temporary monitoring for safe pipe entry at the Alviso Valve Lot in Sunnyvale. This 
action constitutes the Approval Action for the Project for the purposes of the California 
Environmental Quality Act (CEQA) pursuant to Section 31.04(h) of the San Francisco 
Administrative Code. The Planning Department has determined that this action is exempt 
from the CEQA. If the item is approved, the Commission will rely on that determination to 
make its decision. (Robinson) 
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Award Contract No. WW-733, As-Needed Sewer Inspection (FY23), in the amount of 
$1,698,300, and with a duration of 570 consecutive calendar days (approximately one year and 


- seven months), to the sole, qualified, responsible, and responsive bidder, Pipe and Plant 


Solutions, Inc., in accordance with San Francisco Administrative Code section 6.23(c)(2), to 
inspect existing sewers on an as-needed basis, at locations to be determined throughout San 
Francisco, California. (Robinson) 


Public Hearing to consider and possible action to amend the FY 2023-24 San Francisco Public 
Utilities Commission Operating Budget including the Revenue Transfer for Capital in the 
amount of $1,785,419,481; and Biennial Programmatic Project Budget in the amount of 
$57,207,941. (Hom) 


Public Hearing to consider and possible action to adopt the San Francisco Public Utilities 
Commission 10-Year Capital Plan for FY 2023-24 through FY 2032-33 totaling 
$8,788,740,352. (Hom) 


Public Hearing to consider and possible action to adopt the FY 2023-24 Capital Budget of the 
San Francisco Public Utilities Commission of $1,601,613,100; and authorize the General 
Manager to seek Board of Supervisors approval for the issuance of (1) $358,985,453 aggregate 
principal amount of Water Revenue Bonds and other forms of indebtedness, including 
commercial paper and State Revolving Fund (SRF) loans, (2) $1,047,288,286 aggregate 
principal amount of Wastewater Revenue Bonds and other forms of indebtedness, including 
commercial paper and SRF loans, and (3) $41,031,367 aggregate principal amount of Power 
Revenue Bonds and other forms of indebtedness, including commercial paper and loans, subject 
to the terms of Charter Sections 9.107(6) and 9.107(8). (Hom) 


Public hearing to consider and possible action to adopt the San Francisco Public Utilities 
Commission 10-Year Financial Plan for FY 2023-24 through FY 2032-33. (Hom) 


. Approve form of Letter of Credit agreement with Bank of America in the principal amount not 


to exceed $125 million (exclusive of 270 days’ interest) and approve a form of replacement 
dealer agreements in support of the Power Commercial Program; and authorize the General 
Manager to enter into an agreement with Bank of America N.A for a new Letter of Credit, and 
Barclays, Goldman Sachs, and RBC Capital Markets for amended dealer agreements related to 
the Program. (Hom) 


. Approve credit facility and dealer agreements for the Interim Funding Program of the 


Wastewater Enterprise in the form of (1) Revolving Credit and Term Loan Agreement and Fee 
Agreement with Bank of America NA for a term of three years; and (2) Dealer Agreements for 
Citigroup, Morgan Stanley, RBC Capital Markets, and US Bancorp; and authorize the General 
Manager to enter into these associated agreements. (Hom) 


. Update the water waste restrictions for the use of potable water for construction or 


demolition projects, contained in Section E, Rule 12 of the San Francisco Public Utilities 
Commission Rules and Regulations Governing Water Service to Customers (Rules and 
Regulations), to provide additional detail regarding the restrictions and the process for requesting 
an exception. (Ritchie) 
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Approve modifications to the San Francisco Public Utilities Commission Floodwater 
Management Grant Assistance Program Grant Requirements and Terms to increase the 
SFPUC cost share to 100% and authorize the General Manager or the General Manager’s 
designee to execute Grant Agreements under the modified Grant Program. (Norby) 


Authorize the General Manager of the San Francisco Public Utilities Commission to execute an 
Amended and Restated Memorandum of Understanding with the San Francisco Recreation 
and Parks Department regarding the management of a portion of the SFPUC’s Lake Merced 
lands. (Ritchie) 


. Communications (information only) 


a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Annual Report on Dry Year Supply Progress Pursuant to AB 1823 

e) Green Infrastructure Grant Program Board of Supervisors Update 

f) Power Quarterly Report on Delegated Authority Contracts Pursuant to Administrative 
Code Section 21.43 


General Public Comment 
Members of the public may address the Commission on matters that are within the Commission’s 
Jurisdiction and are not on today’s agenda. 


Items Initiated by Commissioners (discussion only) 


Public comment on the matters to be addressed during Closed Session. 


. Motion on whether to assert the attorney-client privilege regarding the matters listed below as 


Conference with Legal Counsel. 

The Commission will go into Closed Session to discuss the following items: 

CLOSED SESSION 

CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 


§54956.9, Administrative Code §67.10(d)(1)): (action item) (Bregman) 


BRIDGE Housing Corporation v. City and County of San Francisco (Unlitigated File No. 23- 
00416), filed September 8, 2022. 


Proposed settlement of an unlitigated claim for property damage resulting from a ruptured water 
main with the City to pay BRIDGE Housing $100,000 in exchange for a full and final release, subject to 
approval by the Board of Supervisors. 


CONFERENCE WITH LEGAL COUNSEL regarding unlitigated claim (Government Code 
§54956.9, Administrative Code §67.10(d)(1)): (discussion only) (Bregman/Kus) 


Various unlitigated regulatory claims regarding San Francisco’s combined sewer system 
operations; San Francisco Bay Regional Water Quality Control Board v. City and County of San 
Francisco (unlitigated claim and stipulation); City and County of San Francisco v. U.S. 


Environmental Protection Agency (U.S. Court of Appeals for the Ninth Circuit, Case No. 21- 
70282); City and County of San Francisco v. California State Water Resources Control Board. 
(Alameda Superior Court, Case No. RG19042575) 

Following Closed Session, the Commission will reconvene in Open Session 


24. Announcement following Closed Session. 


25. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


26. Adjournment 
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1. Call to Order 
President Ajami called the meeting to order at 1:32 pm. 


2. Roll Call 
Present: Ajami, Maxwell, Rivera, and Stacy 
Absent: Paulson (joined the meeting at 1:52 PM) 


The Commission Secretary announced that item 15 was pulled from the agenda and rescheduled 
to the regular meeting of February 28, 2023. 


3. Adopt renewed findings under State Urgency Legislation to allow hybrid in-person meetings 
during the COVID-19 Emergency and direct the Commission Secretary to agendize a similar 
resolution at a Commission Meeting within the next 30 days. (Resolution 23-0026) 


No public comment. 


On Motion to adopt State Urgency Legislation: 
Ayes: Ajami, Maxwell, Rivera, and Stacy 


4. Approval of the Minutes of the January 24, 2023 Regular Meeting and the January 30, 2023 
Special Budget Hearing 


No public comment. 


On Motion to approve the Minutes of January 24, 2023: 
Ayes: Ajami, Maxwell, Rivera, and Stacy 


On Motion to approve the Minutes of January 30, 2023: 
Ayes: Ajami, Maxwell, Rivera, and Stacy 


5. Report of the General Manager (GM) 


a) Drought Conditions Update 
Steve Ritchie, Assistant General Manager (AGM) Water, reviewed (1) February 6, 2023 


Reservoir Storage: Hetch Hetchy is at 301,700-acre feet of storage. Water Bank is at 
98.5% of maximum storage; (2) Other California Reservoirs: Shasta (86% of historical 
average), Oroville (113% of historical average), and Don Pedro (104% of historical 
average); (3) California Drought Monitor; (4) Hetch Hetchy Precipitation: In line with 
1983 which was the wettest year on record; (5) Upcountry 6-Station Precipitation Index 
(as of February 5, 2023) Year-to-date (YTD) total is at 37.41 inches; (6) Bay Area 7- 
Station Precipitation Index (as of February 5, 2023) YTD total is at 29.45 inches; (7) 
Upcountry Snowpack: Good snowpack that is in line with 2017; (8) Tuolumne River 
Water Available to the City: Upcountry storage filling; (9) National Precipitation 
Forecast: Precipitation is forecasted for the coming weeks; and (10) Total Deliveries: 
Demand is down. 
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AGM Ritchie stated that the State’s Drought Declaration of Emergency is still in effect. 
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He emphasized that the drought still exists, and it will be mid-April before any action or 
decision regarding the Drought Emergency Declaration will be taken. 


Public Comment 

e Peter Drekmeier, Tuolumne River Trust, stated the snow melt needs to be monitored. He 
stated Climate Change will result in earlier run-off with a three-week shift by the year 
2070 and that the SFPUC will pick up an additional year’s worth of water. He noted 
snow melt will be captured and placed into storage if space is available. 

e Francisco DaCosta stated with full reservoirs it is time for reflection. He asked who will 
speak for the salmon. 


b) Commissioner Bond Disclosure Responsibility Training 
Nikolai Skarloff, Capital Finance Director, stated three bond transactions will be before 
the Commission for consideration in the coming months. He introduced Mark Blake, 
Deputy City Attorney, and Steve Spitz, Partner, Orrick Herrington & Sutcliffe, LLP who 
provided the Bond Disclosure Responsibility Training. 


Commissioner Paulson joined the meeting at 1:52 PM. 


Deputy City Attorney Blake stated that the training provides information as to the 
Commission’s responsibilities under Federal Securities Laws regarding the issuance of 
bonds. When the SFPUC borrows money from the public capital markets to finance 
capital projects it does so by an Official Statement, which serves as the SFPUC's 
representation to the marketplace of key indicators of its financial position and operating 
information. Investors rely on those representations in making investment decisions 
regarding SFPUC’s bonds. Information in the Official Statement must be accurate in all 
material respects and representations tested against antifraud provisions in terms of 
accuracy and completeness. The training is designed to provide tools to enable the 
Commission to discharge their responsibilities. 


Mr. Spitz referenced the memo and presentation that were provided to the Commission. 
He discussed the sale of the SFPUC’s revenue bonds through an Offering Document 
(Preliminary Official Statement) and Final Official Statement (post bond sale). He noted 
the purpose of the Preliminary Official Statement is to enable investors to make informed 
investment decision and that it must be accurate and complete, with no material 
misstatement or omissions. According to the Securities and Exchange Commission 
responsibility for compliance with federal security laws rests with the Commission. One 
way for the Commissioners to discharge their duties under the federal security law is by 
ensuring that a good process in place. He stated that a Draft Preliminary Official 
statement will be provided when a bond issue is sought and should be reviewed at a high 
level with focus on the Commissioner’s particular area of interest. Any concerns should 
be brought to the attention of staff or the City Attorney's office. He stated Commissioners 
can get into trouble by (1) allowing inadequate process; (2) having a lack of 
understanding of organization; (3) failing to review proposed statements/disclosures; and 
(4) burying bad news. 
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Public Comment 
e Francisco DaCosta stated a needs assessment should be conducted as to how money is 
spent. He questioned staff expertise regarding construction and engineering. 
e Dave Warner discussed the need to understand the reasonableness of the SFPUC’s debt. 
Full written comments provided and attached. 


c) Report on Recent San Francisco Public Utilities Commission Activities, Events and 


Announcements 
GM Herrera acknowledged the passing of Alameda County Supervisor Richard Valle, a 
long-time partner and friend of the SFP UC. 


No public comment. 


6. CONSENT CALENDAR 


a) Approve Amendment No. | to Contract No. PRO.0144, Capital Project Control Systems 
Integration and Support Services, with Westland Management Solutions, Inc., to provide 
continued specialized support services utilizing Primavera-based Program Control system 
administration and integration tools for San Francisco Public Utilities Commission capital 
improvement programs and projects, increasing the agreement by $3,250,000, and extending 


duration by three years, for a total not-to-exceed amount of $8,000,000 and a total duration of 
eight years. (Resolution 23-0027) 


b) Approve Amendment No. | to Contract Nos. PRO.0054.A-C, As-Needed Wastewater and 
Stormwater Services, with AECOM/Lotus, Joint Venture (JV) (PRO.0054.A), Brown and 
Caldwell/SRT, JV (PRO.0054.B), and Hazen and Sawyer/Avila and Associates, JV 
(PRO.0054.C), increasing each contract by $2,000,000, and extending the duration of each 
Contract by two years and two months, for a total not-to-exceed amount of $7,000,000 and a 
total duration of seven years and two months for each contract. (Resolution 23-0028) 


c) Accept work performed by NTK Construction, Inc. for Contract No. WD-2686, Auxiliary 
Water Supply System Pumping Station No.1 Improvements (2014): approve Modification 
No. 15 (Final), increasing the contract by $416,257, for a total contract amount of 
$10,230,400, and increasing the contract duration by 1,828 consecutive calendar days, for a 
total contract duration of 2,538 consecutive calendar days to complete various additional 
work approved under previous modifications to resolve a generator vibration issue, and to 


perform final contract reconciliation; and authorize final payment to the contractor. 
(Resolution 23-0029) 


d) Approve an increase of $200,000 to the contract cost contingency and an increase of 180 
calendar days to the contract duration contingency for Contract No. WD-2797, San Francisco 
Westside Recycled Water Pump Station and Reservoir, with JMB Construction to address 
on-going schedule and cost impacts due to COVID-19 related delays in equipment and 
material deliveries, and additional challenges to start-up testing due to lack of a permanent 
PG&E power source, and to address unanticipated changes through the remainder of the 
construction effort; and authorize the General Manager to approve future modifications to the 
contract for a total contract amount of up to $18,396,520 and a total contract duration of up 
to 1.514 consecutive calendar days. (Resolution 23-0030) 
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e) Award Contract No. WD-2801, 8- and 12-Inch Ductile Iron Water Main Replacement, 16- 
Inch Earthquake Resistant Ductile Iron Water Main Installation, Sewer Replacement, and 
Pavement Renovation, from Mariposa Street to Cesar Chavez on York and Hampshire 
Streets, in the amount of $18,353,105, and with a duration of 921 consecutive calendar days, 
to the responsible bidder that submitted the lowest responsive bid, JMB Construction, Inc., to 
replace and provide redundancy to the aging pipelines of San Francisco’s water distribution 
system, replace aging sewer facilities, and renovate pavement. This action constitutes the 
Approval Action for the water main installation portion of the Project for the purposes of the 
California Environmental Quality Act (CEQA) pursuant to section 31.04(h) of the San 
Francisco Administrative Code. The Planning Department has determined that this action is 


exempt from the CEQA. If the item is approved, the Commission will rely on that 
determination in its resolution. (Resolution 23-0031) 


f) Accept work performed by Western Water Constructors, Inc., for Contract No. WD-2809, 
San Francisco Groundwater Supply Phase 2; Approve Modification No. 8 (Final), increasing 
the contract amount by $112,601, for a total contract amount of $11,073,772, and increasing 
the contract duration by 717 consecutive calendar days, for a total contract duration of 1,972 
consecutive calendar days, to reconcile and finalize the quantities and costs of all bid items 
and change orders for additional electrical, mechanical, and plumbing at South Windmill 
Well Station, and to allow time for the completion of the remaining contract work; and 
authorize final payment to the contractor. (Resolution 23-0032) 


g) Accept work performed by Cratus, Inc. under Contract No. WD-2842, 8-Inch Ductile Iron 
Water Main Replacement on Casitas Avenue from Lansdale Avenue to Yerba Buena Avenue 
and on Dalewood Way from Lansdale to Sherwood Court, for a total contract amount of 
$3,961,427, and with a total contract duration of 417 consecutive calendar days; and 
authorize final payment to the contractor. (Resolution 23-0033) 


h) Award Contract No. WD-2890R, Bay Division Pipeline Nos. 3 and 4 Slip Lining at Lafayette 
Street, in the amount of $5,662,200, and with a duration of 349 consecutive calendar days 
(approximately 11 months) to the responsible bidder that submitted the lowest responsive 

bid, Ranger Pipelines Inc., to insert structural pipe liners (slip line) inside Bay Division 

Pipeline Nos. 3 and 4 (BDPL3&4) at Lafayette Street in the City of Santa Clara and provide 

temporary monitoring for safe pipe entry at the Alviso Valve Lot in Sunnyvale. This action 

constitutes the Approval Action for the Project for the purposes of the California 

Environmental Quality Act (CEQA) pursuant to Section 31.04(h) of the San Francisco 

Administrative Code. The Planning Department has determined that this action is exempt 


from the CEQA. If the item is approved, the Commission will rely on that determination to 
make its decision. (Resolution 23-0034) 


Pauson Yun, Contract Administrator, responded to a question from Commissioner Stacy 
regarding item 6b as to what the meaning of “wastewater services” and “stormwater 
services”, and to the type of work being performed, indicating there is a variety of as-needed 
services performed, and includes Green Infrastructure, evaluation, and field work. 


President Ajami questioned the need for contracting out work that could be performed by 


internal staff. 
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Commission Rivera spoke to item 6c and stated it was one of the first projects he worked on 
while at the San Francisco Fire Department. He indicated it was a challenging project and 
that SFPUC staff were professional and dealt effectively with project challenges. 


Public Comment 

e Eileen Boken spoke to item 6c and discussed the original contract, subsequent contract 
modifications, and cost overruns; and 6d, indicating she toured the site in November and 
is unclear as to why additional funding and contract extension is necessary. 

e Francisco DaCosta concurred with comments made by Eileen Boken and stated 
accountability and transparency are needed. 


Commissioner Paulson discussed the infrastructure work being performed outside his home 
and stated he receives few negative comments or complaints from the public. He indicated 
the work is well-coordinated between departments, is meticulous, and that the worksite is 
kept clean. 


On Motion to approve Consent Calendar items 6a through 6h: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


7. Award Contract No. WW-733, As-Needed Sewer Inspection (FY23), in the amount of 
$1,698,300, and with a duration of 570 consecutive calendar days (approximately one year and 
seven months), to the sole, qualified, responsible, and responsive bidder, Pipe and Plant 
Solutions, Inc., in accordance with San Francisco Administrative Code section 6.23(c)(2), to 


inspect existing sewers on an as-needed basis, at locations to be determined throughout San 
Francisco. (Resolution 23-0035) 


Bessie Tam, Senior Project Manager, noted an immaterial error on the ninth resolution Whereas 
Clause, stating it should read sewer “inspection”, not “cleaning”. She also noted that same 
immaterial error on the staff report under “budget and cost funding” and in the header. She 
asked for Commission approval of the resolution as amended. 


President Ajami noted the value to preserving pipes and recognizing problems early. 
No public comment. 


On Motion to approve Item 7 as amended: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


At the request of the President, the Commission Secretary called items 8 through 11 together. 


8. Public Hearing to consider and possible action to amend the FY 2023-24 San Francisco Public 


Utilities Commission Operating Budget including the Revenue Transfer for Capital in the 
amount of $1,785,419,481; and Biennial Programmatic Project Budget in the amount of 


$57,207,941. (Resolution 23-0036) 


9. Public Hearing to consider and possible action to adopt the San Francisco Public Utilities 
Commission 10-Year Capital Plan for FY 2023-24 through FY 2032-33 totaling $8,788.740,352. 
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(Resolution 23-0037) 


10. Public Hearing to consider and possible action to adopt the FY 2023-24 Capital Budget of the 
San Francisco Public Utilities Commission of $1,601,613,100:; and authorize the General 
Manager to seek Board of Supervisors approval for the issuance of (1) $358,985,453 aggregate 
principal amount of Water Revenue Bonds and other forms of indebtedness, including 
commercial paper and State Revolving Fund (SRF) loans, (2) $1,047,288.286 aggregate 
principal amount of Wastewater Revenue Bonds and other forms of indebtedness, including 
commercial paper and SRF loans, and (3) $41,031,367 aggregate principal amount of Power 
Revenue Bonds and other forms of indebtedness, including commercial paper and loans, subject 
to the terms of Charter Sections 9.107(6) and 9.107(8). (Resolution 23-0038) 


— 
— 


. Public hearing to consider and possible action to adopt the San Francisco Public Utilities 
Commission 10-Year Financial Plan for FY 2023-24 through FY 2032-33. (Resolution 23-0039) 


Nancy Hom, Chief Financial Officer (CFO) and AGM Business Services, provided a recap of the 
December 13, 2022 and January 30, 2023 budget hearings which addressed priorities, 
challenges, budget approach, and budget information for each enterprise, with a focus on the 
Capital Plan. Public input was provided at each of the hearings and met Administrative Code 
Section 3.3 obligations. She indicated policies that guide financial planning and set rate-setting 
guidelines and budgeting decisions include the Fund Balance Policy, Debt Service Coverage 
Policy, Capital Financing Policy, Affordability Level of Service, Ratepayer Assurance Policy, 
Technology Policy, and Asset Management Policy. CFO Hom discussed next steps and presented 
the following. 


Item 8 — Mid-Cycle Changes to Operating Budget FY 2023-24 

The Water Enterprise represents 38% of the budget ($674.6 million), Wastewater 24% ($426.2 
million), CleanPowerSF 21% ($369.6 million), and Hetch Hetchy Water and Power17% ($315.0 
million), for a total FY 2023-24 budget of $1,785 million. CFO Hom reviewed by breakdown by 
uses (capital uses 32% and purchase of power 25%, the largest source of uses) and sources (sale 
of water 38%, electricity 32% and sewer service 23%) and reviewed midcycle sources and uses 
and provided a list of major changes from the original FY 2023-24 budget. 


Item 9 — 10-Year Capital Plan FY 2023-24 to FY 2032-33 

CFO Hom described the Capital Planning approach, noting the prior Capital Plan was partially 
unfunded with a one-year FY 2022-23 Capital Budget having been adopted. She indicated that 
the goal was to develop balanced FY 2023-24 Capital Budget and 10-Year Capital Plan that 
meets the agency needs and focuses on ratepayer affordability and deliverability. She reviewed 
the Capital Plan process, which began in the spring of 2022, and discussed efforts taken to 
balance the Plan. The Plan total is $8.788.7 million, which is an 11% reduction ($9.9 billion) 
last year and represents hard choices to constrain capital spending and improve capital 
planning and delivery. CFO Hom reviewed the proposed 10-Year Capital Plan (sources and 
uses), and key projects for Wastewater (including Green Infrastructure), Water (including main 
replacement, and Regional and Local projects), Hetch Hetchy Water, and Power (Power and 
CleanPowerSF) Capital Plans. She presented a forward-looking chart showing prior unspent 
appropriations, 10-Year Plan, and post FY 2033 amounts. 


FEBRUARY 14, 2023 MINUTES 7 


Item 10 — Capital Budget FY 2023-24 
First year of the 10-Year Capital Plan is $1,384.5 million, plus financing costs of $217.1 million, 


for a total budget of $1,601.6 million. The Wastewater Enterprise has the largest budget share at 
71% (driven by the Biosolids Project), Water at 21%, Hetchy Water at 6% and Hetchy Power at 
2%. CFO Hom reviewed capital financing authorizations, noting the to request Board of 
Supervisor is for authorization to issue debt associated with the Capital Budget and includes the 
bond amount, cost of debt issuance, and capitalized interest. 


She reviewed FY 2023-24 Capital Budget key projects for Wastewater, Power, CleanPowerSF, 
Regional Water, Local Water, and Hetchy Water. 


Item 11 — 10-Year Financial Plan FY 2023-24 to FY 2032-33 
CFO Hom noted the Plan is updated annually, on a rolling basis, as required by the San 
Francisco Charter. The proposed plan meets all financial policies. 


CFO Hom reviewed (1) Near-term rate increases for the next three years, highlightingthe 10- 
year picture for the Plan; (2) Expense assumptions for operating expenses and capital financing; 
(3) Mitigating the risk of volume forecast uncertainty via conservative growth assumptions and 
by safeguards for the unexpected to ensure financial stability; (4) Water and Wastewater sales 
recovery by FY 2025-26, (5) Doubling of Wastewater expenses in the next 10-years; (6) 
Financial Challenge of Wastewater Capital Plans; (7) Projected Water and Wastewater 
(combined bill) rate increases in the next 10-years; (8) Growing Hetch Hetchy customer base 
with increase in CleanPowerSF customers; (9) Skyrocketing power supply costs and delivery 
expenses. Increase in Wholesale Distribution Tariff methodology increases interconnection costs 
for Hetchy customers; (10) Hetch Hetchy Power expenses with an average annual growth of 
6.4% and debt service increasing from almost nothing to 13% of annual expenses; (11) 
CleanPowerSF steady expenses with an average annual growth of 2.2% driven by power supply 
costs and subject to resulting risks; and (12) Power rate increases with steady increase over time 
due to capital costs. 


Vice President (VP) Maxwell thanked CFO Hom for her presentation and expressed 
appreciation for the changes. 


President Ajami thanked CFO Hom and finance staff for their work to respond to the 
Commissioners’ questions and emphasized the importance of communication and providing 
details with decision-making process. She recognized the volatility of the times and system-wide 
challenges that are faced by many utilities, expressed the need for proactive, not reactive 
actions, and noted the importance of the ratio between revenue and debt repayment and stated 
that attention must be paid. She discussed accountability, risk assessment, and deliverability as 
related to contracts and requested that staff be better at tracking contractors’ work and the 
reasons for any delays or cost overruns. She stated different lenses are required for each 
individual project and that Environmental Justice is important and needs to be communicated as 
decisions are made. 


VP Maxwell asked that there be an aggressive look at project management and contracts for 
better financial control. 
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Commissioner Paulson thanked CFO Hom for the presentation and stated he was proud of the 
work of the SFPUC and the efforts to be diligent. 


CFO Hom expressed appreciation for the feedback and guidance provided. 


GM Herrera thanked CFO Hom, Budget Director Laura Busch, and the finance team for their 
work. He noted the difficult work that was required to prepare the budget and stated that the 
process was worthwhile, but not without issues, and thanked the Commission for their input and 
recommendations which were useful during the process. He addressed new ways of 
accountability, deliverability, and asset management in the Wastewater Enterprise and 
Infrastructure Bureau. 


Public Comment (Items 8, 9, 10, 11) 

e Peter Drekmeier, Tuolumne River Trust, thanked staff for the presentation and their honesty 
with the challenges faced. He stated deferred maintenance and outdated policies, including 
the Design Drought, need to be revisited. He stated there needs to be focus on the reduction of 
the amount of alternate water supplies. 

e Nicole Sandkulla, BAWSCA, expressed support for the recommendations in items 8, 9, and 10. 
She stated that according to the Water Supply Agreement (WSA) earlier and increased 
engagement with SFPUC staff is expected and that there is expectation that the SFPUC will 
meet all of the WSA requirements with the adoption of the Capital Plan going forward. 

e Francisco DaCosta stated the Commission needs to read the Raker Act. 

e Dave Warner addressed affordability and stated the 2.5% metric for combined water and 
wastewater rates relate to State Water Board Guidance and should not be used for 
rationalizing water rates. He discussed his thoughts on what is wrong with the metrics and 
suggested a better metric would be to compare SFPUC rates to other large California 
metropolitan areas. Written comment provided and attached. 


In response to a request from Commissioner Stacy, Mr. Drekmeier provided clarification as to 
his comment regarding the reduction of the amount alternate water supplies. 


Commissioner Stacy echoed the comments made by other Commissioners, thanked staff for the 
presentation and expressed appreciation for the budget development and efforts to achieve 
budget balance. She noted the 10-Year Capital Plan is evolving and should respond to 
challenges as they arise. She discussed the need to respond to Climate Change for resiliency and 
to provide more clean energy. 


President Ajami discussed the rate setting process and efforts to manage issues related to 
affordability, system health, quality of service, long-term operation, maintenance, conservation, 
and efficiency. In response to a comment made by Mr. Warner, President Ajami noted the 2.5% 
metric is an Environmental Protection Agency metric, not a State Water Board metric, and that 
it is outdated. She noted efforts being made across the country to address affordability and that 
comparing SFPUC rates to other metropolitan cities is not the right way, as each community has 
different resources, capacity, and systems. 


On Motion to approve Item 8: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 
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On Motion to approve Item 9: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


On Motion to approve Item 10: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


On Motion to approve Item 11: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


At the request of the President, the Commission Secretary called items 12 and 13 together. 


12. Approve form of Letter of Credit agreement with Bank of America in the principal amount not to 
exceed $125 million (exclusive of 270 days’ interest) and approve a form of replacement dealer 
agreements in support of the Power Commercial Program; and authorize the General Manager to 
enter into an agreement with Bank of America N.A for a new Letter of Credit, and Barclays, 
Goldman Sachs, and RBC Capital Markets for amended dealer agreements related to the 
Program. (Resolution 23-0040) 


13. Approve credit facility and dealer agreements for the Interim Funding Program of the 
Wastewater Enterprise in the form of (1) Revolving Credit and Term Loan Agreement and Fee 
Agreement with Bank of America NA for a term of three years; and (2) Dealer Agreements for 


Citigroup, Morgan Stanley, RBC Capital Markets, and US Bancorp; and authorize the General 
Manager to enter into these associated agreements. (Resolution 23-0041) 


Capital Finance Director Skarloff discussed Commercial Paper which is used to manage the 
cost of the debt program. He indicated it is a short-term instrument with a lower interest rate 
and allows for the aggregate expenditures for less frequent but larger bond issues. He reviewed 
details of the two items and the competitive process for items 12 and 13. 


No public comment. 


On Motion to approve Item 12: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


On Motion to approve Item 13: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


14. Update the water waste restrictions for the use of potable water for construction or demolition 


projects, contained in Section E, Rule 12 of the San Francisco Public Utilities Commission Rules 


and Regulations Governing Water Service to Customers (Rules and Regulations), to provide 
additional detail regarding the restrictions and the process for requesting an exception. 
(Resolution 23-0042) 


AGM Ritchie stated the item would amend Section E, Rule 12.1(g) (Water Use Restrictions) of 
the Rules and Regulations to: (1) Specify that potable water is not allowed for backfill 
consolidation around non-potable piping, soil compaction, or dust control for construction or 
demolition projects when recycled water, well water, or groundwater are available; (2) Remove 
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the reference to the use of foundation drainage, which is not required by Article 21 and not 
available in sufficient quantity for construction or demolition purposes; (3) Specify that any use 
of recycled water for construction or demolition purposes must comply with the requirements of 
the State Water Resources Control Board, the San Francisco Bay Regional Water Quality 
Control Board, and the SFPUC, in addition to the San Francisco Department of Public Health; 
and (4) Describe the process for a construction or demolition project to request a temporary 
water supply from low-pressured fire hydrants, if the SFPUC determines that recycled water, 
well water, and groundwater are not available, as required by Article 21. 


AGM Ritchie responded to a question from Commissioner Stacy as to the use of non-potable 
water at construction sites, noting that staff try to ensure that contractors are using appropriate 
water when it is available. Brief discussion ensued on the use of potable water and availability of 
any tracking on type of water used. 


No public comment. 


On Motion to approve Item 14: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


The Commission Secretary re-announced that item 15 was pulled and will be rescheduled to the 
meeting of February 28, 2023. 


15. Approve modifications to the San Francisco Public Utilities Commission Floodwater 
Management Grant Assistance Program Grant Requirements and Terms to increase the SFPUC 
cost share to 100% and authorize the General Manager or the General Manager’s designee to 
execute Grant Agreements under the modified Grant Program. 


16. Authorize the General Manager of the San Francisco Public Utilities Commission to execute an 
Amended and Restated Memorandum of Understanding (MOU) with the San Francisco 


Recreation and Parks Department (RPD) regarding the management of a portion of the SEPUC’s 
Lake Merced lands. (Resolution 23-0043) 


AGM Ritchie stated the MOU lays out the responsibilities between the RPD and the SPUC and 
provides for RPD management of recreation activities at various sites, particularly Harding 
Park, Lake Merced West, and Sunset Circle, and provides for SFPUC access to all necessary 
utility activities. The MOU also provides for SFPUC management of Lake Merced and its 
biological resources, in cooperation with RPD. AGM Ritchie thanked RPD and SFPUC staff for 
their work on the MOU. 


AGM Ritchie responded to a question from President Ajami regarding lead shot in Lake Merced, 
noting that the site has been cleaned for recreational use. He stated there is an Environmental 
Impact Review process for the removal of the remaining building on the site. 


No public comment. 


On Motion to approve Item 16: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 
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17. Communications 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Annual Report on Dry Year Supply Progress Pursuant to AB 1823 
e) Green Infrastructure Grant Program Board of Supervisors Update 


f) Power Quarterly Report on Delegated Authority Contracts Pursuant to Administrative 
Code Section 21.43 


18. General Public Comment 
e Dave Warner thanked the Commission for their comments on the budget and President Ajami 
for clarification on the affordability metric. 
e Eileen Boken discussed Sunset Reservoir and stated that it should be classified as a dam. 


19. Items Initiated by Commissioners 
None. 


20. Public comment on the matters to be addressed during Closed Session 
None. 


President Ajami announced her recusal from Closed Session item 23 noting she was a former 
member of the Reginal Water Quality Control Board. 


Commissioner Stacy requested to be recused from Closed Session item 22 as Bridge Housing 
Corporation is a client of her husband’s firm. 


On Motion to recuse Commissioner Stacy from Closed Session item 22: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


21. Motion on whether to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel 


On Motion to assert the attorney-client privilege: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


The Commission entered Closed Session at 4:05 pm. 
Commissioner Stacy departed the room at 4:05 pm. 


Present in Closed Session: Commissioners Ajami (item 22 only), Maxwell, Paulson, Rivera, and 
Stacy (item 23 only); Dennis Herrera, General Manager, Ron Flynn, Deputy General Manager, 
Sheryl Bregman, John Roddy, and Estie Kus, Deputy City Attorneys, and Donna Hood, 
Commission Secretary. 


22. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 
§54956.9, Administrative Code §67.10(d)C)): 


BRIDGE Housing Corporation v. City and County of San Francisco (Unlitigated File No. 23- 
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00416), filed September 8, 2022. 


Proposed settlement of an unlitigated claim for property damage resulting from a ruptured water 
main with the City to pay BRIDGE Housing $100,000 in exchange for a full and final release, subject to 
approval by the Board of Supervisors. (Resolution 23-0044) 


President Ajami departed the meeting and Commissioner Stacy rejoined the meeting at 4:12 pm. 


23. CONFERENCE WITH LEGAL COUNSEL regarding unlitigated claim (Government Code 
§54956.9, Administrative Code §67.10(d)(1)): 


Various unlitigated regulatory claims regarding San Francisco’s combined sewer system 
operations: San Francisco Bay Regional Water Quality Control Board v. City and County of San 
Francisco (unlitigated claim and stipulation); City and County of San Francisco v. U.S. 
Environmental Protection Agency (U.S. Court of Appeals for the Ninth Circuit, Case No. 21- 
70282); City and County of San Francisco v. California State Water Resources Control Board. 


(Alameda Superior Court, Case No. RG19042575) 


The Commission exited Closed Session at 4:29 pm. 


24. Announcement following Closed Session 
President Ajami announced that the Commission recommend the Board of Supervisors approve 
the settlement of unlitigated claim under item number 22. 


25. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 


Francisco Administrative Code Section 67.12(a) 


On Motion not to disclose discussions during Closed Session: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


26. Adjournment 
President Ajami adjourned the meeting at 4:30 pm. 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0026 


WHEREAS, California Government Code Section 54953(e) empowers local policy 
bodies to convene by teleconferencing technology during a proclaimed state of emergency under 
the State Emergency Services Act so long as certain conditions are met; and 


WHEREAS, In March 2020, the Governor of the State of California proclaimed a state of 
emergency in California in connection with the Coronavirus Disease 2019 (“COVID-19”) 
pandemic, and that state of emergency remains in effect; and 


WHEREAS, On February 25, 2020, the Mayor of the City and County of San Francisco 
(the “City”) declared a local emergency, and on March 6, 2020 the City’s Health Officer 
declared a local health emergency, and both those declarations also remain in effect; and 


WHEREAS, On March 11 and March 23, 2020, the Mayor issued emergency orders 
suspending select provisions of local law, including sections of the City Charter, that restrict 
teleconferencing by members of policy bodies; and 


WHEREAS, Consistent with the Mayor’s orders and State law, the San Francisco Public 
Utilities Commission met remotely during the COVID-19 pandemic through March 6, 2022; and 


WHEREAS, On February 10, 2022, the Mayor issued an emergency order that (1) 
requires decision-making boards and commissions established in the Charter (with the exception 
of the Board of Supervisors) to hold meetings in person at a physical location where members of 
the public may attend and provide comment, (2) allows members of those boards and 
commissions to participate remotely in the in-person meetings for COVID-related health reasons, 
(3) allows but does not require subcommittees of those boards and commissions to meet in 
person at a physical location where members of the public may attend and provide comment, and 
(4) prohibits all other policy bodies (with the exception of the Board of Supervisors and its 
committees) from meeting in person under any circumstances, with limited exceptions; and 


WHEREAS, On September 16, 2021, the Governor signed AB 361, a bill that amended 
the Brown Act to allow local policy bodies to continue to meet by teleconferencing during a state 
of emergency without complying with restrictions in State law that would otherwise apply, 
provided that the policy bodies make certain findings at least once every 30 days; and 


WHEREAS, While federal, State, and local health officials emphasize the critical 
importance of vaccination (including a booster once eligible) and consistent mask-wearing, 
regardless of vaccination status, to prevent the spread of COVID-19, the City’s Health Officer 
has issued at least one order (Health Officer Order No. C19-07y, available online at 
www.sfdph.org/healthorders) and one directive (Health Officer Directive No. 2020-331, available 
online at www.sfdph.org/directives) that continue to recommend measures to promote safety for 
indoor gatherings, including vaccination, masking, improved ventilation, and other measures, in 
certain contexts; and 


WHEREAS, The California Department of Industrial Relations Division of Occupational 
Safety and Health (“Cal/OSHA”) has promulgated Section 3205 of Title 8 of the California Code 
of Regulations, which requires most employers in California, including in the City, to train and 
instruct employees about measures that can decrease the spread of COVID-19; and 


WHEREAS, Without limiting any requirements under applicable federal, state, or local 
pandemic-related rules, orders, or directives, the City’s Department of Public Health, in 
coordination with the City’s Health Officer, has advised that for group gatherings indoors, such 
as meetings of boards and commissions, people can increase safety and greatly reduce risks to 
the health and safety of attendees from COVID-19 by maximizing ventilation, wearing well- 
fitting masks regardless of vaccination status (and as required for unvaccinated people by the 
State of California’s indoor masking order), encouraging vaccination (including a booster as 
soon as eligible), staying home when sick or when experiencing any COVID-19 symptom, 
discouraging consumption of food or beverages in the meeting, following good hand hygiene 
practices, and making informed choices when gathering with people whose vaccination status is 
not known; and 


WHEREAS, The San Francisco Public Utilities Commission began meeting in person 
consistent with the Mayor’s February 10, 2022 order, allowing members to participate by video 
from a separate location for COVID-related health reasons and providing members of the public 
an opportunity to observe and provide public comment either in person or remotely; now, 
therefore, be it 


RESOLVED, That the San Francisco Public Utilities Commission finds as follows: 


1. As described above, the State of California and the City remain in a state of emergency 
due to the COVID-19 pandemic. At this meeting, the San Francisco Public Utilities 
Commission has considered the circumstances of the state of emergency. 


2. As described above, because of the COVID-19 pandemic, conducting meetings of this 
body and its committees in person without allowing certain members of this body to 
attend remotely would present imminent risks to the health or safety of certain attendees 
due to COVID-19, and the state of emergency continues to directly impact the ability of 
those members to meet safely in person; and, be it 


FURTHER RESOLVED, That for at least the next 30 days, the San Francisco Public Utilities 
Commission will hold in-person meetings, with some members possibly appearing remotely. If 
all members of the San Francisco Public Utilities Commission are unable to attend in person for 
COVID-related health reasons, then the San Francisco Public Utilities Commission will hold the 
meeting remotely without providing an in-person meeting location. If the San Francisco Public 
Utilities Commission votes to allow it and appropriate space is available, the San Francisco 
Public Utilities Commission’s subcommittees may hold in-person meetings as well, or 
alternatively, the subcommittees may hold meetings exclusively by teleconferencing technology 
(and not by any in-person meetings or any other meetings with public access to the places where 
any policy body member is present for the meeting). All meetings of the San Francisco Public 
Utilities Commission and its committees will provide an opportunity for members of the public 
to address the body and will otherwise occur in a manner that protects the statutory and 


constitutional rights of parties and the members of the public attending the meeting via 
teleconferencing; and, be it 


FURTHER RESOLVED, That the secretary of the San Francisco Public Utilities Commission 
is directed to place a resolution substantially similar to this resolution on the agenda of a future 
meeting of the San Francisco Public Utilities Commission within the next 30 days. If the San 
Francisco Public Utilities Commission does not meet within the next 30 days, the secretary is 


directed to place a such resolution on the agenda of the next meeting of the San Francisco Public 
Utilities Commission. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting of February 14, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0027 


WHEREAS, On August 25, 2020, by Resolution 20-0172, this Commission awarded 
Contract No. PRO.0144, Capital Project Control Systems Integration and Support Services, to 
Westland Management Solutions, Inc. (WMS), to provide specialized support services utilizing 
Primavera-based Program Control system administration and integration tools for San Francisco 
Public Utilities Commission (SFPUC) capital improvement programs and projects, in the 
original amount of $4,750,000, and with an original term of five years; and 


WHEREAS, Amendment No. | is being requested to increase the agreement amount by 
$3,250,000 and extend the agreement duration by three years, to allow WMS to continue to 
provide specialized support services using Primavera-based Program Control system 
administration and integration tools for the SFPUC capital improvement programs and projects 
and other Program Control related services, for a totalnot-to-exceed amount of $8,000,000, and a 
total duration of eight years; and 


WHEREAS, Contract Monitoring Division (CMD) established a 17% Local Business 
Enterprise (LBE) subconsultant participation requirement for this agreement, and Westland 
Consulting Solutions committed to an LBE subconsultant participation of 17% and this remains 
unchanged; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to Contract No. 
PRO.0144, Capital Project Control Systems Integration and Support Services, with Westland 
Management Solutions, Inc. to provide specialized support services utilizing Primavera-based 
Program Control system administration and integration tools for SFPUC capital improvement 
programs and projects and other Program Controls related services, increasing the agreement 
amount by $3,250,000 and extending agreement duration by three years, for a not-to-exceed 
amount of $8,000,000, and a total duration of eight years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting February 14, 2023. 


Secretary, Public Utilities Commission 


- 


eene a Dh A x oo i 
_ : 
* eotee’ - OM MOMIIFAN ali aN : 


ae 
‘Eabuews noel aidy SV 10-0c nolidaessi yd 050s e ‘Yotgua nO 2A ye 
W esl nogqeaué bas noiisiwarnt aipstey2 loupd) fosjort longed AAO oun 
quiility xpolimes rorque bavi laivept abiveny of (2M W).o0l 2noltole? insmogenaly bile me 
coutona’t ie ret aloo? actmeageini bas noliteinimte myye louno nua Boeadetovl i" 
om ni ateciong bite. HhurWoNe He noroV OMEN latiqns (U4). noiazinme.d ani. si Nie 
bys ttaay, svi fl hore! 'qitigi io fe thiw bab 000, Oat, b2 Yo tnnonne 4 ia 


qn Tuciy NioaseTLA OI iY suwecont ob betes oy gntod ai tov’ jnsiniuiomAé PATAaHW. 7 

Gi suniinos al BMW wolle of me sew vd noiimob Inerorme aft bosine Dom 000, 065,82 = 

matvye lowe) meget. beeed-sovamiyT poled eeotries fogqua beurtsickge) 

ateoting bes armagore listioro mi laiqas QUI eto 2lom. nohmgeial bow acim ualed eb, - 

6 bes OOD 000,82 Yo touome bosoko-a)donlaiols 16! vboivigd Lalets) (oung) rampart tere Bae: 
bry emoy litgia To moitemuh Heth 


sesvinglt lesod d@T) 9 bedsildeies (CMD) ooleividl gninotinuM mminnS 2AAASHW 

byelvs’/ tos manera fil! 1d) Iqoormiapal noagioinng Jagiianoodve (ted) singed | 

emma siti hon OPS) Po al pqioiting tatuanoaiue 18.) i OF bottiqimoes anoivicd anisuenod 
- i od soled? woe ibagmetonu 


ov meine’) oy | ot beeen epyoana wis nel noite. eit ledT CAV IO 
bnnlizeW Mow ~sovmid QMque ona Wil arg. nm! amvtevé lownoD jasjord letiqaD M0084 
Lesend-wievaties adiviiig aoulyise —_ er vosilsiosae oblverq of and .anoliulod inamegant 
ear ornoenl tatiqas IMT? anh Ove mgein btu wieieraeneidnen festrgs levee.) maword 
mone ype sity peer evo ves re nition Wotines mage) dio. baw uwiong, Pm a 
t ewmoy wot yd nelteub inerongegighestve Ona 000,02 an 4 vo Iuoms 
oy hyde lo nahinwle bathe bas 000,000.88 ta arte 


L820 Ke-Gr Oy 6, 10 


2a\iWYU sua acts Yd etqobe 2aw Walia onions en) tem an es 4 
ASOS ft Vreuict goiseni es 16 


“ —s 
25) vids isis 


uv 


neaaalrnynt 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0028 


WHEREAS, On December 11, 2018, by Resolution No. 18-0198, this Commission 
awarded Contract Nos. PRO.0054.A-C, As-Needed Wastewater and Stormwater Services, and 
authorized the General Manager of the San Francisco Public Utilities Commission (SFPUC) to 
execute three professional services contracts, each with an amount not to exceed $5,000,000, and 
each with a duration of five years, with AECOM/Lotus, JV (AECOM) (PRO.0054.A), Brown 
and Caldwell/SRT, JV (Brown & Caldwell) (PRO.0054.B), and Hazen and Sawyer/Avila and 
Associates, JV (Hazen and Sawyer) (PRO.0054.C); and 


WHEREAS, Staff recommends Amendment No. | to increase each contract by 
$2,000,000, and extend the duration of each contract by two years and two months, to continue 
to provide services such as regulatory compliance and green infrastructure project development, 
increasing the total not-to-exceed amount of each contract to $7,000,000 and extending the 
duration of each contract to seven years and two months; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subconsultant requirement of 16% for these contracts, and AECOM, Brown & Caldwell, 
and Hazen and Sawyer committed to a LBE participation of 22.48% , 17.86%, and 20%, 
respectively, and these amounts remain unchanged; and 


WHEREAS, Funds for these contracts are available from Wastewater Enterprise 
operating and capital budgets; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to Contract Nos. 
PRO.0054.A-C, As-Needed Wastewater and Stormwater Services, with AECOM/Lotus, JV 
(PRO.0054.A), Brown and Caldwell/SRT, JV (PRO.0054.B), and Hazen and Sawyer/Avila and 
Associates, JV (PRO.0054.C), to continue to provide services such as regulatory compliance and 
green infrastructure project development; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute these amendments, increasing each contract amount by $2,000,000 and extending the 
duration of each contract by two years and two months, for a total not-to-exceed amount of 
$7,000,000 for each contract, and a total duration of seven years and two months for each 
contract. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of February 14, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0029 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) required 
rehabilitation of the Auxiliary Water Supply System (AWSS) Pumping Station No.1 to provide 
fire suppression after a seismic event; and 


WHEREAS, Contractor NTK Construction, Inc. has completed its work for Contract No. 
WD-2686, Auxiliary Water Supply System Pumping Station No.1 Improvements (2014); and 


WHEREAS, On August 12, 2014, by Resolution No. 14-0124, the Commission awarded 
Contract No. WD-2686, Auxiliary Water Supply System Pumping Station No.1 Improvements 
(2014), to the responsible bidder submitting the lowest responsive bid, NTK Construction, Inc., in 
the original contract amount of $7,847,000; and 


WHEREAS, October 20, 2014 was the construction contract Notice-to-Proceed date, with 
an original schedule of 580 consecutive calendar days, and the contractor completed the contract 
work in 2,538 consecutive calendar days on September 30, 2021; and 


WHEREAS, On January 12, 2016, by Resolution No. 16-0003, the Commission approved 
an increase to the cost contingency in the amount of $600,000 for a total revised contract amount 
of up to $9,231,700, and an increase to the duration contingency in the amount of 72 consecutive 
calendar days for a total revised contract duration of up to 710 consecutive calendar days; and 


WHEREAS, Modification Nos. 1-8 increased the contract amount by $1,315,805 and 
increased the contract duration by 130 consecutive calendar days to account for parking costs, 
lease of air monitor device, additional roof replacement, generator engine length modification, fuel 
system replacement design, relocation of the generator engine control panel, engine factory 
witness testing and hardwiring the engine control panel signal, fuel system replacement 
construction, bypass valve repair, fan coil unit motor repair, duct smoke detector, data fan 
relocation, roof work and warranty extension, roof drain work, metal floor plates, and concrete 
pad, for a total contract amount of $9,162,805, and a total contract duration of 710 consecutive 
calendar days; and 


WHEREAS, On May 23, 2017, by Resolution No.17-0113, the Commission approved an 
increase to the cost contingency in the amount of $1,500,000 for a total revised contract amount 
of up to $10,731,700, and an increase to the duration contingency in the amount of 548 calendar 
days for a total revised contract duration of up to 1,258 consecutive calendar days; and 


WHEREAS, Modification Nos. 9-14 increased the contract amount by $651,338 to account 
for flood lights, water damage repair, stucco and copper flashing, gate valves, gland seal drain 
hoses, roof edge flashing, revised Generator strategy, extended engine run time, relocation of 
HVAC connection, additional acoustical insulation, wall enclosure modification, resolution of air 
quality issue, start-up testing changes and additional allowance, for a total contract amount of 
$9,814,143; and 


WHEREAS, On February 13, 2018, by Resolution No. 18-0019, the Commission approved 
an increase to the duration contingency in the amount of 180 consecutive calendar days for a total 
revised contract duration of up to 1,438 consecutive calendar days, with no change in the contract 
amount; and 


WHEREAS, On September 25, 2018, by Resolution No. 18-0156, the Commission 
approved an increase to the duration continency in the amount of 215 consecutive calendar days 
for a total revised contract duration of up to 1,653 consecutive calendar days, with no change in 
the contract amount; and 


WHEREAS, Staff recommends approval of Modification No. 15 (Final) to increase the 
contract amount by $416,257, and increase the contract duration by 1,828 consecutive calendar 
days, to complete various additional work approved under previous modifications, to resolve a 
generator vibration issue, and to perform final contract reconciliation, for a total contract amount 
of $10,230,400 and a total contract duration of 2,538 consecutive calendar days; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor has 
made a good faith effort to comply with the Local Business Enterprise (LBE) subcontracting goals 
of 16% for this contract by achieving a final LBE participation of 25.91%; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by NTK 
Construction, Inc. under Contract No. WD-2686, Auxiliary Water Supply System Pumping Station 
No.1 Improvements (2014); approves Modification No. 15 (Final), for an increase of $416,257, 
for a total contract amount of $10,230,400, and a duration increase of 1,828 consecutive calendar 
days, for a total contract duration of 2,538 consecutive calendar days; and authorizes final payment 
to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of February 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0030 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Westside Recycled 
Water Pump Station and Reservoir is one of the four major construction contracts for the Westside 
Recycled Water Project, which also includes the construction of approximately 7.7 miles of new 
recycled water pipeline (Contract No. WD-2798), the construction of a new recycled water 
treatment facility within the Oceanside Plant (Contract No. WD-2776), and the construction of 
irrigation retrofits in Golden Gate Park and Lincoln Park Golf Course (Contract No. WD-2852R). 
The purpose of the Westside Recycled Water Project is to: (1) create a new recycled water supply 
of up to two million gallons per day; (2) expand and diversify the SFPUC water supply portfolio; 
and (3) reduce the use of potable water for irrigation by supplying those demands with recycled 
water; and 


WHEREAS, On April 23, 2019, by Resolution No. 19-0078, this Commission awarded 
Contract No. WD-2797, San Francisco Westside Recycled Water Pump Station and Reservoir, to 
JMB Construction; and 


WHEREAS, The original contract amount was for $15,633,200 and the original contract 
duration was 690 consecutive calendar days; and 


WHEREAS, The construction Contract Notice-to-Proceed date was July 1, 2019; and 


WHEREAS, On June 8, 2021, by Resolution 21-0091, the Commission approved an 
increase of $500,000 to the existing contract cost contingency and an increase of 275 calendar days 
to the contract duration contingency, for a total revised contract amount of up to $17,696,520 and 
a total revised contract duration of up to 1,034 consecutive calendar days; and 


WHEREAS, On April 12, 2022, by Resolution 22-0068, the Commission approved an 
increase of $500,000 to the existing contract cost contingency and an increase of 300 calendar days 
to the contract duration contingency, for a total contract amount of up to $18,196,520 and a total 
contract duration of up to 1,334 consecutive calendar days; and 


WHEREAS, Staff recommends an increase of $200,000 to the contract cost contingency 
and an increase of 180 calendar days to the contract duration contingency to address on-going 
schedule and cost impacts due to COVID-19 related delays in equipment and material deliveries, 
and additional challenges to start-up testing due to lack of a permanent PG&E power source, and 
to provide sufficient time to address unanticipated changes through the remainder of the 
construction effort; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise 17% 
(LBE) subcontracting participation for this contract, and the contractor committed to a 25.17% 
LBE subcontractor participation in its bid submittal; and 


WHEREAS, On October 30, 2008, the San Francisco Planning Commission certified the 
Final Program Environmental Impact Report (2008 PEIR) (Case Number 2005.0159E) for the 
Water System Improvement Program and on September 3, 2015 certified the Final Environmental 
Impact Report (2015 FEIR) for the San Francisco Westside Recycled Water Project (Project) (Case 
Number 2008.0091E), which is tiered from the 2008 PEIR; and 


WHEREAS, On September 8, 2015, by Resolution Number 15-0187, this Commission 
approved the Project and, as required by the California Environmental Quality Act (CEQA), 
adopted findings including a statement of overriding considerations (CEQA Findings) and the 
Mitigation Monitoring and Reporting Program (MMRP); and 


WHEREAS, On March 25, 2022, the San Francisco Planning Department issued a Minor 
Project Modification (March 2022 MPM) to the FEIR for the SFPUC to install 480V temporary 
power to the pump station from the existing Motor Control Center of the SFPUC’s adjacent Central 
Groundwater Well Station and a 750 kW/480V diesel-driven generator in order to enable 
functional startup and testing of the pump station in the absence of the permanent PG&E power 
supply, determining that no supplemental environmental review was needed beyond the March 
2022 MPM; and 


WHEREAS, The work under Contract Number WD-2797 San Francisco Westside 
Recycled Water Pump Station and Reservoir is within the scope of the Project authorized under 
the 2008 PEIR and the 2015 FEIR as modified by the March 2022 MPM; and 


WHEREAS, The San Francisco Planning Department is the custodian of records, located 
in the files for Case Number 2005.0159E (2008 PEIR) and Case Number 2008.0091E (2015 FEIR) 
at 49 South Van Ness Avenue, Suite 1400, San Francisco, California, 94103, which have been 
made available for review by this Commission and the public, and those files are part of the record 
before this Commission; and 


WHEREAS, This Commission has reviewed and considered the information contained in 
the 2008 PEIR and 2015 FEIR as modified by the March 2022 MPM, the CEQA Findings and 
MMRP contained in Resolution Number 15-0187, and all written and oral information provided 
by the San Francisco Planning Department, the public, relevant public agencies, SFPUC staff and 
other experts, and the administrative files for the Project; now, therefore, be it 


RESOLVED, This Commission finds that the record as a whole is adequate for its use as 
the decision-making body for the Project and incorporates the CEQA Findings and MMRP 
contained in Resolution Number 15-0187 by this reference thereto as though set forth in this 
Resolution; and be it 


FURTHER RESOLVED, This Commission further finds that since the 2008 PEIR and the 
2015 FEIR as modified by the March 2022 MPM were finalized, there have been no substantial 
Project changes and no substantial changes in Project circumstances that would require major 
revisions to them due to the involvement of new significant environmental effects or an increase 
in the severity of previously identified significant impacts, and there is no new information of 
substantial importance that would change the conclusions set forth in them; and be it 


FURTHER RESOLVED, That this Commission hereby approves an increase of $200,000 
to the existing contract cost contingency and an increase of 180 calendar days to the existing 
contract duration contingency for Contract No. WD-2797, San Francisco Westside Recycled 
Water Pump Station and Reservoir, for a total contract cost contingency of up to $2,763,320 and 
contract duration contingency of 824 consecutive calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
or the General Manager’s designee to consider and, if appropriate, to approve any future 
modifications to the contract amount for a total contract amount of up to $18,396,520, and a total 
contract duration of up to 1,514 consecutive calendar days. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of February 14, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0031 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Water Enterprise 
Local Conveyance/Distribution Program, Wastewater Enterprise Renewal and Replacement 
Program, and San Francisco Public Works Street Resurfacing Program provide for the replacement 
of old water and sewer pipelines along with aged pavement that are at the end of their useful service 
life to ensure reliable water and sewer systems along with safe City streets; and 


WHEREAS, On November 4, 2022, SFPUC advertised Contract No. WD-2801, 8- and 12- 
Inch Ductile Iron Water Main Replacement, 16-Inch Earthquake Resistant Ductile Iron Water 
Main Installation, Sewer Replacement, and Pavement Renovation, from Mariposa Street to Cesar 
Chavez on York and Hampshire Streets; and 


WHEREAS, The Engineer’s Estimate is $21,900,000 for this construction work to replace 
and provide redundancy to the aging pipelines of San Francisco’s water distribution system, 
replace aging sewer facilities, and renovate pavement; and 


WHEREAS, The contract duration is 921 consecutive calendar days; and 
WHEREAS, On December 8, 2022, SFPUC received and publicly opened six bids; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) review of the bids for 
qualifications, responsibility, responsiveness and the application of bid preferences resulted in the 
establishment of JMB Construction, Inc. (JMB) as the responsible bidder with the lowest 
responsive bid; and 


WHEREAS, CMD established a 14% Local Business Enterprise (LBE) subcontracting 
requirement for this contract, and JMB committed to 21.17% LBE participation in its bid 
submittal; and 


WHEREAS, On January 25, 2023, the San Francisco Planning Department determined the 
water main replacement portion of the Project to be categorically exempt from environmental 
review under California Environmental Quality Act (CEQA) Guidelines section 15302, Class 2 
Replacement or Reconstruction, and section 15303, Class 3 (New Construction or Conversion of 
Small Structures),under Case Number 2020-008459ENV; and 


WHEREAS, On February 25, 2021, the San Francisco Planning Department determined 
the sewer replacement portion of the Project to be categorically exempt from environmental review 
under CEQA Guidelines section 15302, Class 2 (Replacement or Reconstruction), under Case 
Number 2020-011663ENV; and 


WHEREAS, On October 5, 2015, the San Francisco Planning Department determined the 
pavement renovation portion of the Project to be categorically exempt from environmental review 
under CEQA Guidelines section 15301, Class 1 (Existing Facilities), under Case Number 2015- 
003696ENV; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. WD-2801, 8- and 12- 
Inch Ductile Iron Water Main Replacement, 16-Inch Earthquake Resistant Ductile Iron Water 
Main Installation, Sewer Replacement, and Pavement Renovation, from Mariposa Street to Cesar 
Chavez on York and Hampshire Streets, in the amount of $18,353,105, for a duration of 921 
consecutive calendar days, to the responsible bidder that submitted the lowest responsive bid, JMB 
Construction, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0032 


WHEREAS, The San Francisco Groundwater Supply Project is intended to provide up to four 
million gallons per day of groundwater to diversify San Francisco’s municipal water supply and has 
been implemented over two phases; Phase 2 of the Project involved the construction of two 
groundwater production well facilities and the associated groundwater transmission pipelines to pump 
groundwater to Sunset Reservoir for blending and distribution; and 


WHEREAS, On January 24, 2017, by Resolution No. 17-0015, the Commission awarded 
Contract No. WD-2809, San Francisco Groundwater Supply Phase 2, to Western Water Constructors, 
Inc.; and 


WHEREAS, Western Water Constructors, Inc. has completed its work for Contract No. WD- 
2809, San Francisco Groundwater Supply Phase 2; and 


WHEREAS, The construction contract Notice-to-Proceed date was August 7, 2017; and 


WHEREAS, The original contract amount was for $9,780,000 and the original contract 
duration was 750 consecutive calendar days; and 


WHEREAS, On August 13, 2019, by Resolution No. 19-0155, the Commission approved an 
increase of $400,000 to the contract amount contingency for a total contract amount of up to 
$11,158,000, and approved an increase of 250 calendar days to the contract duration contingency for 
a total contract duration of up to 1,075 consecutive calendar days; and 


WHEREAS, Modification Nos. 1 to 5 increased the contract amount by $877,447, for 
upsizing two surge tanks, new water services for the two well stations, furnishing and installation of 
piping, fittings and appurtenances with higher working pressure for the two well stations, 
modifications to the well pump and overboard design changes at the North Lake Well Station, system 
pressure design change, PG&E scheduling constraints delaying demolition of the North Lake Well 
Station, and extended duration of well rehabilitation at North Lake Well Station, programming and 
testing of electrical, instrumentation and control components, procurement and installation of 
architectural items, and additonal piping, pressure reducing valve, air release valves, furnishing and 
installation of an underground recharge chamber system and additional landscaping work at the South 
Windmill Well Station, and additional well rehabilitation testing, for a total contract amount of 
$10,657,447, and increasing the contract duration by 214 calendar days for a total contract duration of 
964 calendar days; and 


WHEREAS, On July 14, 2020, by Resolution No. 20-0144, the Commission approved an 
increase of $200,000 to the contract cost contingency for a total contract amount of up to to 
$11,358,000, and approved an increase of 180 calendar days to the contract duration contingency for 
total contract duration up to 1,255 consecutive calendar days; and 


WHEREAS, Modification Nos. 6 to 7 increased the contract amount by $303,724 and 
increased the contract duration by 291 consecutive calendar days to perform additional electrical; 
mechanical; plumbing; architectural; and landscaping work at North Lake and South Windmill Well 
Stations; and time extension to complete the change order work, for a total contract amount of 
$10,961,171, and for a total contract duration of 1,255 consecutive calendar days; and 


WHEREAS, Modification No. 8 (Final) is being requested to increase the contract amount by 
$112,601, and increase the contract duration by 717 consecutive calendar days to reconcile and 
finalize the quantities and costs of all bid items and change orders for additional electrical, 
mechanical, and plumbing at South Windmill Well Station; completion of remaining closeout 
documents; and time extension to complete the remaining contract work, for a total contract amount 
of $11,073,772, and for a total contract duration of 1,972 consecutive calendar days; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor made a 
good faith effort to comply with the Local Business Enterprise (LBE) subcontracting goal of 15% for 
this contract by achieving a final LBE subcontractor participation of 25.98%; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Western Water 
Constructors, Inc., for Contract No. WD-2809, San Francisco Groundwater Supply Phase 2; 
approves Modification No. 8 (Final), for an increase of $112,601, for a total contract amount of 
$11,073,772, and a duration increase of 717 consecutive calendar days, for a total contract duration 
of 1,972 consecutive calendar days; and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of February 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0033 


WHEREAS, To ensure reliable water delivery within the City and County of San 
Francisco, the San Francisco Public Utilities Commission (SFPUC) required the replacement of 
approximately 7,400 linear feet of ductile iron water conveyance pipe and 2,600 linear feet of 
ancillary water service pipe, construction of curb ramps, and restoration of pavement in specified 
locations; and 


WHEREAS, On March 26, 2020, the SFPUC advertised Contract No. WD-2842, 8-Inch 
Ductile Iron Water Main Replacement on Casitas Avenue from Lansdale Avenue to Yerba 
Buena Avenue and on Dalewood Way from Lansdale to Sherwood Court; and 


WHEREAS, On August 25, 2020, by Resolution No. 20-0175, this Commission awarded 
Contract No. WD-2842, 8-Inch Ductile Iron Water Main Replacement on Casitas Avenue from 
Lansdale Avenue to Yerba Buena Avenue and on Dalewood Way from Lansdale to Sherwood 
Court, in the amount of $3,891,709, to the responsible bidder that submitted the lowest 
responsive bid, Cratus, Inc.; and 


WHEREAS, Cratus, Inc. has completed its work under Contract No. WD-2842, 8-Inch 
Ductile Iron Water Main Replacement on Casitas Avenue from Lansdale Avenue to Yerba 
Buena Avenue and on Dalewood Way from Lansdale to Sherwood Court; and 


WHEREAS, February 8, 2021, was the construction contract Notice To Proceed date, 
with an original schedule of 436 consecutive calendar days, and the contractor completed the 
work in 417 consecutive calendar days on March 31, 2022; and 


WHEREAS, The original contract amount was for $3,891,709 and the original contract 
duration was 436 consecutive calendar days; and 


WHEREAS, Modification Nos. | to 6 increased the contract amount by $69,718 for 
installation of controlled density fill within the pipeline trench for all work on Casitas Avenue 
from Yerba Buena Avenue and Hazelwood Avenue to Landsdale Avenue; transportation and 
disposal of unsuitable excavated soils; importation of soil backfill; revised curb ramp drawings; 
and adjustment of final contract work, increasing the contract amount to $3,961,427, and 
decreasing the contract duration by 19 consecutive calendar days for a total contract duration of 
417 consecutive calendar days; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor 
complied with the established Local Business Enterprise (LBE) subcontracting goal of 20% for 
this contract by achieving a final LBE participation of 32.76%; and 


WHEREAS, Funds are available from SFPUC Water Enterprise Project No. 10032578 
Local Conveyance/Distribution System Program; San Francisco Public Works Street 
Resurfacing Program; and San Francisco Municipal Transportation Agency Sustainable Streets 
Program; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Cratus, Inc. for 
Contract No. WD-2842, 8-Inch Ductile Iron Water Main Replacement on Casitas Avenue from 
Lansdale Avenue to Yerba Buena Avenue and on Dalewood Way from Lansdale to Sherwood 
Court, for a total contract amount of $3,961,427, and with a total contract duration of 417 
consecutive calendar days; and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0034 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) must protect the 
critical Bay Division Pipeline Nos. 3 and 4 from additional loads imparted by planned new railroad 
tracks that will cross them; and 


WHEREAS, On December 8, 2022, SFPUC advertised Contract No. WD-2890R, Bay 
Division Pipeline Nos. 3 and 4 Slip Lining at Lafayette Street; and 


WHEREAS, The Engineer’s Estimate is $7,000,000 for base bid and $1,800,000 for 
alternate bid items for this construction contract work to insert structural pipe liners (slip line) 
inside Bay Division Pipeline Nos. 3 and 4 (BDPL3&4) at Lafayette Street in the City of Santa 
Clara and provide temporary monitoring for safe pipe entry at the Alviso Valve Lot in Sunnyvale; 
and 


WHEREAS, The contract duration is 349 consecutive calendar days; and 
WHEREAS, On January 12, 2023, SFPUC received and publicly opened two bids; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) review of the bids for 
qualifications, responsibility, responsiveness and application of bid preferences resulted in the 
establishment of Ranger Pipelines Inc. as the responsible bidder with the lowest responsive bid; 
and 


WHEREAS, CMD established an 11% Local Business Enterprise (LBE) subcontracting 
requirement for this contract, and the contractor committed to 16.78% LBE participation in its bid 
submittal; and 


WHEREAS, Funds are available from Project No. 10015072, Pipeline Inspection & 
Repair; and 


WHEREAS, On July 1, 2022, the San Francisco Planning Department determined the 
Project to be categorically exempt from environmental review under California Environmental 
Quality Act (CEQA) Guidelines section 15301, Class | (Existing Facilities) and CEQA Guidelines 
section 15302, Class 2 (Replacement or Reconstruction) under Case Number 2022-004847ENV; 
now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. WD-2890R, Bay 
Division Pipeline Nos. 3 and 4 Slip Lining at Lafayette Street, in the amount of $5,662,200, for a 
duration of 349 consecutive calendar days, to the responsible bidder that submitted the lowest 
responsive bid, Ranger Pipelines Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 14, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0035 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) Wastewater Enterprise 
(WWE) Collection System management has identified additional critical needs for video 
inspection services of existing sewers to supplement WWE Collection System staff's on-going 
inspection work of the sewer system to assist with the ongoing inspections/data gathering 
necessary for SFPUC WWE's Collection System Asset Management Program; and 


WHEREAS, On October 12, 2022, the SFPUC advertised Contract No. WW-733, As- 
Needed Sewer Inspection (FY23); and 


WHEREAS, The Engineer’s Estimate is $1,630,000 for this construction contract work to 
inspect existing sewer pipelines, on an as-needed basis, at locations to be determined throughout 
the City and County of San Francisco; and 


WHEREAS, The contract duration is 570 consecutive calendar days; and 
WHEREAS, On December 1, 2022, SFPUC received and publicly opened one bid; and 


WHEREAS, In accordance with San Francisco Administrative Code section 6.23(c)(2), 
SFPUC staff conducted an analysis of the level of contract outreach and a review of the scope of 
work in the contract documents and determined that modifications to either would not likely 
result in more than one bid at substantially lower prices than the bid received if the contract were 
to be re-advertised; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) review of the bid for 
qualifications, responsibility, responsiveness, and application of bid preferences resulted in the 
establishment of Pipe and Plant Solutions, Inc. as the sole qualified, responsible bidder with the 
lowest responsive bid; and 


WHEREAS, CMD established a 6% Local Business Enterprise (LBE) subcontracting 
participation for this contract, and the contractor committed to an 8.18% LBE participation in its 
bid submittal; and 


WHEREAS, Funds are available from Project No. 10038766, As-Needed Sewer 
Inspection (FY23); and 


WHEREAS, This action does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines Section 15378(a) because there would be no 
physical change in the environment, and because the action is a continuing maintenance activity 
under CEQA Guidelines Section 15378(b)(2); now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. WW-733, As-Needed 
Sewer Inspection (FY23), in the amount of $1,698,300, for a duration of 570 consecutive 
calendar days, to the sole qualified, responsible and responsive bidder, Pipe and Plant Solutions, 
Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of February 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO.: 23-0036 

WHEREAS, During public hearings on December 13, 2022 and January 30, 2023, the San 
Francisco Public Utilities Commission (SFPUC) General Manager and staff presented budget 
priorities for proposed mid-cycle amendments to the FY 2023-24 Operating and Programmatic 
Project Budgets for the SFPUC; and 


WHEREAS, The FY 2023-24 Operating and Programmatic Project Budgets for each 
Enterprise and Bureau were approved by the Mayor on July 27, 2022; and 


WHEREAS, The SFPUC must submit its mid-cycle changes to the FY 2023-24 
Operating and Programmatic Project Budgets for approval by the Mayor and the Board of 
Supervisors, as provided under Charter Section 9.101; and 


WHEREAS, This action does not constitute a project under the California Environmental 
Quality Act (CEQA) Guidelines Sections 15060(c) and 15378(b)(4), because adoption of the 
Operating Budget involves creation of a government funding mechanism or other fiscal 
activities and does not involve any commitment to any specific project which may result in a 
potentially significant impact on the environment; and the SFPUC will consider approval of 
projects to be funded through this Operating Budget only after completing any environmental 
review required by CEQA, Administrative Code Chapter 31, and Proposition E (approved by 
the voters in 2002 for Water and Wastewater projects); now, therefore, be it 


RESOLVED, This Commission hereby approves amendments to the FY 2023-24 
Operating Budgets, including the revenue transfer for capital, as follows: 


Original Final 

Operating FY 2023-24 Changes FY 2023-24 
Water Enterprise $ 675,129,357 (525,617) 674,603,740 
Wastewater Enterprise 431,679,623 (5,435,945) 426,243,678 
Hetchy Power 209,358,293 11,046,304 220,404,597 
Hetchy Water 94,543,834 69,458 94,613,292 
CleanPowerSF 280,251,972 89,302,202 369,554,174 

Subtotal $ 1,690,963,079 $94,456,402 $ 1,785,419,481 
External Affairs $ 8,406,698 25,642 8,432,340 
General Manager 34,968,188 516,599 35,484,787 
Business Services 88,513,956 P7S122 88,692,078 
Bureau Recoveries (131,888,842) (720,363) (132,604,667) 
Infrastructure 101,964,914 321,658 102,286,572 
Project Recoveries, 
Bear (101,964,914) (321,658) (102,286,572) 

Total SFPUC $ 1,690,963,079 - §$1,785,419,481 

Capital Revenue Original Changes Final 
Transfer FY 2023-24 FY 2023-24 
Water Enterprise $ 48,856,658 (3,277,000) 45,579,658 
Wastewater Enterprise 93,048,000 (11,709,884) 81,338,116 
Hetchy Power 2,847,000 2,168,000 5,015,000 
CleanPowerSF 2.188.000 (1.429.000) 759,000 

Subtotal $ 146,939,658 (14,247,884) 132,691,774 


sands be iL, 


FURTHER RESOLVED, That this Commission hereby approves the mid-cycle changes 
to the FY 2023-24 Programmatic Project Budgets summarized as follows: 


Original Final 

Programmatic Projects FY 2023-24 Change FY 2023-24 
Water Enterprise $ 33,266,186 1,100,000 $34,366,186 
Wastewater Enterprise 8,386,551 8,386,551 
Hetchy Power 6,498,204 6,498,204 
Hetchy Water 7,807,000 7,807,000 
CleanPowerSF 150,000 150,000 

Total $ 56,107,941 1,100,000 $57,207,941 


; and, be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
submit the above referenced mid-cycle amendments to the FY 2023-24 Operating and 
Programmatic Budgets to the Mayor and the Board of Supervisors for approval; and be it 


FURTHER RESOLVED, That the General Manager is authorized to make further 
technical adjustments to these approved amounts as may be necessary or upon further direction 
from the Commission, the Mayor or the Board of Supervisors; and be it 


FURTHER RESOLVED, That the General Manager is authorized to adjust salaries in 
conformance with amendments to the Annual Salary Ordinance and mandatory fringe benefits 
as provided in the Controller's instructions; and be it 


FURTHER RESOLVED, That the SFPUC proposed budgets shall be filed with the 
Controller in conformance with the provisions of the San Francisco Charter Article IX and 
Administrative Code Chapter 3. Copies of the approved budget are on file in the office of the 
Commission Secretary; and be it 


FURTHER RESOLVED, That, as required by the Commission-adopted Ratepayer 
Assurance Policy of 2017, the Commission finds that the SFPUC’s budget increases for FY 2023- 
24 are not greater than the projected inflation rate over the next two fiscal years . The cost 
increases that exceed inflation are power supply costs and related expenses, which are driven by 
market prices, and needed new costs as described to meet Level of Service goals. 


| hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of February 14, 2023. 


ecretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0037 


WHEREAS, Under San Francisco Charter Section 8B.123, the San Francisco Public 
Utilities Commission must annually hold public hearings to review, update, and adopt a long- 
term Capital Plan covering projects during the next 10-year period, including project 
information, cost estimates and schedules; and 


WHEREAS, The SFPUC General Manager and staff presented the proposed SFPUC 
10-Year Capital Plan for FY 2023-24 through FY 2032-33 for the Water Enterprise, 
Wastewater Enterprise, and Hetch Hetchy Water and Power, including the Power Enterprise 
and CleanPowerSF, to the Commission at a public hearing held on January 30, 2023, and such 
presentations included a list of projects, cost estimates, and schedules, together comprising the 
SFPUC 10-Year Capital Plan; and 


WHEREAS, On February 14, 2023, staff presented as Attachment A to the staff report 
the proposed SFPUC 10-Year Capital Plan Summaries FYE 2024-2033 and Project Datasheets, 
a copy of which is on file with the Commission Secretary; and 


WHEREAS, The SFPUC 10-Year Capital Plan provides an assessment of the agency’s 
capital needs aligned with the Commission’s Strategic Plan goals and the investments to meet 
those needs; and 


WHEREAS, As a preliminary step to 10-Year Capital Plan development, a baseline 
review of all existing project appropriations was completed for potential close-out or 
repurposing to new capital budget needs; and 


WHEREAS, The SFPUC Infrastructure Bureau reviewed and validated all 10-Year 
Capital Plan project submittals for a consistent and comprehensive capital planning approach 
across the agency comprised of individual project datasheets describing the project budget, 
schedule, and scope; and 


WHEREAS, Capital Plan project quality review process assured the Capital Plan meets 
the Enterprise’s infrastructure needs, reflects a sound project prioritization process, and 
supports affordability by promoting efficient use of ratepayer funds; and 


WHEREAS, The SFPUC Capital Plan development process included an assessment of 
SFPUC’s ability to deliver projects looking at historic versus planned spending and aligning 
project plans with available delivery resources; and 


WHEREAS, SFPUC staff will continue the capital planning review process over the 
coming year with a focus on project deliverability, prudent prioritization, realistic phasing of 
projects, and understanding the resources available to implement our plans; and 


WHEREAS, This action does not constitute a project under the California 
Environmental Quality Act (CEQA) Guidelines Sections 15060(c) and 15378(b)(4), because 
adoption of the Capital Plan involves creation of a government funding mechanism or other 
fiscal activities and does not involve any commitment to any specific project which may result 
in a potentially significant impact on the environment; and the SFPUC will consider approval 
of projects to be funded through this Capital Plan only after completing any environmental 
review required by CEQA, Administrative Code Chapter 31, and Proposition E (approved by 
the voters in 2002 for water and wastewater projects); and 


WHEREAS, The Commission-approved 10-Year Capital Plan for FY 2023-24 to FY 
2032-33 will be submitted to the Mayor and was presented to the City’s Capital Planning 
Committee on January 23, 2023; and 


WHEREAS, The SFPUC’s 10-Year Capital Plan is used to develop the agency’s 
capital budget, 10-Year Financial Plan, projected debt issuances, and estimated rate changes; 
now, therefore, be it 


RESOLVED, That the Commission hereby adopts the SFPUC 10-Year Capital Plan for 
FYE 2024-2033 comprised of the project summaries and project datasheets included in 
Attachment A presented to the Commission on February 14, 2023, which describes project 
costs, scope, and schedule over the 10-year period with total costs as follows: 


10-Year 
Capital Plan 


FYE 2024-2033 
Sources 


Wastewater 


FYE 2024-2033 
Uses 
4,879,378,510 


4,879,378,5 10 


Water 


2,263,905,780 


2,263,905,780 


Water 


Hetch Hetchy ~ | 976,897,145 


976,897,145 


4 


Power 


Hetch Hetchy | 595,522,989 


399,922,989 


CleanPowerSF 


73,035,928 


73,035,928 


Total 


$8,788,740,352 


$8,788,740,352 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 14, 2023. 


ecretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0038 


WHEREAS, On December 13, 2022 and January 30, 2023, this Commission heard and 
considered budget priorities for the department and the San Francisco Public Utilities 
Commission (SFPUC) General Manager and staff presented the preliminary proposed FY 
2023-24 Capital Budget for the Water Enterprise, Wastewater Enterprise, and Hetch Hetchy 
Water & Power, including the Power Enterprise and CleanPowerSF (“Capital Budget’) 
including the list of projects, cost estimates, and schedules to the Commission; and 


WHEREAS, An overview of the proposed FY 2023-24 Capital Budget for each 
SFPUC Enterprise is set forth as Attachment A and is on file with the Commission Secretary; 
and 


WHEREAS, As a preliminary step to development of the FY 2023-24 Capital Budget, 
a baseline review of all existing project appropriations was completed for potential closeout or 
repurposing to new capital budget needs; and 


WHEREAS, The FY 2023-24 Capital Budget submittals went through a quality review 
to assure the budget addressees the immediate capital improvement needs of each Enterprise 
and reflects a sound project prioritization process which included a validation of costs and 
schedule of all proposed projects and an assessment of the ability to deliver the projects within 
FY 2023-24; and 


WHEREAS, The proposed FY 2023-24 Capital Budget must be submitted to, and 
approved by the Mayor and the Board of Supervisors; and 


WHEREAS, The SFPUC General Manager recommends that the Commission request 
a supplemental appropriation ordinance for the capital expenditures for each of the three 
Enterprises presented in the proposed FY 2023-24 Capital Budget to timely implement public 
improvement projects; and 


WHEREAS, This action does not constitute a project under the California 
Environmental Quality Act (CEQA) Guidelines Sections 15060(c) and 15378(b)(4), because 
adoption of the Capital Budget involves creation of a government funding mechanism or other 
fiscal activities and does not involve any commitment to any specific project which may result 
in a potentially significant impact on the environment; and the SFPUC will consider approval 
of projects to be funded through this Capital Budget only after completing any environmental 
review required by CEQA, Administrative Code Chapter 31, and Proposition E (approved by 
the voters in 2002 for Water and Wastewater projects); and 


WHEREAS, This Commission has considered the proposed FY 2023-24 Capital 
Budget for the Water Enterprise, Wastewater Enterprise, and Hetch Hetchy Water and Power, 
including the Power Enterprise and CleanPowerSF, which totals $1,601,613,100, as set forth in 
Attachment A to the February 14, 2023 staff report; now, therefore, be it 


RESOLVED, That this Commission hereby adopts the FY 2023-24 SFPUC Capital 
Budget in the amount of $1,601,613,100 for the Water Enterprise, the Wastewater Enterprise, 
and Hetch Hetchy Water and Power, including the Power Enterprise and CleanPowerSF as 
presented at the public hearings on January 30, 2023 and as set forthin the attached Attachment 
A, as follows: 


FY 2023-24 Financing 
Capital Budget Amount Costs Total 
Wastewater 985,504,159 157,093,243 1,142,597,402 
Water 289,992,804 42,285,202 332,278,006 
Hetchy Water 85,888,257 11,562,616 97,450,873 
Hetchy Power 21,524,894 6,154,705 PAE SLE Pe) 
CleanPowerSF 1,607,220 0 1,607,220 
Total $1,384,517,334 $217,095,766  $1,601,613,100 


and be it; 


FURTHER RESOLVED, That the SFPUC General Manager is authorized to reallocate 
funds within an Authority Code as provided in the staff report and Attachment A appended to 
this Resolution and to make further technical adjustments to these approved amounts as may be 
necessary, or upon further direction from the Commission, the Mayor, or the Board of 
Supervisors; and, be it 


FURTHER RESOLVED, The General Manager is hereby authorized and directed to 
submit to the Board of Supervisors proposed ordinances authorizing the issuance of (1) not to 
exceed $358,985,453 aggregate principal amount of Water Revenue Bonds and other forms of 
indebtedness, including commercial paper and State Revolving Fund (SRF) loans, (2) 
$1,047,288,286 aggregate principal amount of Wastewater Revenue Bonds and other forms of 
indebtedness, including commercial paper and SRF loans, under the terms of Proposition E 
(approved by the voters November 2002), and (3) $41,031,367 aggregate principal amount of 
Power Revenue Bonds and other forms of indebtedness, including commercial paper and loans, 
subject to the terms of Charter Sections 9.107(6) and 9.107(8). The General Manager shall 
return to this Commission for a subsequent discretionary approval of any disclosure and 
transaction related documents prepared in connection with the issuance of such Bonds and 
other forms of indebtedness. 


Thereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of February 14, 2023. 


ic Utilities Commission 


ecretary, Pu 


Attachment A 


FY 2023-24 SFPUC Capital Budget 


Authority 


19471 
19141 
19141 


Authority 
SSIP 
19142 


19142 
19142 
19142 


19142 


19142 
19142 


Non-SSIP 
19141 
19141 
19134 


19471 


Funding Source $ 
Description of Appropriation or Fund 


Proceeds Sale of Bonds 
Wastewater Revenue 
Wastewater Capacity Fee 
TOTAL - Funding Source 


Use of Funds $ 
Description of Appropriation or Fund 


Program Management 


Biosolids/Digester Project 

Treatment Plant Improvements - Southeast 
Treatment Plant Improvements - Other 
SSIP - Treatment Facilities Program 


Collection System Improvements 
Stormwater Management/Green 
Infrastructure 

Flood Resilience/Hydraulic Improvements 
TOTAL - SSIP 


Renewal & Replacement-Collection System 
Renewal & Replacement-Treatment Facilities 
Treasure Island 

TOTAL - Non SSIP 


Financing Cost 


TOTAL - Use of Funds 


Attachment A Wastewater Enterprise 


FY 2023-24 


1,047,288 ,286 


81,338,116 
13,971,000 


1,142,597,402 


FY 2023-24 
18,000,000 
535,788,474 


47,996,135 
25,443,455 


609,228,064 


83,121,607 


24,836,303 
43,349,386 


778,535,360 


89,097,199 
Bore 


111,659,683 


206,968,799 
157,093,243 


1,142,597,402 


Authority 


17731 
19133 
19063 


Authority 
19056 
19058 
19059 
19060 
19061 
19069 


Local 
Water 
80119 
19063 
19065 
19066 
19067 
19112 


17731 


Attachment A Water Enterprise 


Funding Source $ 
Description of Appropriation or Fund 


Proceeds Sale of Bonds 
Water Enterprise Revenue 
Water Capacity Fee 
TOTAL - Funding Source 


Use Of Funds $ 

Description of Appropriation or Fund 
Regional Water Treatment Program 
Water Supply and Storage 
Watershed & Land Management 
Communications and Monitoring 
Buildings & Grounds Regional 
Long Term Monitoring & Permit Program 
Total Regional Water 


Water Supply Projects 

Local Water Conveyance/Distribution 
System Monitoring & Control 

Local Reservoir & Tank Improvements 
Pump Station Improvements 
Automated Meter Reading System 
TOTAL - Local Water 


Financing Costs 


TOTAL - Use of Funds 


FY 2023-24 


281,901,348 
45,579,658 
4,797,000 


332,278,006 


FY 2023-24 
153,057,848 
4,764,596 
12,158,483 
1,998,767 
9,096,882 
400,000 


181,476,576 


2,336,692 
87,789,810 
3,833,442 
10,582,000 
859,859 
3,114,425 
108,516,228 


42,285,202 


332,278,006 


Authority 


15366 
15366 
15405 
15404 
21284 


Authority 


1o3e72 
(eS xC/ 
15400 
15404 
15383 


15363 
15365 


15366 
15366 


Attachment A Hetch Hetchy 


Funding Source $ 
Description of Appropriation or Fund 


Proceeds Sale Power Bonds 
Proceeds Sale Water Bonds 
Hetch Hetchy Revenue Funds 
Cap and Trade Revenue 

Low Carbon Fuel Standard 
TOTAL - Funding Source 


Use of Funds $ 
Description of Appropriation or Fund 


Distribution Services Retail - SFO Substation 
Streetlights 

Small Renewables 

Energy Efficiency - General Fund 

Power Asset Acquisition 

TOTAL - Power 


Water Infrastructure Projects 
Joint Water/Power Projects 


TOTAL - Water 


Financing Cost Power 
Financing Cost Water 


TOTAL - Use of Funds 


FY 2023-24 


41,031,367 
77,084,105 
5,015,000 
890,000 


1,110,000 


125,130,472 


FY 2023-24 


9,122,894 
2,815,000 
1,000,000 
1,000,000 
7,587,000 


21,524,894 


48,857,770 


___37,030,487_ 


85,888,257 


6,154,705 
11;962,616 


125,130,472 


Authority 


80233 
80444 


Authority 


80233 
80444 


Attachment A CleanPowerSF 


Funding Source $ 
Description of Appropriation or Fund 


IT! from CleanPowerSF Funds 
DAC Program 
TOTAL-Source of Fund 


Use of Funds $ 
Description of Appropriation or Fund 


Local Renewable Energy Program 
DAC Solar Program 


FY 2023-24 


759,000 
848,220 
1,607,220 


FY 2023-24 


759,000 
848,220 


Total-Uses of Fund 


1,607,220 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0039 


WHEREAS, The General Manager of the San Francisco Public Utilities Commission 
(SFPUC) and staff presented the proposed 10-Year Financial Plan for the period FY 2023-24 
through FY 2032-33 to the Commission at a public meeting held on January 30, 2023 and 
February 14, 2023, for the Water Enterprise, Wastewater Enterprise, Hetch Hetchy Water and 
Power including the Power Enterprise, and CleanPowerSF; and 


WHEREAS, As a best practice, governmental entities should maintain a multi-year 
financial plan to forecast future fiscal operations and revenue requirements for their customers 
and stakeholders; and 


WHEREAS, Future year revenue requirement impacts should be considered when 
making budgetary decisions; and 


WHEREAS, Under Charter Section 8B.123, the SFPUC must maintain and annually 
update a 10-Year Financial Plan as a part of the budget process; and 


WHEREAS, The 10-Year Financial Plan will also be used to meet the City requirement 
for a 5-Year Financial Plan; and 


WHEREAS, This action does not constitute a project under the California Environmental 
Quality Act (CEQA) Guidelines Sections 15060(c) and 15378(b)(4), because adoption of the 
Financial Plan involves creation of a government funding mechanism or other fiscal activities 
and does not involve any commitment to any specific project which may result in a potentially 
significant impact on the environment; and the SFPUC will consider approval of projects to be 
funded through this Financial Plan only after completing any environmental review required by 
CEQA, Administrative Code Chapter 31, and Proposition E (approved by the voters in 2002 for 
Water and Wastewater projects); now, therefore, be it 


RESOLVED, That this Commission adopts the attached SFPUC 10-Year Financial Plan 
Report for the period FY 2023-24 through FY 2032-33. 


I hereby certify that the foregoing was adopted by the Public Utilities Commission at its meeting 


of February 14, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO.: 23-0040 


WHEREAS, Pursuant to Article V of Chapter 43 (“Article V”) of the San Francisco 
Administrative Code (the “City’s Administrative Code”), enacted by Ordinance No. 203-98, 
adopted by the Board of Supervisors (the “Board”) of the City and County of San Francisco (the 
“City”) on June 8, 1998, and signed by the Mayor of the City (the “Mayor”) on June 19, 1998 
(“Ordinance No. 203-98”), as amended by Ordinance No. 270-06, adopted by the Board on 
October 24, 2006, and signed by the Mayor on October 31, 2006 (“Ordinance No. 270-06” and, 
together with Ordinance No. 203 98, the “Ordinances”), the Board established a procedure 
pursuant to which the San Francisco Public Utilities Commission (the “Commission”) may issue 
short-term indebtedness, including the issuance and reissuance of commercial paper notes in 
anticipation of the issuance of revenue bonds; and 


WHEREAS, On June 5, 2018, the voters of the City approved Proposition A 
(“Proposition A”), which among other things, amended Section 8B.124 of the Charter of the City 
and County of San Francisco (the “Charter”) to authorize the Commission to issue indebtedness, 
including revenue bonds, notes, commercial paper or other forms of indebtedness, when 
authorized by ordinance approved by a two-thirds vote of the Board, for the purpose of 
reconstructing, replacing, expanding, repairing or improving power facilities under the 
jurisdiction of the Commission (the “Power Enterprise”), or for any other lawful purpose of the 
power facilities of the City in furtherance of the purposes specified in Charter Section 8B.124, 
provided that the Commission is prohibited from financing the construction of power plants that 
generate electricity using fossil fuels or nuclear energy under Proposition A; and 


WHEREAS, Under Section 8B.124 of the Charter, the Board’s authority to authorize an 
issuance of debt under Proposition A is subject to the provision of certain certifications of an 
independent engineer retained by Commission and certain certifications by the San Francisco 
Planning Department, which certifications shall make the findings and determinations set forth in 
Charter Section 8B.124 (together, the “Proposition A Certificates”); and 


WHEREAS, the Commission has previously authorized, pursuant to Resolution No. 15- 
0183 adopted by the Commission of September 8, 2015, the establishment of the Power 
Enterprise Commercial Paper Program (the “Power Enterprise CP Program”) and the issuance of 
up to $90 million in aggregate principal amount of commercial paper notes outstanding at any 
one time; and 


WHEREAS, Pursuant to Article V, the Ordinances and Resolution No. 427-15, adopted 
by the Board on November 17, 2015, and signed by the Mayor on November 25, 2015, the Board 
has previously authorized the establishment of the Power Enterprise CP Program and the 
issuance of up to $90 million in aggregate principal amount of commercial paper notes 
outstanding at any one time against authorizations for indebtedness under Article V and Sections 
9.107(6) and 9.107(8) of the Charter, to provide additional interim financing of capital 
improvements and related costs for improvements, betterments and additions to the Power 
Enterprise; and 


WHEREAS, On November 13, 2018, the Commission approved Resolution No. 18-0188 
to authorize an increase in the principal amount of the Power CP Program to an amount not-to- 
exceed $250 million of commercial paper notes outstanding at any one time from a principal 
amount of not-to-exceed $90 million of commercial paper notes outstanding at any one time 
pursuant to the provisions of (i) Article V of the City’s Administrative Code; (ii) Sections 
9.107(6) and 9.107(8) of the Charter, and (iii) Section 8B.124 of the Charter; and 


WHEREAS, the Board has approved pursuant to Ordinance No. 2-19, adopted by the 
Board on January 15, 2019, and signed by the Mayor on January 18, 2019, an ordinance to 
authorize, an increase in the Power CP Program to an amount not-to-exceed $250 million of 
commercial paper notes (collectively, the “CP Notes”) outstanding at any one time, from a 
principal amount of not-to-exceed $90 million of commercial paper notes outstanding at any one 
time pursuant to the provisions of (i) Article V of the City’s Administrative Code; (ii) Sections 
9.107(6) and 9.107(8) of the Charter, and (iii) Section 8B.124 of the Charter; and 


WHEREAS, Pursuant to Article V and the Ordinances, the Commission is authorized to 
negotiate and execute credit or liquidity facilities to support the payment of principal and/or 
interest, as applicable, on the CP Notes and any additional agreements related thereto; and 


WHEREAS, In connection with the Power CP Program, and in order to provide liquidity 
for the payment of the Commission’s maturing CP Notes (Power Series) Series A-2 (Tax 
Exempt) (the “Series A-2 Notes”), the Commission has previously authorized, executed and 
delivered a letter of credit, dated as of March 7, 2019 (the “SMBC Letter of Credit”) and a 
Reimbursement Agreement, dated as of March 1, 2019, between the Commission and Sumitomo 
Mitsui Banking Corporation, acting through its New York Branch (“SMBC”), and a First 
Amended and Restated Issuing and Paying Agent Agreement, dated as of March 1, 2019 (the 
“Original Issuing and Paying Agent Agreement”), by and between the Commission and U.S. 
Bank Trust Company, National Association, (as successor in interest to U.S. Bank, National 
Association); and 


WHEREAS, The SMBC Letter of Credit will terminate by its terms on March 3, 2023; 
and 


WHEREAS, In order to support and/or maintain the Power CP Program, the Commission 
issued a request for bids from qualified banks to provide for a substitute letter of credit; and 


WHEREAS, After an evaluation of the responses to such request for bids, the 
Commission staff determined that the letter of credit supporting $125 million of the Series A-2 
Notes (the “BANA Letter of Credit”) offered by Bank of America, N.A. (“BANA”) was most 
advantageous to the Commission and was determined to be the lowest cost, responsive and 
responsible bidder to provide liquidity support for the Power CP Program Series A-2 Notes; and 


WHEREAS, The proposed form of the Reimbursement Agreement, by and between the 
Commission and BANA (the “BANA Reimbursement Agreement”), which includes, as exhibits, 
the form of the BANA Letter of Credit and the form of Bank Note (the “BANA Bank Note”) to 
be executed by the Commission in favor of BANA evidencing any and all obligations of the 
Commission to reimburse BANA under the BANA Reimbursement Agreement, and a Fee 
Agreement, by and between the Commission and BANA (the “BANA Fee Agreement”) have 
been presented to the Commission and filed with the Secretary, and the Commission finds it in 
its best interest to enter into such agreements; and 


WHEREAS, Pursuant to Resolution Nos. 15-0183, 18-0188 and 427-15 and the 
ordinances referred to herein, the Commission is authorized to take any and all necessary action 
in connection with the issuance of the CP Notes, including, the execution of one or more 
commercial paper dealer agreements entered into in connection with the sale and issuance of the 
CP Notes; and 


WHEREAS, In connection with the Power CP Program, the Commission issued a request 
for bids from qualified banks to serve as the commercial paper dealer(s) for the Power CP 
Program CP Notes; and 


WHEREAS, After an evaluation of the responses to such request for bids, the 
Commission staff determined that the bids from Barclays Capital Inc., Goldman Sachs & Co. 
LLC and RBC Capital Markets, LLC were most advantageous to the Commission and were 
determined to be the lowest cost, responsive and responsible bidder to serve as the commercial 
paper dealers for the Power CP Program CP Notes; and 


WHEREAS, The Commission finds it necessary to execute one or more commercial 
paper dealer agreements for the CP Notes and to deliver an offering memorandum in connection 
with the sale and issuance of the CP Notes; and 


WHEREAS, The proposed form of dealer agreement (the “Dealer Agreement”) has been 
presented to the Commission and filed with the Secretary, and the Commission finds it in its best 
interest to enter into such agreement with one or more qualified commercial paper dealers; and 


WHEREAS, In connection with the foregoing substitution, the offering memorandum for 
the CP Notes will be updated to reflect the BANA Letter of Credit, the BANA Reimbursement 
Agreement, the BANA Fee Agreement and the Series A-2 Notes, and such other matters deemed 
necessary to comply with federal securities laws; and 


WHEREAS, The proposed form of offering memorandum (the “Offering Memorandum”) 
has been presented to the Commission and filed with the Secretary; and 


WHEREAS, The Commission has paid, beginning no earlier than 60 days prior to the 
adoption of this Resolution and will pay, on and after the date hereof, certain expenditures (the 
“Expenditures” as defined in the Code referred to below) in connection with the acquisition, 
construction and/or equipping of the Power Enterprise capital improvement projects; and 


WHEREAS, The Commission adopts this Resolution as official action of the 
Commission in order to comply with Treasury Regulation §1.150-2 and any other regulations of 
the Internal Revenue Service (the “Code”) relating to the qualification for reimbursement of 
Commission Expenditures (as defined in the Code) incurred prior to the date of issue of any CP 
Notes; and 


WHEREAS, The Proposition A Certificates meeting the Proposition A requirements, 
including California Environmental Quality Act (CEQA) requirements are on file with the Clerk 
of the Board in accordance with Proposition A prior to the issuance of any CP Notes; now, 
therefore, be it 


RESOLVED by the Public Utilities Commission, as follows: 


Section 1. Approval of BANA Agreements. The forms of the BANA Reimbursement 
Agreement, the BANA Bank Note, and the BANA Fee Agreement (collectively, the “BANA 
Agreements”), in substantially the forms submitted to this Commission, are hereby approved and 
recommended to the Director of the City’s Office of Public Finance (the “Director’’) for approval 


pursuant to the Administrative Code, Article V thereof. The General Manager (or the duly 
authorized and acting General Manager) of the Commission (in either capacity, referred to herein 
as, the “General Manager”) or their designee, the Deputy Chief Financial Officer and the Capital 
Finance Director, are authorized and directed to execute and deliver the BANA Agreements in 
substantially said forms, subject to such additions thereto or changes therein which the General 
Manager, upon consultation with the City Attorney and Director, shall approve, such approval to 
be conclusively evidenced by the execution and delivery of such BANA Agreements, provided 
that the BANA Agreements may be extended for an additional term (as provided for in Section 2 
below). 


Section 2. Extension of Term of BANA Letter of Credit. The General Manager or their 
designee, the Deputy Chief Financial Officer and the Capital Finance Director, are further 
authorized, upon consultation with the City Attorney and the Director, to execute one or more 
amendments to the BANA Agreements to extend the term of the BANA Letter of Credit 
authorized hereunder by an aggregate period not to exceed nine (9) years from the 
commencement date of the initial term, provided further that the annual facility fee payable to 
BANA thereunder shall not exceed $550,000. 


Section 3. Limitations. In no event shall the CP Notes exceed $250,000,000 in aggregate 
principal amount and in no event shall the interest rate or interest rates cause the aggregate 
average interest cost to exceed 12% per annum, and in no event shall the term of any bank 
reimbursement obligation exceed (10) years from the date of its original execution. 


Section 4. Approval of Offering Memorandum. The General Manager or their designee, 
upon consultation with the City Attorney and the Director, is hereby authorized and directed to 
prepare and cause the distribution of an Offering Memorandum relating to the Power CP 
Program, in substantially the form on file with the Commission, subject to such additions thereto 
and changes therein, and any amendments or supplements thereto from time to time which the 
General Manager, upon consultation with the City Attorney and the Director, shall approve. The 
General Manager (or any designee thereof) is further authorized and directed to distribute, in 
connection with the sale of any CP Notes, one or more Offering Memoranda in such form, as the 
General Manager, upon consultation with the City Attorney, Bond Counsel and the Director shall 
approve. 


Section 5. Approval of Dealer Agreements. The form of the Dealer Agreement, in 
substantially the form submitted to this Commission, is hereby approved and recommended to 
the Director for approval pursuant to Article V of the City’s Administrative Code. The General 
Manager or their designee, the Deputy Chief Financial Officer and the Capital Finance Director, 
are authorized and directed to execute and deliver one or more Dealer Agreements in 
substantially said form, for an initial term of not to exceed five (5) years, subject to such 
additions thereto or changes therein which the General Manager, upon consultation with the City 
Attorney and Director, shall approve, such approval to be conclusively evidenced by the 
execution and delivery of such Dealer Agreements. 


Section 6. Extensions of Term of Dealer Agreement. The General Manager or their 
designee, the Deputy Chief Financial Officer and the Capital Finance Director, are further 
authorized, in consultation with the City Attorney and the Director, to execute one or more 
amendments in order to extend the term of any Dealer Agreement authorized hereunder as long 
as the aggregate term of such Dealer Agreement does not to exceed nine (9) years from the 
commencement date of the initial term of such Dealer Agreement and so long as the total 
compensation to the commercial paper dealer(s) shall not exceed an aggregate of $250,000 per 
year. 


Section 7. Intent to Reimburse. This Commission hereby declares the official intent of 
the Commission to reimburse the Commission with proceeds of the CP Notes) with respect to the 
Power Enterprise capital improvement projects made on and after a date that is no more than 
60 days prior to the adoption of this Resolution. The Commission reasonably expects on the date 
hereof that it will reimburse the Expenditures with proceeds of the CP Notes. Each such 
Expenditure was and will be either (A) of a type properly chargeable to a capital account under 
general federal income tax principles (determined in each case as of the date of the Expenditure), 
(B) a cost of issuance with respect to the CP Notes, (C) a nonrecurring item that is not 
customarily payable from current revenues, or (D) a grant to pay a party that is not related to or 
an agent of the issuer so long as such grant does not impose any obligation or condition (directly 
or indirectly) to repay any amount to or for the benefit of the Commission The Commission will 
make a reimbursement allocation, which is a written allocation that evidences the Commission’s 
use of proceeds of the CP Notes or other short-term indebtedness to reimburse an Expenditure, 
no later than 18 months after the later of the date on which the Expenditure is paid or the 
component of the capital improvement projects is placed in service or abandoned, but in no event 
more than three years after the date on which the Expenditure is paid. The Commission 
recognizes that exceptions are available for certain “preliminary expenditures,” costs of issuance, 
certain de minimis amounts, expenditures by “small issuers” (based on the year of issuance and 
not the year of expenditure) and expenditures for construction projects of at least 5 years. 


Section 8. Further Actions. The General Manager or their designee, the Deputy Chief 
Financial Officer and the Capital Finance Director, and in consultation with the City Attorney 
and the Director, is hereby authorized and directed to execute such other agreements, 
certifications or documents and to take any and all necessary action in furtherance of the 
expiration of the SMBC Letter of Credit, the execution of the BANA Agreements, any future 
extension of the BANA Letter of Credit or the Dealer Agreement(s) and the marketing and sale 
of the CP Notes. 


Section 9. Delegation. The General Manager is authorized to delegate any of the 
responsibilities or duties set forth in this resolution to the Assistant General Manager, Business 
Services and Chief Financial Officer of the Commission. 


Section 10. Ratification. All actions heretofore taken by the officials, employees and 
agents of the Commission with respect to the expiration of the SMBC Letter of Credit, the 
substitution of the SMBC Letter of Credit with the BANA Letter of Credit, entering into the 
BANA Reimbursement Agreement and BANA Fee Agreement, and the execution by the 
Commission of the BANA Bank Note, are hereby approved, confirmed and ratified. 


Section 11. Effective Date. This resolution shall take effect from and after its adoption. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting on February 14, 2023. 


ecretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO.: ___ 23-0041 


WHEREAS, On November 5, 2002, the voters of the City and County of San Francisco 
(the “City”) approved Proposition E (codified at Charter Section 8B.124, but hereinafter referred 
to as “Proposition E”), which among other things, authorized the Public Utilities Commission of 
the City and County of San Francisco (the “Commission”) to issue revenue bonds, including 
notes, commercial paper or other forms of indebtedness, when authorized by ordinance approved 
by a two-thirds vote of the Board of Supervisors of the City and County of San Francisco (the 
“Board”), for the purpose of reconstructing, replacing, expanding, repairing or improving 
wastewater facilities under the jurisdiction of the Commission (the “Wastewater Enterprise”); 
and 


WHEREAS, Pursuant to Section 43.5 of the San Francisco Administrative Code 
(“Article V”), enacted by Ordinance No. 203-98 adopted by the Board on June 8, 1998, and 
signed by the Mayor of the City and County of San Francisco (the “Mayor’’) on June 19, 1998, as 
amended by Ordinance No. 270-06, adopted on October 24, 2006 by the Board and signed by the 
Mayor on October 31, 2006, the Board established a procedure pursuant to which the 
Commission may issue short-term indebtedness, including the issuance of commercial paper in 
anticipation of the issuance of its revenue bonds; and 


WHEREAS, Under Section 8B.124 of the Charter of the City and County of San 
Francisco (the “Charter”), the Board’s authority to authorize an issuance of debt under 
Proposition E is subject to the provision of certain certifications of an independent engineer 
retained by the Commission and certain certifications by the San Francisco Planning 
Department, which certifications shall make the findings and determinations set forth in Charter 
Section 8B.124 (together, the “Proposition E Certificates”); and 


WHEREAS, The Commission has previously authorized pursuant to Resolution No. 06- 
0164, approved by the Commission on September 26, 2006, and the Board has previously 
approved pursuant to Ordinance No. 266-06, adopted by the Board on October 24, 2006, and 
signed by the Mayor on October 31, 2006, the establishment of a commercial paper program for 
the Wastewater Enterprise (the “Wastewater CP Program”) and the issuance of up to $150 
million in aggregate principal amount of commercial paper notes outstanding at any one time; 
and 


WHEREAS, The Commission has authorized pursuant to Resolution No. 11-0197, 
approved by the Commission on December 13, 2011, and the Board has approved pursuant to 
Ordinance No. 91-12, adopted by the Board on May 8, 2012, and signed by the Mayor on May 
14, 2012, an ordinance to authorize, an increase in the Wastewater CP Program to an amount 
not-to-exceed $300 million of commercial paper notes outstanding at any one time from a 
principal amount of not-to-exceed $150 million of commercial paper notes outstanding at any 
one time; and 


WHEREAS, The Commission has authorized pursuant to Resolution No. 14-0139, 
approved by the Commission on August 26, 2014, and the Board has approved pursuant to 
Resolution No. 378-14, adopted by the Board on September 30, 2014, and signed by the Mayor 
on October 9, 2014, a resolution to authorize, an increase in the Wastewater CP Program to an 
aggregate principal amount not-to-exceed $500 million of commercial paper notes outstanding at 
any one time from a not-to-exceed amount of $300 million of commercial paper notes; and 


WHEREAS, The Commission previously determined that it would be desirable to 
provide an additional aggregate principal amount not-to-exceed $250 million of short-term 
financing for the Wastewater Enterprise and the Commission has authorized pursuant to 
Resolution No. 17-0086, approved by the Commission on April 25, 2017 (“Resolution 17- 
0086”), and the Board has approved pursuant to Resolution No. 193-17, adopted by the Board on 
May 23, 2017, and signed by the Mayor on May 26, 2017, a resolution to authorize, an increase 
in the amount of short-term indebtedness which may be outstanding at any one time, increasing 
authorization to $750 million from $500 million of commercial paper notes (collectively, the 
“CP Notes’) or bank notes (the “Bank Notes”); and 


WHEREAS, Pursuant to Article V and Ordinance No. 266-06, the Commission is 
authorized to negotiate and execute credit or liquidity facilities to support the payment of 
principal and/or interest, as applicable, on the CP Notes and any additional agreements related 
thereto; and 


WHEREAS, In connection with the Wastewater CP Program, and in order to provide 
liquidity for the payment of the Commission’s maturing CP Notes (Wastewater Series, 
Proposition E) Series A-2 (Tax Exempt) (the “Series A-2 Notes’), the Commission has 
previously authorized, executed and delivered a letter of credit, dated as of June 2, 2017 (the 
“Current Bank of America Letter of Credit”), a Reimbursement Agreement, dated as of June 1, 
2017, as amended by a First Amendment to Reimbursement Agreement, dated as of April 24, 
2020 (together, the “Current Reimbursement Agreement”), each by and between the 
Commission and Bank of America, N.A. (“‘BANA”), a Fee Agreement, dated April 24, 2020 (the 
“Current Fee Agreement”), by and between the Commission and BANA, and an Issuing and 
Paying Agent Agreement, dated as of June 1, 2017 (the “Original Issuing and Paying Agent 
Agreement”), by and between the Commission and U.S. Bank Trust Company, National 
Association, (as successor in interest to U.S. Bank, National Association); and 


WHEREAS, The Current Bank of America Letter of Credit will terminate by its terms on 
April 24, 2023; and 


WHEREAS, In order to support and/or maintain the Wastewater CP Program, the 
Commission issued a request for bids from qualified banks to provide for a substitute letter of 
credit; and 


WHEREAS, After an evaluation of the responses to such request for bids, the 
Commission staff determined that the letter of credit supporting $150 million of the Series A-2 
Notes (the “New BANA Letter of Credit”) offered by BANA was most advantageous to the 
Commission and was determined to be the lowest cost, responsive and responsible bidder to 
provide liquidity support for the Wastewater CP Program Series A-2 Notes; and 


WHEREAS, to assist in ease of drafting and for the convenience of the Commission and 
BANA (as the provider of the Current Bank of America Letter of Credit and the New BANA 
Letter of Credit), rather than entering into a new reimbursement agreement and fee agreement, 
the Commission finds it in its best interest to make certain amendments to the Current 
Reimbursement Agreement and the Current Fee Agreement in connection with the New BANA 
Letter of Credit; and 


WHEREAS, The proposed form of (i) the Second Amendment to Reimbursement 
Agreement, by and between the Commission and BANA (the “Second Amendment to 
Reimbursement Agreement” and together with the Current Reimbursement Agreement, the 
“BANA Reimbursement Agreement”, which includes, as exhibits, the form of the New BANA 
Letter of Credit and the form of Bank Note, the “BANA Bank Note’), to be executed by the 
Commission in favor of BANA evidencing any and all obligations of the Commission to 
reimburse BANA under the BANA Reimbursement Agreement, and (ii) an Amended and 
Restated Fee Agreement, by and between the Commission and BANA (the “BANA Fee 
Agreement”) have been presented to the Commission and filed with the Secretary, and the 
Commission finds it in its best interest to enter into such agreements; and 


WHEREAS, Pursuant to Resolutions No. 06-0164, No. 11-0197, No. 14-0139, No. 17 
0086, Resolution No. 378-14, Resolution No. 193-17 and the ordinances referred to herein, the 
Commission is authorized to take any and all necessary action in connection with the issuance of 
the CP Notes, including, the execution of one or more commercial paper dealer agreements 
entered into in connection with the sale and issuance of the CP Notes; and 


WHEREAS, In connection with the Wastewater CP Program, the Commission issued a 
request for bids from qualified banks to serve as the commercial paper dealer(s) for the 
Wastewater CP Program CP Notes; and 


WHEREAS, After an evaluation of the responses to such request for bids, the 
Commission staff determined that the bids from Citigroup Global Markets Inc., Morgan Stanley 
& Co. LLC, RBC Capital Markets, LLC and U.S. Bancorp Investments, Inc. were most 
advantageous to the Commission and were determined to be the lowest cost, responsive and 
responsible bidder to serve as the commercial paper dealers for the Wastewater CP Program CP 
Notes; and 


WHEREAS, The Commission finds it necessary to execute one or more commercial 
paper dealer agreements for the CP Notes and to deliver an offering memorandum in connection 
with the sale and issuance of the CP Notes; and 


WHEREAS, The proposed form of dealer agreement (the “Dealer Agreement’) has been 
presented to the Commission and filed with the Secretary, and the Commission finds it in its best 
interest to enter into such agreement with one or more qualified commercial paper dealers; and 


WHEREAS, In connection with the foregoing substitution, the offering memorandum for 
the CP Notes will be updated to reflect the New BANA Letter of Credit, the BANA 
Reimbursement Agreement, the BANA Fee Agreement and the Series A-2 Notes, and such other 
matters deemed necessary to comply with federal securities laws; and 


WHEREAS, The proposed form of offering memorandum (the “Offering Memorandum”) 
has been presented to the Commission and filed with the Secretary; and 


WHEREAS, The Commission has paid, beginning no earlier than 60 days prior to the 
adoption of this Resolution and will pay, on and after the date hereof, certain expenditures (the 
“Expenditures” as defined in the Code referred to below) in connection with the acquisition, 
construction and/or equipping of the Wastewater Enterprise capital improvement projects; and 


WHEREAS, The Commission adopts this Resolution as official action of the 
Commission in order to comply with Treasury Regulation §1.150-2 and any other regulations of 
the Internal Revenue Service (the “Code”) relating to the qualification for reimbursement of 
Commission Expenditures (as defined in the Code) incurred prior to the date of issue of any CP 
Notes; and 


WHEREAS, The Proposition E Certificates meeting the Proposition E requirements, 
including California Environmental Quality Act (CEQA) requirements are on file with the Clerk 
of the Board in accordance with Proposition E prior to the issuance of any CP Notes; now, 
therefore, be it 


RESOLVED by the Public Utilities Commission, as follows: 


Section 1. Approval of BANA Agreements. The forms of the BANA Reimbursement 
Agreement, the BANA Bank Note, and the BANA Fee Agreement (collectively, the “BANA 
Agreements”), in substantially the forms submitted to this Commission, are hereby approved and 
recommended to the Director of the City’s Office of Public Finance (the “Director”) for approval 
pursuant to the Administrative Code, Article V thereof. The General Manager (or the duly 
authorized and acting General Manager) of the Commission (in either capacity, referred to herein 
as, the “General Manager”) or their designee, the Deputy Chief Financial Officer and the Capital 
Finance Director, are authorized and directed to execute and deliver the BANA Agreements in 
substantially said forms, subject to such additions thereto or changes therein which the General 
Manager, upon consultation with the City Attorney and Director, shall approve, such approval to 
be conclusively evidenced by the execution and delivery of such BANA Agreements, provided 
that the BANA Agreements may be extended for an additional term (as provided for in Section 2 
below). 


Section 2. Extension of Term of New BANA Letter of Credit. The General Manager or 
their designee the Deputy Chief Financial Officer and the Capital Finance Director, are further 
authorized, upon consultation with the City Attorney and the Director, to execute one or more 
amendments to the BANA Agreements to extend the term of the New BANA Letter of Credit 
authorized hereunder by an aggregate period not to exceed nine (9) years from the 
commencement date of the initial term, provided further that the annual facility fee payable to 
BANA thereunder shall not exceed $655,000. 


Section 3. Limitations. In no event shall the CP Notes and Bank Notes combined, 
exceed $750,000,000 in aggregate principal amount and in no event shall the interest rate or 
interest rates cause the aggregate average interest cost to exceed 12% per annum, and in no event 
shall the term of any bank reimbursement obligation or revolving credit and term loan agreement 
exceed ten (10) years from the date of its original execution. 


Section 4. Approval of Offering Memorandum. The General Manager or their designee, 
upon consultation with the City Attorney and the Director, is hereby authorized and directed to 
prepare and cause the distribution of an Offering Memorandum relating to the Wastewater CP 
Program, in substantially the form on file with the Commission, subject to such additions thereto 
and changes therein, and any amendments or supplements thereto from time to time which the 
General Manager, upon consultation with the City Attorney and the Director, shall approve. The 
General Manager (or any designee thereof) is further authorized and directed to distribute, in 
connection with the sale of any CP Notes, one or more Offering Memoranda in such form, as the 
General Manager, upon consultation with the City Attorney, Bond Counsel and the Director shall 
approve. 


Section 5. Approval of Dealer Agreements. The form of the Dealer Agreement, in 
substantially the form submitted to this Commission, is hereby approved and recommended to 
the Director for approval pursuant to Article V of the City’s Administrative Code. The General 
Manager or their designee the Deputy Chief Financial Officer and the Capital Finance Director, 
are authorized and directed to execute and deliver one or more Dealer Agreements in 
substantially said form, for an initial term of not to exceed five (5) years, subject to such 
additions thereto or changes therein which the General Manager, upon consultation with the City 
Attorney and Director, shall approve, such approval to be conclusively evidenced by the 
execution and delivery of such Dealer Agreements. 


Section 6. Extensions of Term of Dealer Agreement. The General Manager or their 
designee, the Deputy Chief Financial Officer and the Capital Finance Director, are further 
authorized, in consultation with the City Attorney and the Director, to execute one or more 
amendments in order to extend the term of any Dealer Agreement authorized hereunder as long 
as the aggregate term of such Dealer Agreement does not to exceed nine (9) years from the 
commencement date of the initial term of such Dealer Agreement and so long as the total 
compensation to the commercial paper dealer(s) shall not exceed an aggregate of $375,000 per 
year. 


Section 7. Intent to Reimburse. This Commission hereby declares the official intent of 
the Commission to reimburse the Commission with proceeds of the CP Notes with respect to the 
Wastewater Enterprise capital improvement projects made on and after a date that is no more 
than 60 days prior to the adoption of this Resolution. The Commission reasonably expects on 
the date hereof that it will reimburse the Expenditures with proceeds of the CP Notes. Each such 
Expenditure was and will be either (A) of a type properly chargeable to a capital account under 
general federal income tax principles (determined in each case as of the date of the Expenditure), 
(B) a cost of issuance with respect to the CP Notes, (C) a nonrecurring item that is not 
customarily payable from current revenues, or (D) a grant to pay a party that is not related to or 
an agent of the issuer so long as such grant does not impose any obligation or condition (directly 
or indirectly) to repay any amount to or for the benefit of the Commission The Commission will 
make a reimbursement allocation, which is a written allocation that evidences the Commission’s 
use of proceeds of the CP Notes or other short-term indebtedness to reimburse an Expenditure, 
no later than 18 months after the later of the date on which the Expenditure is paid or the 
component of the capital improvement projects is placed in service or abandoned, but in no event 
more than three years after the date on which the Expenditure is paid. The Commission 
recognizes that exceptions are available for certain “preliminary expenditures,” costs of issuance, 


certain de minimis amounts, expenditures by “small issuers” (based on the year of issuance and 
not the year of expenditure) and expenditures for construction projects of at least 5 years. 


Section 8. Further Actions. The General Manager or their designee, the Deputy Chief 
Financial Officer and the Capital Finance Director, and in consultation with the City Attorney 
and the Director, is hereby authorized and directed to execute such other agreements, 
certifications or documents and to take any and all necessary action in furtherance of the 
expiration and substitution of the Current Bank of America Letter of Credit, the execution of the 
BANA Agreements, any future extension of the New BANA Letter of Credit or the Dealer 
Agreement(s) and the marketing and sale of the CP Notes. 


Section 9. Delegation. The General Manager is authorized to delegate any of the 
responsibilities or duties set forth in this resolution to the Assistant General Manager, Business 
Services and Chief Financial Officer of the Commission. 


Section 10. Ratification. All actions heretofore taken by the officials, employees and 
agents of the Commission with respect to the expiration of the Current BANA Letter of Credit 
and the substitution of the Current BANA Letter of Credit with the New BANA Letter of Credit, 
entering into the BANA Reimbursement Agreement and BANA Fee Agreement, and the 
execution by the Commission of the BANA Bank Note, are hereby approved, confirmed and 
ratified. 


Section 11. Effective Date. This resolution shall take effect from and after its adoption. 
I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting on February 14, 2023. 


ecretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0042 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) implements a water 
waste restriction program, consistent with Public Works Code, Article 21 (Restriction of Use of 
Potable Water for Soil Compaction and Dust Control Activities); and 


WHEREAS, On June 28, 2016, by Resolution No. 16-0127, the SFPUC last updated its 
permanent water waste restrictions, including for construction purposes, in Section E, Rule 12 
of the SFPUC’s Rules and Regulations Governing Water Service to Customers (Rules and 
Regulations); and 


WHEREAS, The SFPUC seeks to update the restrictions on the use of potable water for 
construction or demolition projects in the Rules and Regulations to provide additional detail 
regarding the restrictions and the process for requesting an exception; and 


WHEREAS, This action does not constitute a “project” under the California Environmental 
Quality Act Guidelines section 15378(a) because there would be no physical change in the 
environment; now therefore, be it 


RESOLVED, That this Commission hereby revises Section E, Rule 12.1(g) (Water Use 
Restrictions) of the Rules and Regulations as follows (additions are shown in bold underline 


and deletions are shown in beldstrikethreugh): 


The customer will be in violation of the SFPUC’s Water Waste Restrictions if the 
customer is found to be using water in the following ways: 


g) Use of potable water for backfill consolidation efbaekfH around non-potable 
piping, soil compaction, or dust control, erether nonessential construction purposes 
for construction or demolition projects within the boundaries of the City and 
County of San Francisco, if foundation-drainage-or recycled water, well water, or 
groundwater are is available. Recycled water must be used in accordance with State 
Water Resources Control Board, San Francisco Bay Regional Water Quality 
Control Board, and-appreved-by-the San Francisco Department of Public Health, 
and SFPUC standards, regulations, and requirements. 


The SFPUC will review the customer’s fire hydrant meter application and allow 
temporary water supply from fire hydrants, if SFPUC determines that recycled 
water, well water, or groundwater are not available for the construction or 
demolition project. .... ; and be it 


FURTHER RESOLVED, that SFPUC staff will file a true and correct copy of the revised 
Rules and Regulations with the Clerk of the San Francisco Board of Supervisors no later than 
10 days after the adoption of this Resolution. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting of February 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0043 


WHEREAS, The City and County of San Francisco (“City”), under the jurisdiction of 
the San Francisco Public Utilities Commission (SFPUC), owns a tract of land designated as 
SFPUC Parcel No. 55 (“Lake Merced Tract”). The City acquired the Lake Merced Tract in 1930 
as part of the City’s acquisition of the Spring Valley Water Company; and 


WHEREAS, Since 1930, the City, under the SFPUC’s jurisdiction, conveyed portions of 
the Lake Merced Tract to other parties, and the remaining portion is sometimes referred to as the 
“Revised Tract.” The Revised Tract contains Lake Merced, which is an important natural, 
recreational, and emergency water resource for the City and the surrounding region; and 


WHEREAS, The Revised Tract constitutes a portion of the SFPUC’s regional water 
delivery system and contains SFPUC water supply and wastewater facilities and associated 
utility rights of way. A portion of the Revised Tract is located in the City and County of San 
Francisco and a portion of the Revised Tract is located in San Mateo County; and 


WHEREAS, In 1950, the SFPUC passed a resolution (SFPUC Resolution No. 10,435) 
giving the San Francisco Recreation and Parks Department (RPD) the revocable “right to 
occupy, use, and improve for park and recreational purposes” the land surrounding the lake, 
while the SFPUC maintained ultimate responsibility to manage the watershed as a municipal 
water source; and 


WHEREAS, Since the adoption of the 1950 SFPUC Resolution, RPD has operated and 
maintained the surface of portions of the Revised Tract for recreational purposes. To that end, 
RPD has awarded leases and agreements to third parties for use of the Lake Merced Boathouse 
and the Harding Park Golf Course and Fleming Golf Course, and other leased premises. 
Additionally, RPD manages the landscape surrounding Lake Merced, including the natural 
areas, and leads monthly volunteer work parties to perform maintenance and restoration 
activities; and 


WHEREAS, In 2007, the San Francisco Board of Supervisors adopted Resolution No. 
14-07 urging the SFPUC and RPD to work together to modify the provisions in the 1950 
SFPUC Resolution to allow the SFPUC to manage a portion of the Revised Tract following 
standards applied to the management of an urban watershed, and to allocate the resources 
necessary to have the SFPUC assume a greater role in the protection of water quality through 
the creation of a long-term vision for the Revised Tract that sustainably balances multiple 
beneficial uses, including management of natural areas, watershed protection and restoration, 
public education, and recreation; and 


WHEREAS, In 2013, the Parties entered into a Memorandum of Understanding 
(“Original MOU”) to define the framework of cooperation between the SFPUC and RPD 
regarding the beneficial uses and facilities of the Revised Tract and to authorize RPD to be 
responsible for certain recreation-related activities on portions of the Revised Tract based upon 
RPD’s recreation expertise. The SFPUC approved the Original MOU under Resolution No. 
13-0121 dated July 23, 2013. The San Francisco Recreation and Parks Commission approved 
the Original MOU under Resolution No. 1308-011 dated August 15, 2013; and 


WHEREAS, The Original MOU has expired, and SFPUC staff and RPD now desire to 
enter into a nine-year Amended and Restated Memorandum of Understanding (“Amended 
MOU”) to (1) continue a framework of cooperation regarding the use and operation of a portion 
of the Revised Tract; (2) to extend the term of the delegation of authority to RPD to manage 
recreational uses and certain other delegated activities on a portion of the Revised Tract 
(“Revised RPD Premises”); (3) to refine the description of the portions of the Revised Tract that 
RPD may use under the Amended MOU; (4) to extend the delegation of authority to RPD to 
enter into leases, concessions, licenses, and other agreements regarding recreational uses on a 
portion of the Revised Tract; and (5) to update other terms and conditions relating to the Lake 
Merced West site on the Revised Tract; and 


WHEREAS, The SFPUC will continue under the Amended MOU to provide funding to 
RPD to (a) operate and maintain existing public access facilities, including public restrooms, 
paved paths, park benches, trash collection facilities, and security structures; and (b) provide 
gardening, maintenance, and custodial services to maintain the grounds and the natural areas, 
both on the Revised RPD Premises; and 


WHEREAS, The SFPUC funds for these RPD’s activities under the Amended MOU are 
available under from the Water Enterprises Operating Budget; and 


WHEREAS, This action does not constitute a “project” under the California 
Environmental Quality Act Guidelines section 15378(b)(2) because the Amended MOU would 
continue administrative or maintenance activities, and under Guidelines section 15378 because it 
does not involve commitment to any specific project that may result in a physical change in the 
environment; and 


WHEREAS, The Amended MOU includes provisions for future improvements, such as 
new permanent structures or additions to permanent structures, and allows RPD to enter into 
future leases, concessions, licenses, and other agreements; and no approvals for such future 
actions would be approved until the proposed work or entitlement is reviewed and any 
appropriate environmental review under the CEQA, if required, has been completed; now, 
therefore, be it 


RESOLVED, That this Commission hereby approves the terms and conditions of the 
Amended MOU; and be it 


FURTHER RESOLVED, That this Commission hereby ratifies, approves, and authorizes 
all actions heretofore taken by any City official in connection with the Amended MOU; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes and directs the 
General Manager of the SFPUC to execute the Amended MOU; and be it 


FURTHER RESOLVED, If by reason of inadvertence, and contrary to the intention of 
the Parties, errors are made in the Amended MOU, then the SFPUC and RPD by mutual 
agreement may correct such error by written memorandum executed by them without the 
necessity of a formal amendment to the Amended MOU. The General Manager of the SFPUC 
may execute such written memorandum on behalf of the SFPUC, and the General Manager of 
the RPD may execute such written memorandum on behalf of the RPD; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
of the SFPUC to execute any amendments or modifications to the Amended MOU, including 
without limitation, the exhibits, that the General Manager determines, in consultation with the 
City Attorney, are in the best interest of the City, do not materially increase the obligations or 
liabilities of the City, are necessary or advisable to effectuate the purposes and intent of the 
Amended MOU or this resolution, and are in compliance with all applicable laws, including the 
City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 14, 2023. 


Secretary, Public Utilities Commission 
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Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, February 28, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 
San Francisco, CA 94102 


This meeting will be held in person at the location listed above. As authorized by California 
Government Code Section 54953(e) and Mayor Breed’s 45th Supplement to her February 25, 2020 
emergency proclamation, it is possible that some members of the San Francisco Public Utilities 
Commission may attend this meeting remotely. In that event, those members will participate and vote 
by video. Members of the public may attend the meeting to observe and provide public comment at the 
physical meeting location listed above or may watch live online at https://www.sfgovtv.org/sfpuc. 


Instructions for providing remote public comment are below: 


PUBLIC COMMENT CALL-IN: 
1 (415) 655-0001 / MEETING ID: 2496 220 4756 


Ensure you are in a quiet location 
Speak clearly and turn off background sounds (television, phones, radios) 


Wait for the item you would like to address to be called. When prompted, press *3 to be added to the queue 


The system will notify you when you are in line 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Tony Rivera 
Kate Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 


Accessible Meeting Policy: To obtain meeting materials in alternative format, please contact the 
Commission Secretary at 415-554-3165 or via email at Commission@sfwater.org. Providing at least 72 
hours’ notice will help to ensure availability. Written reports or background materials for calendar 
items are available on-line at the Commission website. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, 
reaching its decision in full view of the public. Commissions, boards, councils and other agencies of 
the City and County exist to conduct the people's business. This ordinance assures that deliberations are 
conducted before the people and that City operations are open to the people's review. For more 
information on your rights under the Sunshine Ordinance or to report a violation of the ordinance, 
contact Administrator, by mail to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, 
Room 244, San Francisco, CA 94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at 
sotf@sfgov.org. Copies of the Sunshine Ordinance can be obtained from the Clerk of the Sunshine 
Task Force, the San Francisco Public Library and on the City’s website at http://www.sfgov.org. 


a4 311 Free Language Assistance: $2’ i8 ae 8)/ Ayuda gratuita con el idioma / Bbecnmarnas 
TOMOLb repepoxunKkos / Tro giip Thong dich Mién phi / Assistance linguistique gratuite / #88} = ai 
4e/ PB AO / AS / anagad wnaes vsa“las lad a’yearlea Soy /Libreng tulong para sa 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or 
attempt to influence local legislative or administrative action may be required by the San Francisco 
Lobbyist Ordinance [SF Campaign & Governmental Conduct Code §2.100] to register and report 
lobbying activity. For more information about the Lobbyist Ordinance, please contact the San 
Francisco Ethics Commission at 25 Van Ness Avenue, Suite 220, San Francisco, CA 94102; telephone 
(415) 252-3100; fax (415) 252-3112; web site at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco_Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in S.F. 


Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then 
the CEQA determination prepared in support of that Approval Action is thereafter subject to appeal 
within the time frame specified in S.F. Administrative Code Section 31.16. Typically, an appeal must 
be filed within 30 calendar days of the Approval Action for a project that has received an exemption or 
negative declaration pursuant to CEQA. For information on filing an appeal under Chapter 31, contact 
the Clerk of the Board of Supervisors at City Hall, 1 Dr. Carlton B. Goodlett Place, Room 244, San 
Francisco, CA 94102, or call (415) 554-5184. If the Planning Department’s Environmental Review 
Officer has deemed a project to be exempt from further environmental review, an exemption 
determination has been prepared and can be _ obtained on-line at _http://www.st- 
planning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited 
to raising only those issues previously raised at a hearing on the project or in written correspondence 
delivered to the Board of Supervisors, Planning Commission, Planning Department or San Francisco 
Public Utilities Commission at, or prior to, such hearing, or as part of the appeal hearing process on the 
CEQA decision. 


unable to perform due to the rainy weather in December 2022 and January 2023. 
(Robinson) 


REGULAR CALENDAR 


7. Approve modifications to the San Francisco Public Utilities Commission Floodwater 
/ 20) 04 g Management Grant Assistance Program Grant Requirements and Terms to increase the 
SFPUC cost share to 100%, incorporate administrative cleanup edits, and authorize the General 
Manager of the SFPUC or the General Manager’s designee to execute Grant Agreements under 
the modified Grant Program. (Norby) 


8. Approve the Minimum Water Purchase Transfer Agreement, dated May 24, 2022, between 
the City of East Palo Alto and the City of Mountain View to allow a retroactive permanent 
transfer of up to 1.0 million gallons per day (MGD) of Mountain View’s Minimum Annual 

a3 00 30 Purchase Quantity to East Palo Alto, following the 2017 permanent transfer of 1.0 MGD of 
Mountain View’s Individual Supply Guarantee to East Palo Alto, under the terms of the 2021 
Amended and Restated Water Supply Agreement between the City and County of San Francisco 
and Wholesale Customers in Alameda County, San Mateo County, and Santa Clara County 
(WSA); and authorize the General Manager to amend the WSA to reflect the effects of that 
Minimum Annual Purchase Quantity transfer. (Ritchie) 


9. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 


10. General Public Comment 
Members of the public may address the Commission on matters that are within the Commission’s 
Jurisdiction and are not on today’s agenda. 


i 


— 


. Items initiated by Commissioners (discussion only) 
12. Public comment on the matters to be addressed during Closed Session. 


13. Motion on whether to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel. 


The Commission will go into Closed Session to discuss the following items: 
CLOSED SESSION 


14. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 
§54956.9, Administrative Code §67.10(d)(1)): (action item) (Bregman) 


. Joseph Goldmark v. City and County of San Francisco (Unlitigated File No. 23-00786), filed 
230051 November 29, 2022. 


Proposed settlement of an unlitigated claim for property damage resulting from a ruptured water 
main with the City to pay Joseph Goldmark $35,000.00 in exchange for a full and final release, subject to 


ORDER OF BUSINESS 


1. Call to Order 


2. Roll Call 


3. Approval of the Minutes of February 14, 2023 


4. Report of the General Manager (discussion only) 


Drought Conditions Update 

Quarterly Audit and Performance Review Report 

Quarterly Budget Status Report 

San Francisco Public Utilities Commission Hiring Process Overview 

Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


5. Bay Area Water Supply and Conservation Agency Update (discussion only) (Sandkulla) 


6. CONSENT CALENDAR 


a) 
230045 


b) 


230046 


c) 
230047 


d) 
230048 


Approve Modification No. 1 to Job Order Contract, JOC-87, General Engineering (A 
License) Construction, San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, with 
Sinclair General Engineering Construction, Inc., to complete ongoing facility and asset 
improvements, increasing the contract by $2,500,000, for a total not-to-exceed contract 
amount of $7,500,000, with no change to contract duration. (Robinson) 


Award Job Order Contract No. JOC-91, General Engineering (A License) Construction, 
San Francisco, San Mateo, Santa Clara, and Alameda Counties, for a total contract amount ve 
not-to-exceed $5,000,000 with a minimum guaranteed opportunity amount of $50,000 and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, 

R&S Construction Management, Inc., to perform general engineering work in San Francisco 
Public Utilities Commission systems and operations around the Bay Area. (Robinson) 


Approve an increase of $180,000 to the contract cost contingency, and an increase of 180 
calendar days (approximately six months) to the contract duration contingency, for Contract 
No. WW-675, 5th/18th/Upper Larkin Street Sewer Inspection; and authorize the General 
Manager to approve future modifications to the contract for a total contract amount of up to 
$2,378,170 and a total contract duration of up to 345 consecutive calendar days. Staff seeks 
the increase in cost contingency to perform an additional half mile of sewer and lateral 
inspections. The increase in duration contingency is needed to perform the additional sewer 
and lateral inspections and to complete post-processing videos coding, quality control, and to 
allow time for the City’s review and approval process. (Robinson) 


Approve an increase of 34 consecutive calendar days to the contract duration contingency for 
Contract No. WW-699, As-Needed Spot Sewer Replacement No. 42, with J. Flores 
Construction Company, Inc.; and authorize the General Manager to approve future 
modifications to the contract for a total contract duration of up to 474 consecutive calendar 
days (approximately one year and four months), with no change to contract amount to allow 
for additional days to complete all issued Contract Service Order work which the crews were 


approval by the Board of Supervisors. 


15. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 
§54956.9, Administrative Code §67.10(d)(1)): (action item) (Bregman) 


Michael Gwilliam v. City and County of San Francisco (Unlitigated File No. 23-00546), filed 


230052 october 14, 2022. 


Proposed settlement of an unlitigated claim for property damage resulting from a ruptured water 
main with the City to pay Michael Gwilliam $38,350.00 in exchange for a full and final release, subject 
to approval by the Board of Supervisors. 


Following Closed Session, the Commission will reconvene in Open Session 
16. Announcement following Closed Session. 


17. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


18. Adjournment 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING MINUTES 
Tuesday, February 28, 2023 
1:30 PM 
(Approved March 14, 2023) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 
San Francisco, CA 94102 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Tony Rivera 
Kate Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Secretary 


ORDER OF BUSINESS 


ih. 


Call to Order 
President Ajami called the meeting to order at 1:32PM. 


Roll Call 
Present: Ajami, Maxwell, Rivera, and Stacy 
Absent: Paulson (joined the meeting at 1:43 pm) 


. Approval of the Minutes of February 14, 2023 


No public comment. 


On motion to approve the Minutes of February 14, 2023: 
Ayes: Ajami, Maxwell, Rivera, and Stacy 


Report of the General Manager (GM) 


a) 


b) 


Drought Conditions Update 
Steve Ritchie, Assistant General Manager (AGM) Water, reviewed (1) February 21, 2023 


Reservoir Storage: Hetch Hetchy is at 360,360-acre feet of maximum storage and Water 
Bank is at 100% of maximum storage; (2) Other California Reservoirs: Shasta 84% of 
historical average, Oroville 115% of historical average, and Don Pedro 105% of 
historical average; (3) California Drought Monitor; Areas of extreme drought are 
shrinking; (4) Hetch Hetchy Precipitation: Flattened at 38” with additional rain 
received, (5) Upcountry 6-Station Precipitation Index (as of February 20, 2023) Year-to- 
date (YTD) total is at 37.45 inches; (6) Bay Area 7-Station Precipitation Index (as of 
February 20, 2023) YTD total is at 29.66 inches; (7) Upcountry Snowpack: 170% of the 


April 1" median with more storms expected; (8) Tuolumne River Water Available to the 
City: 517,000-acre feet; (9) National Precipitation Forecast: Additional rain is 
forecasted; and (10) Total Deliveries: Below years 2013, 2015 and 2020 levels. 


AGM Ritchie stated that the Governor's February 13, 2023 Executive Order has 
continued the State Emergency Drought Declaration. He reviewed key provision of 
significance for the SFPUC. 


Commissioner Paulson joined the meeting at 1:43 pm. 


Public Comment 


e Peter Drekmeier, Policy Director, Tuolumne River Trust, stated the report should be 
titled “Water Conditions Update”. He indicated the SFPUC will have enough 
entitlements to fill all reservoirs this year. He feels the reports are “human-centric”’ and 


should have and environmental focus that includes salmon. He stated a slide on in-stream 


flows is needed. 


Quarterly Audit and Performance Review Report 


Irella Blackwood, Audit Director, indicated that for FY 2022-23 there have been 29 
audits and assessments with seven completed (24%), 12 in progress (41%), and 10 
upcoming (35%). She noted those audits completed and reports issued. She discussed the 
calendar-year 2019-20 PG&E Franchise Fee Audit, which audited payment of franchise 


fees and surcharge fees by PG&E to the City and County of San Francisco for 2019 and 
2020. She stated the audit findings show that PG&E complied with its obligations under 
the Gas and Electric Franchise Ordinances and the relevant provisions of the San 
Francisco Administrative Code. The SFPUC and the Controller’s Budget and Analysis 
Division fulfilled their obligations in administering and monitoring the Franchise Audit. 


Audit Director Blackwood reviewed open City Services Auditor audits and 
recommendations stating that management agrees with the recommendations. As of 
January 26, 2023, all open recommendations have been closed, with eight FY 2022-23 
third quarter audits are completing and eight upcoming. 


President Ajami expressed appreciation for the update on the PG&E Franchise Fee 
Audit. She asked that staff inform the Commission of “lessons learned” or “guardrails 
needed” when necessary. 


No public comment. 


c) Quarterly Budget Status Report 
Nancy Hom, Chief Financial Officer (CFO) and AGM Business Services, indicated (1) 


Positive operating results projected for Water, Wastewater, Power, and CleanPowerSF, 
and operating shortfalls projected for Power, (2) Water and Wastewater revenues are 
projected to exceed budget due to higher than expected retail and wholesale sales; (2) 
Power and CleanPowerSF’s high power purchase and transmission and distribution 
costs are leading to significant shortfalls in expenditure budgets, offset by planned 
general reserve contributions and increased wholesale revenues for Hetchy Power. Year- 
end financial results are projected to meet-or-exceed policy targets. 


CFO Hom reviewed FY 2022-23 budget variances (sources and uses) for (1) Water: Net 
operating results $34.9 million with total sources up $25.4 million, and $9.6 million in cost 
savings; (2) Wastewater: Net operating results $22.4 million with total sources $6.2 million, 
and $16.2 million in cost savings; (3) Power: Net operating result $39.9 million with total 
sources $38.9 million, and $1.0 million in cost savings; and (4) CleanPowerSF: Net 
operating result $8.9 million with total sources up $7.1 million, and $1.7 million in cost 
savings. Key financial ratios for Water, Wastewater, Hetchy and CleanPowerSF and are on 
target to meet policy targets. 


AGM Hom responded to a question from Commissioner Stacy regarding the reference in the 
slides that “general reserve planned to go unspent” noting it is a contribution to general 
reserves. She explained why the funds may be unspent. 


Erin Corvinova, Financial Planning Director, responded to a question from President Ajami 
regarding power purchase sales. Brief discussion ensued. President Ajami asked that 


information regarding spot-market power purchases be provided. 


No public comment. 


d) San Francisco Public Utilities Commission Hiring Process Overview 


a 
2) 


SFPUC MINUTES — FEBRUARY 28, 2023 


Wendy Macy, Chief People Officer (CPO), stated the presentation’s focus was on what 
the SFPUC controls during the hiring process, versus the City’s Human Resources (HR) 
hiring process. She noted an agency-wide position vacancy rate of 26.3%, with 696 
vacant positions. She indicated there were 191 new hires and 162 employee exits, for a 
net positive headcount change of 28 (1.25%). 


CPO Macy discussed (1) Trend of Employee Starts Count vs. Employee Exit Count: 
During the past two fiscal years the SFPUC hires have not been keeping pace with 


turnover. However, the SFPUC is starting to slowly recover from the FY 2023 deficit; 
and (2) Voluntary Turnover Rate by Employee > Organization: Similar turnover rate 
trend was seen between January 2023 and February 2023. The overall voluntary 
turnover rate is 9.74%. 


She discussed “NorthStar”, a high-functioning state of the art HR process with seamless 
and engaging employee interface; engagement with diverse high-quality talent; hiring 
process tracking; removal of unnecessary hiring process barriers; provides same day 
conditional offers; includes classifications to consider all operational needs; and 
addresses career pipelines and pathways. 


CPO Macy discussed Human Resource Services goals for (1) Continuous improvement; 
(2) Seamless communications (strive for improvement and better training); (3) Job_ 
posting future enhancements (be more representative and visually appealing and 
increasing candidate pipelines to increase candidate pools); and (4) Data and 
transparency (data analytics and dashboards to determine priorities). 


She discussed (1) recruitment progress; (2) SFPUC hiring priority dashboard; and (3) 
prioritizing vacancies. 


Commissioner Paulson thanked COP Macy and the HR team for their work and for 
providing information on this important process. 


Commissioner Rivera concurred with Commissioner Paulson. He questioned how many 
of the 162 employee exits were due to retirement. CPO Macy indicated she would provide 
that information. 


In response to a question from President Ajami as to whether exit interviews are 
conducted, CPO Macy indicated they are offered but are voluntary and stated that the 
participation rate is low. She noted the voluntary “Pulse Survey” that is conducted with 
active SFPUC employees. CPO Macy and Melissa White, Human Resources Analyst, 
responded to additional questions from President Ajami regarding succession planning; 
at what point in a career stage people are leaving; and if applicants who aren't selected 
are tracked for consideration for future openings. 


VP Maxwell thanked staff for the hiring process map and requested that she be provided 
with a larger version. 


Commissioner Stacy stated the tech industry layoffs and the construction downturn could 
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be beneficial for SFPUC hiring. She indicated she has tried to explore the SFPUC HR 
website and found it difficult to navigate and that specific position information was 
inaccessible. CPO Macy reviewed efforts being taken to improve the website and the 
ability for job seekers to easily obtain employment information. 


Public Comment 

e §=Francisco DaCosta questioned how many people residing in the 92124 Zip Code are 
selected for career jobs. 

e Peter Drekmeier, Policy Director, Tuolumne River Trust, posed possible questions that 
may be asked of SFPUC employees. 


President Ajami thanked staff for their hard work to provide services to San Francisco and 
SFPUC customers. 


e) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


None. 


5. Bay Area Water Supply and Conservation Agency (BA WSCA) Update 
Nicole Sandkulla, BAWSCA CEO, read a statement (attached) regarding the State Water 


Resources Control Board’s announcement of an aggressive schedule for consideration of a 
Voluntary Agreement for the Tuolumne River that will provide greater water flows and increased 
habitat to protect fish and a reliable water supply for 1.8 million residents, 40,000 business, and 
hundreds of communities in Alameda, San Mateo, and Santa Clara Counties and for San 
Francisco ’s water users. She reiterated support for Early Implementation. 


Public Comment 

e Peter Drekmeier, Policy Director, Tuolumne River Trust, thanked CEO Sandkulla for her 
presentation. He discussed the new Voluntary Agreement and funding for habitat restoration 
projects and infiltration gallery. 

e Francisco DaCosta referred to the Raker Act and discussed BAWSCA. 


6. CONSENT CALENDAR 


a) Approve Modification No. | to Job Order Contract, JOC-87, General Engineering (A 
License) Construction, San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, with 
Sinclair General Engineering Construction, Inc., to complete ongoing facility and asset 
improvements, increasing the contract by $2,500,000. for a total not-to-exceed contract 
amount of $7,500,000, with no change to contract duration. (Resolution 23-0045) 


b) Award Job Order Contract No. JOC-91, General Engineering (A License) Construction, San 
Francisco, San Mateo, Santa Clara, and Alameda Counties, for a total contract amount not- 
to-exceed $5,000,000 with a minimum guaranteed opportunity amount of $50,000 and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
R&S Construction Management, Inc., to perform general engineering work in San Francisco 


Public Utilities Commission systems and operations around the Bay Area. (Resolution 23- 
0046) 
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c) Approve an increase of $180,000 to the contract cost contingency, and an increase of 180 
calendar days to the contract duration contingency, for Contract No. WW-675,_ 
5th/18th/Upper Larkin Street Sewer Inspection; and authorize the General Manager to 
approve future modifications to the contract for a total contract amount of up to $2,378,170 
and a total contract duration of up to 345 consecutive calendar days. Staff seeks the increase 
in cost contingency to perform an additional half mile of sewer and lateral inspections. The 

increase in duration contingency is needed to perform the additional sewer and lateral 

inspections and to complete post-processing videos coding, quality control, and to allow time 

for the City’s review and approval process. (Resolution 23-0047) 


d) Approve an increase of 34 consecutive calendar days to the contract duration contingency for 
Contract No. WW-699, As-Needed Spot Sewer Replacement No. 42, with J. Flores 
Construction Company, Inc.; and authorize the General Manager to approve future 
modifications to the contract for a total contract duration of up to 474 consecutive calendar 
days, with no change to contract amount to allow for additional days to complete all issued 
Contract Service Order work which the crews were unable to perform due to the rainy 
weather in December 2022 and January 2023. (Resolution 23-0048) 


President Ajami noted the summary section for item 6c did not indicate the contractor and 
requested that staff make sure to include that information. Bessie Tam, Project Manager, 
indicated the contractor is Pipe and Plant Solutions and apologized for the omission. 


Stephen Robinson, AGM Infrastructure, responded to a question from President Ajami 
regarding item 6a as to why the increase the contract amount is needed, indicating that the 
contract capacity for the as-needed contract is approaching and that the increase is needed 
to continue the as-needed work. He indicated that future agenda items will be clearer. He 
responded to a question regarding item 6d, noting finding spending and capacity. 


Commissioner Paulson concurred with comments made by President Ajami and requested 
that staff be diligent when composing agenda items. 


No public comment. 


On motion to approve Consent Calendar Items 6a through 6d: 
Ayes: Maxwell, Paulson, Rivera, and Stacy 


7. Approve modifications to the San Francisco Public Utilities Commission Floodwater 
Management Grant Assistance Program Grant Requirements and Terms to increase the SFPUC 
cost share to 100%, incorporate administrative cleanup edits, and authorize the General Manager 
of the SFPUC or the General Manager’s designee to execute Grant Agreements under the 
modified Grant Program. (Resolution 23-0049) 

Sarah Minnick, Wastewater Enterprise, discussed the history of the program which began in 
2013. She reviewed the proposed program modification which would eliminate the cost-share 
percentages currently required of grantees and stated that the grant program would cover 100% 
of eligible costs with the goal of increased participation. She noted low grant program 
participation since inception and indicated that despite extensive outreach efforts, only $59,000 
per year has been distributed. She stated that with the recent storms 88 interest forms have been 
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received since January Ist, the largest expression of interest since the program began. 


Ms. Minnick responded to a questions from VP Maxwell and President Ajami as to the process 
used to determine the current funding match; specific outreach efforts; and if there is data on 
program participation. 


No public comment. 


On motion to approve Item 7: 
Ayes: Maxwell, Paulson, Rivera, and Stacy 


8. Approve the Minimum Water Purchase Transfer Agreement, dated May 24, 2022, between the 
City of East Palo Alto and the City of Mountain View to allow a retroactive permanent transfer 
of up to 1.0 million gallons per day (MGD) of Mountain View’s Minimum Annual Purchase 
Quantity to East Palo Alto, following the 2017 permanent transfer of 1.0 MGD of Mountain 
View’s Individual Supply Guarantee to East Palo Alto, under the terms of the 2021 Amended 
and Restated Water Supply Agreement between the City and County of San Francisco and 
Wholesale Customers in Alameda County, San Mateo County, and Santa Clara County (WSA); 
and authorize the General Manager to amend the WSA to reflect the effects of that Minimum 


Annual Purchase Quantity transfer. (Resolution 23-0050) 
Alison Kastama, BAWSCA and Regional Liaison, indicated the SFPUC strives to make the use of 


existing water supplies more efficient, and to maintain the guarantee revenue stream afforded by 
minimum purchase requirements for certain customers who have other sources of water supply 
available to them. The Minimum Water Purchase Transfer Agreement (May 24, 2022) between 
two Wholesale Customers, the City of East Palo Alto and the City of Mountain View (MV-EPA 
Agreement), supports these efforts. She stated the proposed Agreement does not include any 
increase in the Supply Assurance of 184 Million Gallons per Day (MGD) or other changes in 
water supply or facilities. 


Liaison Kastama reviewed (1) Supply Assurance (184 MGD): The 1984 Settlement Agreement 
and Master Water Sales Contract created a perpetual “Supply Assurance” of 184 MGD to the 
Wholesale Customers, (2) Individual Supply Guarantee (ISG): The Supply Assurance was used 
as the basis for Individual Supply Guarantees that were negotiated among 23 of the Wholesale 
Customers. ISGs are the basis for Urban Water Management Plans and are used in land use 
decisions by the planning agencies associated with Wholesale Customers. 


She noted that four Wholesale Customers with alternative water supply sources are required to 
purchase a minimum amount of Regional Water System supply (1) Alameda County Water 
District 7.648 MGD, (2) City of Mountain View 8.930 MGD, (3) City of Milpitas 5.341MGD, 
and (4) City of Sunnyvale 8.930 MGD. She noted ISGs and Minimum Annual Purchase 
Quantities for the 26 Wholesale Customers along with current consumption. 


Liaison Kastama discussed the 2017 Mountain View Transfer of ISG to East Palo Alto, noting 
the first successful transfer if ISG occurred in 2017 with a transfer of 1 MGD of ISG from 
Mountain View to East Palo Alto. East Palo Alto agreed to pay Mountain View $5 million which 
was intended to help offset Mountain View’s Minimum Purchase obligation. This transfer 
highlighted interest in developing new terms for the WSA that would allow a transfer of 
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Minimum Purchase obligation as part of an ISG transfer. 


She discussed the 2021 Amended WSA and MV-EPA Agreement noting on January 26, 2021 the 
Commission approved the 2021 Amended and Restated WSA which allowed a Minimum 
Purchase Customer to permanently transfer a portion of its Minimum Annual Purchase Quantity 
obligation to another Wholesale Customer when it transfers a portion of its ISG to that 
Wholesale Customer. She indicated the MV-EPA Agreement allows a retroactive permanent 
transfer of up to 1.0 million MGD of Mountain View’s Minimum Annual Purchase Quantity to 
East Palo Alto under the terms of the 2021 WSA. The MV-EPA agreement was approved by the 
East Palo Alto City Council, the Mountain View City Council, and all other Wholesale 
Customers. She stated Mountain View will initially transfer 0.25 MGD of their existing Minimum 
Annual Purchase Quantity to East Palo Alto, and may, at any time during the term of the MV- 
EPA Agreement, make three additional transfers of 0.25 MGD. 


Liaison Kastama stated that to accomplish the administrative details of the approved transfer, 
the proposed action requests that the Commission authorize the GM to amend the WSA to reflect 
the effect of the Minimum Annual Purchase Quality Transfer. 


CFO Sandkulla responded to a question from President Ajami as to how the minimum purchase 
quantities are calculated, stating that there was a review of demand projections and a sensitivity 
analysis. She added that tracking of demand and condition change in the service area will 
happen. She stated the dynamics seen in San Francisco are different than that of the service area 
with business down and pressure for housing development. 


Commissioner Stacy stated that this type of transfer is a good idea, and that drought and 
uncertain supplies will likely continue and noted the importance of recycling, reuse and 
conservation. 


Public Comment 

e Nicole Sandkulla, BAWSCA, expressed support for the item. She noted it has been negotiated 
since 2017 and speaks to the BAWSCA agencies desire to find a fix. 

e Francisco DaCosta discussed the passage of the Raker Act and the adverse impact to Native 
Tribes and lack of mitigation measures. He stated the salmon have been negatively impacted. 

e Peter Drekmeier, Policy Director, Tuolumne River Trust, expressed support for the East 
Palo Alto / Mountain View transfer. He and asked that the Commission consider unintended 
consequences. 


On motion to approve Item 8: 
Ayes: Maxwell, Paulson, Rivera, and Stacy 


9. Communications (information only) 


a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 


10. General Public Comment 
e Peter Drekmeier, Policy Director, Tuolumne River Trust, discussed the placement of general 
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public comment on the agenda and questioned if it is working. He discussed his 
communications regarding Demand Projections. 

e Francisco DaCosta stated the Commission has no standards. He discussed the general 
public comment period. 


President Ajami indicated that the Commission welcomes public comment and noted its 
importance in the process. VP Maxwell thanked Mr. Drekmeier for his comments and expressed 
appreciation for his input. 


11. Items initiated by Commissioners 
VP Maxwell asked for a report on the state of the environment as it relates to watersheds. 


No public comment. 


12. Public comment on the matters to be addressed during Closed Session 
None. 


13. Motion on whether to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel 


On Motion to assert the attorney-client privilege: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


The Commission entered Closed Session at 3:54 pm. 


Present in Closed Session: Commissioners Ajam, Maxwell, Paulson, Rivera, and Stacy; Dennis 
Herrera, General Manager, Ron Flynn, Deputy General Manager, Steve Ritchie, AGM Water 
Enterprise; Sheryl Bregman, Deputy City Attorney, and Donna Hood, Commission Secretary. 


14. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 
§54956.9, Administrative Code §67.10(d)(1)): (Resolution 23-0051) 


Joseph Goldmark v. City and County of San Francisco (Unlitigated File No. 23-00786), filed 
November 29, 2022. Proposed settlement of an unlitigated claim for property damage resulting 
from a ruptured water main with the City to pay Joseph Goldmark $35,000.00 in exchange for a full 
and final release, subject to approval by the Board of Supervisors. 


15. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 
§54956.9, Administrative Code §67.10(d)(1)): (Resolution 23-0052) 


Michael Gwilliam v. City and County of San Francisco (Unlitigated File No. 23-00546), filed 
October 14, 2022. Proposed settlement of an unlitigated claim for property damage resulting 
from a ruptured water main with the City to pay Michael Gwilliam $38,350.00 in exchange for a full 
and final release, subject to approval by the Board of Supervisors. 


The Commission exited Closed Session at 4:06 pm. 
16. Announcement following Closed Session 


President Ajami announced that the Commission recommend the Board of Supervisors approve 
the settlement of the unlitigated claims under items14 and 15. _ 
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17. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a) 


On Motion not to disclose discussions during Closed Session: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


18. Adjournment 
President Ajami adjourned the meeting at 4:07 pm. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0045 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) uses indefinite 
quantity, as-needed construction for a wide range of construction activities to support its facilities, 
including general construction, moving and demolition, cathodic protection, concrete, earthwork and 
paving, electrical, general engineering, pipeline, reinforcing steel, and trucking and hauling. This 
work is typically performed on a task order basis through a Job Order Contract (JOC); and 


WHEREAS, On February 22, 2022, by Resolution No. 22-0036, this Commission awarded 
JOC No. JOC-87, General Engineering (A License) Construction, San Joaquin, Stanislaus, and 
Tuolumne Counties, Hetch Hetchy to Sinclair General Engineering Construction, Inc.; and 


WHEREAS, The contract certification date was April 29, 2022; and 


WHEREAS, The original contract was for an amount not-to-exceed $5,000,000 and the 
original contract duration was two years; and 


WHEREAS, Modification No. | is being requested to increase the contract amount by 
$2,500,000, to complete ongoing facility and asset improvements such as building, moving and 
demolition, cathodic protection, concrete, earthwork and paving, electrical, general engineering, 
pipeline, reinforcing steel, and trucking and hauling for Operations and Bureaus within the San 
Francisco Public Utilities Commission, for a total not-to-exceed contract amount of $7,500,000, with 
no change to the contract duration; and 


WHEREAS, The Contract Monitoring Division established a 16% Local Business 
Enterprise (LBE) subcontracting participation of for this contract, and the contractor committed to 
a 16.30% LBE subcontractor participation in its bid submittal; now, therefore, be it 


RESOLVED, That this Commission hereby approves Modification No. 1 to Job Order 
Contract (JOC), JOC-87, General Engineering (A License) Construction, San Joaquin, Stanislaus, 
and Tuolumne Counties, Hetch Hetchy with Sinclair General Engineering Construction, Inc., 
increasing the contract by $2,500,000, for a total not-to-exceed contract amount of $7,500,000, with 
no change to contract duration. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 28, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0046 


WHEREAS, A Job Order Contract enables the San Francisco Public Utilities Commission 
(SFPUC) to quickly and efficiently complete unrelated tasks on an as-needed basis under a single, 
competitively bid, indefinite quantity contract for general engineering construction around the Bay 
Area; and 


WHEREAS, On December 20, 2022, the SFPUC advertised Job Order Contract (JOC) No. 
JOC-91, General Engineering (A License) Construction, San Francisco, San Mateo, Santa Clara, 
and Alameda Counties, for work to be performed in these counties; and 


WHEREAS, On January 26, 2023, the SFPUC received and publicly opened three bids in 
which the bidders submitted their profit and overhead percentage markups on specified unit prices 
for work to be specified under task orders; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) reviewed the bidder 
and their bids for responsibility, responsiveness, and application of bid preferences and 
determined R&S Construction Management, Inc., to be the responsible bidder that submitted the 
lowest responsive bid; and 


WHEREAS, The contract not-to-exceed amount is $5,000,000, with a guaranteed 
minimum task order opportunity of $50,000 to perform general engineering construction work in 
SFPUC systems and operations around the Bay Area; and 


WHEREAS, The contract duration is two years; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
of various discrete construction activities that the Contractor will perform under this JOC; and 


WHEREAS, The CMD established a 16% Local Business Enterprise (LBE) subcontracting 
participation requirement for this contract, and the Contractor committed to 18% LBE 
subcontractor participation in its bid submittal; and 


WHEREAS, Award of this JOC does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines section 15378 because it does not involve 
commitment to any specific project that may result in a physical change in the environment. The 
SFPUC will not issue any task orders for work to be performed under this contract until the 
proposed work is reviewed and any appropriate environmental review under the CEQA, if 
required, has been completed; now, therefore be it 


RESOLVED, That this Commission hereby awards JOC No. JOC-91, General 
Engineering (A License) Construction, San Francisco, San Mateo, Santa Clara, and Alameda 
Counties, for a not-to-exceed amount of $5,000,000, and a duration of two years, to the 


responsible bidder that submitted the lowest responsive bid, R&S Construction Management, 
Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 28, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0047 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) performs cleaning, 
debris removal, and inspection of existing sewer lines to identify locations with a high risk of 
potential failure bases on asset age, size, hydraulic capacity, and/or location; and 


WHEREAS, On March 22, 2022, by Resolution No. 22-0057, the Commission awarded 
Contract No. WW-675, Sth/1 8th/Upper Larkin Street Sewer Inspection to Pipe and Plant Solutions, 
Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was August 22, 2022; and 


WHEREAS, The original contract amount was for $1,998,336, the original contract 
duration was 150 consecutive calendar days, and the contract provided for inspection and cleaning 
of 3.4 miles of sewers and laterals; and 


WHEREAS, Staff recommends an increase of $180,000 to the contract cost contingency 
and an increase of 180 calendar days to the contract duration contingency in order to inspect and 
clean an additional have mile of sewers and laterals and to complete post-processing videos coding, 
quality control, and allow time for the City’s review and approval process; and 


WHEREAS, Contract Monitoring Division established a 10% Local Business Enterprise 
(LBE) subcontracting participation requirement or this contract, and the contractor committed to 
12.71% LBE participation in its bid submittal; and 


WHEREAS, Funds are available from Project No. 10036832, 5th/18th/Upper Larkin Street 
Sewer Inspection; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of $180,000 to the 
existing contract cost contingency and an increase of 180 calendar days to the existing contract 
duration contingency, for Contract No. WW-675, 5th/18th/Upper Larkin Street Sewer Inspection, 
with Pipe and Plant Solutions, for a total contract cost contingency amount of up to $379,834 and 
a total contract duration contingency of 195 calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
or the General Manager’s designee to consider and, if appropriate, to approve any future 
modifications to the contract amount for a total contract amount of up to $2,378,170, and a total 
contract duration of up to 345 consecutive calendar days. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 28, 2023 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0048 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) must replace 
segments of existing sewer piping, on an as-needed basis, at locations to be determined throughout 
the City and County of San Francisco, California; and 


WHEREAS, On July 13, 2021, by Resolution No. 21-0113, the Commission awarded 
Contract No. WW-699, As-Needed Spot Sewer Replacement No. 42 to J. Flores Construction 
Company, Inc., and 


WHEREAS, The construction contract Notice-to-Proceed date was November 22, 2021; 
and 


WHEREAS, The original contract amount was for $10,176,957 and the original contract 
duration was 400 consecutive calendar days; and 


WHEREAS, Modifications Nos. 1 and 2 were issued to perform coordinated sewer work 
scope in advance of the Better Market Street Phase | contract, increasing the contract amount by 
$219,733 and increasing the contract duration by 39 calendar days, for a total contract amount of 
$10,396,690 and total contract duration to 439 calendar days; and 


WHEREAS, Staff seeks an increase of 34 calendar days to the contract duration 
contingency to allow for additional days to complete all issued Contract Service Order work which 
the crews were unable to perform due to the rainy weather in December 2022 and January 2023; 
and 


WHEREAS, Contract Monitoring Division established an 8% Local Business Enterprise 
(LBE) subcontracting participation for this contract, and the contractor committed to an 8.11% 
LBE subcontractor participation in its bid submittal; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 34 calendar days to 
the existing contract duration contingency for Contract No. WW-699, As-Needed Spot Sewer 
Replacement No. 42, for a total contract duration contingency amount of up to 74 calendar days; 
and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or the General Manager’s designee, to consider, and, if appropriate, to approve any future 
modifications to the contract duration for a total contract duration of up to 474 consecutive 
calendar days, with no change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 28, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0049 


WHEREAS, On June 11, 2013, by Resolution No. 13-0098, the San Francisco Public 
Utilities Commission (SFPUC) established the Floodwater Management Grant Assistance 
Program (Grant Program) and authorized the General Manager of the SFPUC or the General 
Manager’s designee to execute Grant Agreements with eligible San Francisco property owners to 
install specified improvements to their properties to lower the risk of flooding caused by storm- 
related overland flow from an adjacent city right-of-way or a storm-related backflow event, subject 
to the availability of funding; and 


WHEREAS, Since 2013, the SFPUC has accepted grant applications; and 


WHEREAS, On July 14, 2015, by Resolution No. 15-0158, the Commission modified the 
Grant Program to expand eligible project types, with a cap of $30,000 per project and the SFPUC 
reimbursing up to 80% of eligible expenses, with the property owner covering the remaining 20%; 
and 


WHEREAS, On December 12, 2017, by Resolution No. 17-0249, the Commission 
increased the cap on grant funding from $30,000 to $100,000 per project and increased the 
SFPUC’s cost share from 80% to 90% for owner-occupied homes and from 80% to 100% for 
homeowners demonstrating financial hardship, while maintaining an 80% cost share for non- 
residential properties or residential properties with rental units; and 


WHEREAS, On September 22, 2020, by Resolution No. 20-0204, the Commission 
increased the SFPUC’s cost share to 100% for small businesses and non-profit organizations with 
a maximum of 50 full-time employees; and 


WHEREAS, On November 10, 2021, the San Francisco Bay Regional Water Quality 
Control Board issued a Stipulated Cleanup and Abatement Order No. R2-2021-0021 (July 27, 
2021 Commission approval by Resolution No. 21-0124; September 28, 2021 Board of Supervisors 
approval by Resolution No. 210899), requiring the SFPUC to make at least $1.5 million in grant 
funding available citywide per year for the Grant Program; and 


WHEREAS, SFPUC staff has widely promoted this Grant Program through outreach 
and intends to continue outreach; and 


WHEREAS, Despite its outreach efforts, the SFPUC has only distributed approximately 
$59,000 per year, out of a current annual budget of $1.5 million per year; and 


WHEREAS, SFPUC staff now recommends updating the Grant Program to encourage new 
applicants by increasing the SFPUC’s cost share to 100% for all property types; and 


WHEREAS, A copy of the proposed modifications to the Grant Requirements and Terms, 
which include the cost share updates and administrative cleanup edits, is on file with the 
Commission Secretary and was presented to the Commission at its meeting on February 28, 2023; 
and 


WHEREAS, This action does not constitute a “Project” under California Environmental 
Quality Act (CEQA) Guidelines section 15378(b)(4) because the proposed Grant Program creates 
a government funding mechanism that does not involve a commitment to any specific project 
which may result in a potentially significant physical impact on the environment; and at present, 
it is not possible to identify specific projects that may qualify for grants under this Program in the 
future; however, projects will be subject to subsequent environmental review during the grant 
application and building permit application review process; and final grant approval will not occur 
until compliance with CEQA is achieved; now, therefore, be it 


RESOLVED, The Commission hereby modifies the Grant Requirements and Terms, to 
increase the SFPUC’s cost share to 100% for all property types, and authorizes the General 
Manager of the SFPUC or the General Manager’s designee to execute Grant Agreements 
consistent with the approved modified Requirements and Terms, subject to the availability of 
funding. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of February 28, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0050 


WHEREAS, For many years, the City and County of San Francisco (San Francisco) has 
sold wholesale water to water supply agencies in Alameda, San Mateo, and Santa Clara Counties 
(Wholesale Customers), in addition to the retail water customers it serves in San Francisco; and 


WHEREAS, In 1984, San Francisco and the Wholesale Customers entered into the 
“Settlement Agreement and Master Water Sales Contract between the City and County of San 
Francisco and Certain Suburban Purchasers in San Mateo County, Santa Clara County and 
Alameda County” (1984 Agreement), which created a perpetual “Supply Assurance” to the 
Wholesale Customers of 184 million gallons per day (MGD); and 


WHEREAS, In April 2003, water supply agencies in Alameda, San Mateo, and Santa Clara 
Counties established the Bay Area Water Supply and Conservation Agency (BAWSCA), as 
authorized by Water Code Section 81300 et seq.; and 


WHEREAS, On April 28, 2009, by Resolution No. 09-0069, the Commission approved 
the Water Supply Agreement between San Francisco and Wholesale Customers in Alameda 
County, San Mateo County, and Santa Clara County (2009 WSA), which carried forward many 
components of the 1984 Agreement, including the 184 MGD Supply Assurance, which was used 
as the basis for the Wholesale Customers’ water allocations now known as Individual Supply 
Guarantees (ISGs); and 


WHEREAS, The 2009 WSA created a mechanism for the Wholesale Customers to 
transfer portions of their ISGs among themselves, and included a “minimum purchase 
requirement” for four Wholesale Customers with alternative water supply sources (Alameda 
County Water District and the Cities of Milpitas, Mountain View, and Sunnyvale, collectively 
“Minimum Purchase Customers”); and 


WHEREAS, In 2017, Mountain View transferred 1.0 MGD of its ISG to East Palo Alto 
in exchange for a one-time payment of $5 million dollars, and at the time, Mountain View and 
East Palo Alto were interested in simultaneously transferring 1.0 MGD of Mountain View’s 
minimum purchase requirement to East Palo Alto, but the 2009 WSA did not include a mechanism 
to do so without amending the agreement; and 


WHEREAS, On December 11, 2018, by Resolution No. 18-0212, the Commission 
approved the 2018 Amended and Restated Water Supply Agreement between San Francisco and 
the Wholesale Customers (2018 WSA), which carried forward the minimum purchase requirement 
in the 2009 WSA; and 


WHEREAS, On January 26, 2021, by Resolution No. 21-0009, the Commission approved 
the 2021 Amended and Restated Water Supply Agreement between San Francisco and the 
Wholesale Customers (2021 WSA, or WSA), which included a new mechanism that would allow 
a Minimum Purchase Customer to permanently transfer a portion of its “Minimum Annual 
Purchase Quantity” to another Wholesale Customer at the same time that it transfers a portion of 
its ISG to that other Wholesale Customer; and 


WHEREAS, In conjunction with the Wholesale Customers’ consideration of the 2021 
WSA, Mountain View and East Palo Alto proposed that the other Wholesale Customers, as 
well as San Francisco, consider and approve the retroactive conversion of Mountain View’s 
2017 1.0 MGD ISG transfer to East Palo Alto into a 1.0 MGD ISG transfer that includes a 
transfer of up to 1.0 MGD of Mountain View’s Minimum Annual Purchase Quantity to East 
Palo Alto, in 0.25 MGD increments; and 


WHEREAS, BAWSCA and the Wholesale Customers have approved the Minimum 
Water Purchase Transfer Agreement, dated May 24, 2022, between the City of East Palo Alto 
and the City of Mountain View for that retroactive conversion (MV-EPA Agreement), and the 
proposed amendments to the WSA that would effectuate the MV-EPA Agreement; and 


WHEREAS, The MV-EPA Agreement and proposed amendments to the WSA do not 
include any increase in the Supply Assurance, or other changes in water supply or facilities; 
they align with the intent of the 2021 WSA amendments, which encourage simultaneous 
ISG and Minimum Annual Purchase Quantity transfers among the Wholesale Customers, in 
order to make the use of existing water supplies more efficient and to maintain the guaranteed 
revenue stream afforded by the minimum purchase requirements for certain customers who have 
other sources of water supply available to them; and 


WHEREAS, The Commission may by resolution delegate its authority under Section 2.03 
of the WSA to amend the WSA, its attachments, and the Individual Water Sales Contracts between 
San Francisco and the Wholesale Customers to the General Manager of the SFPUC; and 


WHEREAS, This action does not constitute a “project” under the California Environmental 
Quality Act Guidelines Section 15378(a) because there would be no physical change in 
the environment; now, therefore, be it 


RESOLVED, That the Commission approves the attached Minimum Water Purchase 
Transfer Agreement, dated May 24, 2022, between the City of East Palo Alto and the City of 
Mountain View; and be it further 


RESOLVED, That the Commission delegates to the General Manager its authority 
under WSA Section 2.03 to amend Attachments E-1 and E of the 2021 Amended and Restated 
Water Supply Agreement between San Francisco and the Wholesale Customers, as well as the 
Individual Water Sales Contracts of Mountain View and East Palo Alto, in accordance with the 
terms and conditions of the MV-EPA Agreement, without returning to Commission. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of February 28, 2023. 


ecretary, Public Utilities Commission 


San Francisco 
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REGULAR MEETING AGENDA 
Tuesday, March 14, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online as described below. 
Members of the public attending the meeting in person or remotely will have an opportunity to provide public 
comment on every action or discussion item. 


Members of the public are encouraged to provide public comment by email. Send an email to 


Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


REMOTE MEETING ACCESS 


Watch: https://Awww.sfgovtv.org/sfpuc 


REMOTE PUBLIC COMMENT CALL-IN: 1 (415) 655-0001 / MEETING ID: 2498 601 9823 
When the item is called, press *3 to be added to the speaker line. When prompted, commenters will 
have up to two minutes to provide comment unless otherwise noted by the Chair. Please speak 
clearly, ensure you are in a quiet location, and turn off any TV’s or computers around you. 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast 
and captioned on SFGovTV. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability. Making a request to participate remotely no later than one hour before the 
start of the meeting helps ensure availability of the meeting link. Sign Language Interpretation is also available 
upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, 
all other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 
Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 
exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, | Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


311 Free Language Assistance: $@ 2% = Hj8)/ Ayuda gratuita con el idioma / becnaTHas NOMOLMb 
nepesogunkos / Tro giip Thong dich Mién phi / Assistance linguistique gratuite / EEO Bae Se/ TS 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (41 5) 252-3100; fax (415) 252-3112; web site 


at www.stgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 
action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. Ifthe Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- 
planning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 

1. Call to Order 

2. Roll Call 

3. Approval of the Minutes of February 28, 2023 


4. Report of the General Manager (discussion only) 
a) Water Supply Conditions Update 
b) Audited Financial Statements (Fiscal Year 2021-22) 
c) Water Enterprise Capital Improvement Program Quarterly Report 
d) Water System Improvement Program Quarterly Report 
e) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


5. CONSENT CALENDAR 
a) Award Job Order Contract No. JOC-92, General Engineering (A License) Construction, — 
San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, for a total contract amount 
PR Od 53 not-to-exceed $5,000,000 with a minimum guaranteed opportunity amount of $50,000 and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Sierra Mountain Construction, Inc., to perform general engineering work in San Francisco 
Public Utilities Commission systems and operations around Hetch Hetchy. (Robinson) 


b) Approve a $250,000 increase to the contract cost contingency and a 120 calendar day 
increase to the contract duration contingency for Contract No. WD-2871, Sunol Valley 
Water Treatment Plant and Chloramination Facility Aqua Ammonia Structural Repairs and 
73 0 0 yA Tank Replacement, with Cal State Constructors, for safe and proper cleaning and disposal of 
existing aqua ammonia tanks and for delays associated with the fabrication of new stainless 
steel tanks; and authorize the General Manager to approve future modifications to the 
contract for a total contract amount of up to $2,279,883 and a total contract duration of up to 
721 consecutive calendar days (approximately two years). (Robinson) 


c) Approve an increase of $2,000,000 to the contract cost contingency, and an increase of 368 
calendar days to the contract duration contingency for Contract No. WW-662R, Southeast 

230 055 Water Pollution Control Plant (SEP) Power Feed and Primary Switchgear Upgrades, with 
“ Blocka Construction, Inc., to address additional differing site conditions, design 
clarifications, and potential additional extended Contractor’s overhead related to the 
continued delay in delivery of SFPUC power to SEP and the extra time anticipated for 
installation of the substations; and authorize the General Manager to approve future 
modifications to the contract for a total contract amount of up to $35,818,620 and a total 
contract duration of up to 1,655 consecutive calendar days (approximately four years and six 
months). (Robinson) 


d) Approve the terms and conditions and authorize the General Manager to execute an eight- 
230056 year communications site lease to New Cingular Wireless PCS LLC, doing business as 
AT&T Mobility, a Delaware limited liability company, to use approximately 400 square feet 
of space on the third floor of Building No. 800 of the Southeast Treatment Plant and certain 


13-0052 


30053 


12, 


space on the rooftop of Building No. 800 for antenna equipment, all located at 1701 Jerrold 
Avenue, San Francisco, California, constituting a portion of Assessor’s Block 5280, Lot 001, 
to operate, maintain, repair, and replace existing telecommunications facilities and related 
equipment at an annual rent of $91,261.32 with four percent annual increases. (Flynn) 


e) Approve the terms and conditions and authorize the General Manager to execute an eight- 
year communications site lease with New Cingular Wireless PCS, LLC, doing business 
as AT&T Mobility, a Delaware limited liability company, to use approximately 360 square 
feet of SFPUC Parcel 65 in the unincorporated Town of Sunol, California to operate, 
maintain, repair, and replace an existing telecommunications facility and related equipment 
for an annual rent of $63,606.24, with four-percent annual increases. (Flynn) 


REGULAR CALENDAR 


Approve a form Master License for Outdoor Distributed Antenna System Pole Installation 
(2023 Master License) for placement of pole-mounted wireless facilities on streetlight poles 
owned by the San Francisco Public Utilities Commission; and delegate authority to the General 
Manager to execute the 2023 Master License and Pole License agreements allowing wireless 
telecommunications providers to install facilities on SFPUC poles. The City has reached final 
agreements with four companies — ATT, Verizon, ExteNet, and Mobilitie. The fees paid under 
the 2023 Master License are projected to cover the cost to implement the agreement. 

(Hale) 


Communications (information only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) 2009 Water Supply Agreement Update 

e) Alternative Water Supply Program Quarterly Report 

f) Annual Comprehensive Financial Report (Fiscal Year 2021-22) 

g) Fiscal Year 2021-23 Report on CleanPowerSF Program Pursuant to Ordinance 223-15 
h) Popular Annual Financial Report (Fiscal Year 2021-22) 


General Public Comment 
Members of the public may address the Commission on matters that are within the Commission’s 


Jurisdiction and are not on today’s agenda. 


Items initiated by Commissioners (discussion only) 


. Public comment on the matter to be addressed during Closed Session. 


. Motion on whether to assert the attorney-client privilege regarding the matter listed below as 


Conference with Legal Counsel. 
The Commission will go into Closed Session to discuss the following items: 
CLOSED SESSION 


CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 


§54956.9 (d)(1) and San Francisco, Administrative Code §67.10(d)(1)) (action item) 
(Bregman) 


M. Hernandez Construction, Inc. dba Hernandez Construction vs. City and County of San 
Francisco (San Francisco County Superior Court Case No. CGC-22-598639), filed March 11, 
2022. 


Proposed settlement of a public work contract dispute under Contract No. WW-622 / 2644J, 
Haight-Ashbury/Tenderloin/Diamond Heights Districts Sewer Replacement and Pavement 
Renovation, where the City will pay $137,000 to M. Hernandez Construction, Inc. in exchange for a 
full and final release, subject to approval by the Board of Supervisors. 


Following Closed Session, the Commission will reconvene in Open Session 
13. Announcement following Closed Session. 


14. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


15. Adjournment 
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REGULAR MEETING MINUTES 
Tuesday, March 14, 2023 
1:30 PM 
(Approved March 28, 2023) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Tony Rivera 
Kate Stacy 


Dennis J. Herrera, General Manager 


Donna Hood, Commission Secretary 


Call to Order 
President Ajami called the meeting to order at 1:34 pm. 


Roll Call 
Present: Ajami, Maxwell, Paulson, Rivera, and Stacy 


Approval of the Minutes of February 28, 2023 


No public comment. 


On motion to approve the Minutes of February 28, 2023: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


Report of the General Manager 


a) Water Supply Conditions Update 
Steve Ritchie, Assistant General Manager (AGM) Water Enterprise, reviewed (1) March 


6, 2023 Reservoir Storage: Hetch Hetchy is at 360,360-acre feet of maximum storage and 
Water Bank is at 100% of maximum storage; (2) Other California Reservoirs: Shasta is 
at 83% of historical average, Oroville is at 116% of historical average, and Don Pedro is 
at 104% of historical average; (3) California Drought Monitor; More areas of the state 
are out of drought; (4) Hetch Hetchy Precipitation: Tracking to the 1983 level; (5) 
Upcountry 6-Station Precipitation Index (as of March 4, 2023) Year-to-date (YTD) total 


is at 44.16 inches; (6) Bay Area 7-Station Precipitation Index (as of March 4, 2023) YTD 
total is at 33.51 inches; (7) Upcountry Snowpack: 180% of normal with additional 


snowpack received since report published; (8) Tuolumne River Water Available to the 
City: 711,000 acre feet; (9) National Precipitation Forecast: Additional rain and snow is 
expected in the coming weeks, and (10) Total Deliveries: 149 MGD with flat demand 
throughout the service area. 


AGM Ritchie discussed the Commission’s November 2021 Declaration of a Local Water 
Emergency which triggered a 5% drought surcharge for retail customers. He noted the 
Commission’s May 2022 adoption of an 11% Systemwide Water Use Reduction, 
consistent with the State Water Board’s Emergency Regulations. He stated that at the 
April 11, 2023 Commission meeting staff will recommend that the Commission find that a 
Local Water Shortage no longer exists and that it be rescinded, and that the surcharge 
end. He stated the Systemwide Water Use Reduction will remain in effect consistent with 
the State Water Board regulations but will be removed once the State Water Board 
modifies its regulations. 


AGM Ritchie responded to a question from Vice President (VP) Maxwell as to the 
condition of groundwater aquifers indicating the conditions in San Francisco are good. 
Brief discussion ensued. 


Public Comment 

e Nicole Sandkulla, BAWSCA CEO, thanked AGM Ritchie for the report and stated she 
looks forward to working the SFPUC regarding the state of local water conditions. 

e Peter Drekmeier, Policy Director, Tuolumne River Trust, stated that “problem water” 
should be turned into a resource. He discussed the 711,000-acre feet of Tuolumne River 
water available to the City, demand, and SFPUC’s water rights. 


In response to a question from VP Maxwell as to the impact if one year was taken off of the 
Design Drought, AGM Ritchie indicated it would put the SFPUC at greater risk. He offered 
a reminder that the Irrigation Districts have senior water rights to the SFPUC. 


b) Audited Financial Statements (Fiscal Year 2021-22) 
Nancy Hom, Chief Financial Officer (CFO) and AGM Business Services, stated that on 
January 27, 2023 KPMG issued the Audited Financial Statement for Water, Wastewater, 
Hetch Hetchy Water and Power, and CleanPowerSF with (1) unmodified opinion, (2) no 
material misstatements in the financial statements, and (3) no internal control deficiencies 
observed. 


CFO Hom introduced Lisa Avis, Managing Director, KPMG, LLP. Director Avis thanked the 
SFPUC for their cooperation during the audit, which occurred in person and virtually and 
included daily communication with managers. She stated there were no audit misstatements, 
or uncorrected or corrected misstatements, and there were no fraud or illegal acts noted 
during the audit. She indicated that they are independent auditors and that they issued a 
clean and unmodified opinion. She stated that the opinion applies only to the SFPUC, 
although the wording “City and County of San Francisco” is used throughout the audit. 


Director Avis reviewed significant accounting policies and practices (1) Cash investments 
held by the City are reported as part of the City and County of San Francisco ’s internal pool 
of investments; (2) Each department’s proportionate share of the Pension and 
Postemployment Benefits other than Pensions elements are based on employer contributions; 
(3) Water, sewage, and power service revenue charges are based on consumption and usage 
by customers; (4) Capital Assets with initial individual costs greater than $5,000 and 
estimate useful life in excess of one year are capitalized; and (5) Lease receivables, assets 
and payables are reported on the Statement of Net Position (new this year). 


Director Avis stated that there was no bias with Estimates and that they were fair and 
reasonable. The balances in financial statement were fair and accurate. She discussed 
Disclosures in the financial statements and stated that the Disclosures are consistent with 
industry practices and conform with requirements under the U.S. General Acceptable 
Accounting Principles. She discussed the Management’s Discussion and Analysis noting 
auditors performed the procedures with no exceptions noted. No material inconsistencies 
were identified that required revision of the other information. She reviewed standard 
inquiries made. 


President Ajami questioned if there are any “red flags” which Director Avis responded that 
debt ratio and covenant requirements should be monitored but KPMG has no concerns. 


No public comment. 


c) Water Enterprise Capital Improvement Program (WECIP) Quarterly Report 
Katie Miller, Director Water Capital Programs, stated that as of December 31, 2022 the 
WECIP is 32% complete with $1,005 million expended during the quarter. She noted the 
WECIP cost summary by category for active projects. She reviewed new variances for the 
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quarter, offering reasons for the variances and indicating they are monitored for trends 
and patterns. She stated the variances align with the revised project budget and schedules 
which were approved by the Commission in February. Director Miller noted there are 25 
approved Regional projects in various stages, and those with cost and schedule variances 
are in the planning stage. Director Miller provided updates on Regional WECIP projects 
including the Sunol Valley Water Treatment Plant Ozone, Sunol Long Term 
Improvements Watershed Center (Contract B), Harry Tracy Water Treatment Plant Filter 
Underdrain Replacement, and Corrosion Control. 


Director Miller provided detail on the 11 Local Projects and reviewed project budget and 
schedule variances, again stating the variances align with the revised project budget and 
schedules which were approved by the Commission in February. Director Miller 
provided updates on Local WECIP projects including San Francisco Westside Recycled 
Water, College Hill Reservoir, and Emergency Firefighting Water System Pipelines. 


Director Miller responded to a question from Commissioner Paulson regarding the 
reasons for the variances, noting trends, budget increases, and continued issues with 
SFPUC, consultant, and contractor staffing constraints due to COVID which negatively 
impact the ability to meet schedule deadlines. She discussed efforts to expend existing 
appropriations which may require pushing deadlines. She noted efforts being taken to 
ensure accountability and to meet deadlines. 


President Ajami thanked Director Miller for the report. She noted the need for additional 
stopgap measures to help mitigate delays. She questioned the bidding process, operation 
and maintenance expenses, and risk. Brief discussion ensued. 


Public Comment 

e Nicole Sandkulla, BAWSCA CEO, noted the significance of project scopes, schedules and 
cost changes. She asked that the Commission continue to pay attention to obligations to 
Wholesale and Retail customers. 


d) Water System Improvement Program (WSIP) Quarterly Report 


Director Miller reviewed the Regional WSIP program expenditure status (as of December 
31, 2022), stating $3,717 million has been expended during the quarter. The program is 
99% complete with two projects remaining. She reviewed the WSIP cost summary, noting 
a $9.5 million Regional WSIP cost variance. 


Director Miller provided updates for the Regional Groundwater Storage and Recovery 
Project and the Alameda Creek Recapture Project. 


Public Comment 
e Nicole Sandkulla, BAWSCA CEO, discussed the two remaining projects and stated they 
need to be completed to meet water supply reliability supply level-of-service goals. 


e) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


GM Herrera stated the Mayor held her monthly department head meeting at the Southeast 
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Commission Center and that the building was met with rave reviews. 
No public comment. 


5. CONSENT CALENDAR 


a) Award Job Order Contract No. JOC-92, General Engineering (A License) Construction, San 
Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, for a total contract amount not- 
to-exceed $5,000,000 with a minimum guaranteed opportunity amount of $50,000 and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Sierra Mountain Construction, Inc., to perform general engineering work in San Francisco 


Public Utilities Commission systems and operations around Hetch Hetchy. (Resolution 23- 
0053) 


b) Approve a $250,000 increase to the contract cost contingency and a 120 calendar day 
increase to the contract duration contingency for Contract No. WD-2871, Sunol Valley Water 
Treatment Plant and Chloramination Facility Aqua Ammonia Structural Repairs and Tank 
Replacement, with Cal State Constructors, for safe and proper cleaning and disposal of 
existing aqua ammonia tanks and for delays associated with the fabrication of new stainless 
steel tanks; and authorize the General Manager to approve future modifications to the 
contract for a total contract amount of up to $2,279,883 and a total contract duration of up to 
721 consecutive calendar days. (Resolution 23-0054) 


c) Approve an increase of $2,000,000 to the contract cost contingency, and an increase of 368 
calendar days to the contract duration contingency for Contract No. WW-662R, Southeast 
Water Pollution Control Plant (SEP) Power Feed and Primary Switchgear Upgrades, with 
Blocka Construction, Inc., to address additional differing site conditions, design 
clarifications, and potential additional extended Contractor’s overhead related to the 
continued delay in delivery of SFPUC power to SEP and the extra time anticipated for 
installation of the substations; and authorize the General Manager to approve future 
modifications to the contract for a total contract amount of up to $35,818.620 and a total 
contract duration of up to 1,655 consecutive calendar days. (Resolution 23-0055) 


d) Approve the terms and conditions and authorize the General Manager to execute an eight- 
year communications site lease to New Cingular Wireless PCS LLC, doing business as 
AT&T Mobility, a Delaware limited liability company, to use approximately 400 square feet 
of space on the third floor of Building No. 800 of the Southeast Treatment Plant and certain 
space on the rooftop of Building No. 800 for antenna equipment, all located at 1701 Jerrold 
Avenue, San Francisco, California, constituting a portion of Assessor’s Block 5280, Lot 001, 
to operate, maintain, repair, and replace existing telecommunications facilities and related 


equipment at an annual rent of $91,261.32 with four percent annual increases. (Resolution 
23-0056) 


e) Approve the terms and conditions and authorize the General Manager to execute an eight- 
year communications site lease with New Cingular Wireless PCS, LLC, doing business as 
AT&T Mobility, a Delaware limited liability company, to use approximately 360 square feet 
of SFPUC Parcel 65 in the unincorporated Town of Sunol, California to operate, maintain, 
repair, and replace an existing telecommunications facility and related equipment for an 
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annual rent of $63,606.24, with four-percent annual increases. (Resolution 23-0057) 


No public comment. 


On motion to approve Consent Calendar Items 5a through Se: 
Ayes: Maxwell, Paulson, Rivera, and Stacy 


6. Approve a form Master License for Outdoor Distributed Antenna System Pole Installation (2023 
Master License) for placement of pole-mounted wireless facilities on streetlight poles owned by 
the San Francisco Public Utilities Commission; and delegate authority to the General Manager to 
execute the 2023 Master License and Pole License agreements allowing wireless 
telecommunications providers to install facilities on SFPUC poles. (Resolution 23-0058) 
Barbara Hale, AGM Power Enterprise, summarized the requested approval action and provided 
a brief background of the Outdoor Distributed Antenna System Pole Installation Program which 
began in 2014. She discussed a 2018 Federal Communications Commission (FCC) decision 
which limited the amount of license fees that state and local governments could impose on 
telecommunications carriers for use of streetlight poles in the public right-of-way. She noted that 
appropriate City agencies worked together on the Master License Agreement (MLA), which is 
FCC compliant (rates and practices). She stated the five existing Master Licenses will remain in 
effect until expiration. She stated the proposed MLA modifies the permit and activity fees 
schedule to ensure cost recovery and will require the carriers to pay the new rates and fees for 
new installations. 


AGM Hale mentioned that the agenda item contained an error indicating that Mobilitie was 
included. She clarified that there is no agreement with Mobilitie but indicated there is one with 
Crown Castle. She stated the item will need to go before the Board of Supervisor for approval 
given the terms of the MLA. 


AGM Hale proposed the following amendments to the proposed Resolution: 

e 13” Whereas Clause, first line, strike the word “Mayor” from the first sentence to read 
“Office of Economic and Workforce Development” and the letter “M” from (MOEWD) to 
read “OEWD”’; and 

e First Resolved Clause, second line, to strike the word “Revised” and add “2023” to read 
“2023 Master License...” 


At the request of Commissioner Stacy, AGM Hale confirmed that there will be a transfer of the 
City’s processing costs (permitting and inspection) away from the license fee and into the 
permitting and application fee, and that the City retains the ability to disapprove new 
installations or require removal of existing installations if they interfere with provision of 
streetlight service. 


Commissioner Rivera questioned the Radio Frequency (RF) being emitted from the antennas and 
asked if there will be a third party or independent assessment conducted to ensure public safety. 
AGM Hale indicated the contract requires that RF and electromagnetic noise reporting and 
noticing be conducted by an independent engineering consultant. AGM Hale responded to a 
follow-up question as to whether the MLA requires vendors to submit licenses and certifications, 
noting requirements per the Agreement with reference to Exhibit A-5. 
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Public Comment 

e Tim Franklin, Communication Workers of America, Local 9410, spoke to the item and 
provided written public comment addressing MLA Sections 7.6.2, 7.5, and Wages and 
Working Conditions (Schedule 1) (written comments attached). 

e Eileen Boken expressed opposition to the MLA due the contract duration. 


Commissioner Rivera addressed the 2019 Verizon incident referenced by Mr. Franklin, 
indicating at the time he was a first responder to the scene which was located at Parker and 
Geary. He stated the on-site crew was a subcontractor that was not qualified to perform the 
work. He noted the resulting damage to public property and the potential personal injury. He 
emphasized the need to ensure that qualified contractors and subcontractors are performing the 
work. Brief discussion ensued. 


Commissioner Paulson noted the scope of work goes through all trades and that additional 
scrutiny is good. 


AGM Hale emphasized that the work performed at Geary and Parker was not affiliated with the 
Outdoor Distributed Antenna System Pole Installation. She noted the need to build-in 
administrative practices for better accountability. President Ajami expressed the need for digital 
footprint tracking and indicated this provides the opportunity for asset management. Brief 
discussion ensued. 


On motion to approve Item 6 as amended: 
Ayes: Maxwell, Paulson, Rivera, and Stacy 


7. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) 2009 Water Supply Agreement Update 
e) Alternative Water Supply Program Quarterly Report 
f) Annual Comprehensive Financial Report (Fiscal Year 2021-22) 
g) Fiscal Year 2021-23 Report on CleanPowerSF Program Pursuant to Ordinance 223-15 
h) Popular Annual Financial Report (Fiscal Year 2021-22) 


8. General Public Comment 

e Peter Drekmeier, Policy Director, Tuolumne River Trust, questioned why no comment was 
called on item 7. The Commission Secretary stated that as an “information only” item, no 
public comment is called. He provided comments related to items 7c, Correspondence Log, 
expressing support for the Citizens’ Advisory Committee ’s Resolution, and to item 7d, the 
2009 Water Supply Program Quarterly Report. 

e Eileen Boken discussed the Capital Public Commission meeting, the SFPUC’s debt portfolio, 
and the Auxiliary Water Supply System. 

e Francisco DaCosta stated a task force is needed to look into bond measures. He discussed the 
Sewer System Improvement Program and 1550 Evans construction. 
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9. Items initiated by Commissioners 
In response to a question from VP Maxwell as to whether the SFPUC made any repairs last year 
to the Trocadero Clubhouse in Stern Grove, which was damaged due to the recent storms, AGM 
Ritchie replied that no work was done to that building by the SFPUC. 


No public comment. 


10. Public comment on the matter to be addressed during Closed Session 
None. 


11. Motion on whether to assert the attorney-client privilege regarding the matter listed below as 
Conference with Legal Counsel. 


On Motion to assert the attorney-client privilege: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


The Commission entered Closed Session at 3:27 pm. 


Present in Closed Session: Commissioners Ajam, Maxwell, Paulson, Rivera, and Stacy; Dennis 
Herrera, General Manager, Ron Flynn, Deputy General Manager; Deputy City Attorneys Sheryl 
Bregman and David Hobsetter; and Donna Hood, Commission Secretary. 


12. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 
§54956.9 (d)(1) and San Francisco, Administrative Code §67.10(d)(1)) (Resolution 23-0059) 


M. Hernandez Construction, Inc. dba Hernandez Construction vs. City and County of San 
Francisco (San Francisco County Superior Court Case No. CGC-22-598639), filed March 11, 
P0223 


Proposed settlement of a public work contract dispute under Contract No. WW-622 / 2644), 
Haight-Ashbury/Tenderloin/Diamond Heights Districts Sewer Replacement and Pavement 
Renovation, where the City will pay $137,000 to M. Hernandez Construction, Inc. in exchange for a 
full and final release, subject to approval by the Board of Supervisors 


The Commission exited Closed Session at 3:40 pm. 


13. Announcement following Closed Session 
President Ajami announced that the Commission recommend the Board of Supervisors approve 
the existing litigation under item 12. 


14. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a) 


On Motion not to disclose discussions during Closed Session: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


15. Adjournment 
President Ajami adjourned the meeting at 3:42 pm. 


SFPUC MINUTES — MARCH 14, 2023 : 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0053 


WHEREAS, A Job Order Contract (JOC) enables the San Francisco Public Utilities 
Commission (SFPUC) to quickly and efficiently complete unrelated tasks on an as-needed basis 
under a single, competitively bid, indefinite quantity contract for general engineering construction 
in and around Hetch Hetchy; and 


WHEREAS, On December 20, 2022, the SFPUC advertised JOC No. JOC-92, General 
Engineering (A License) Construction, San Joaquin, Stanislaus, and Tuolumne Counties, Hetch 
Hetchy for work to be performed in these counties; and 


WHEREAS, On January 26, 2023, the SFPUC received and publicly opened five bids in 
which the bidders submitted their profit and overhead percentage markups on specified unit prices 
for work to be specified under task orders; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) reviewed the bidder 
and their bids for responsibility, responsiveness, and application of bid preferences and determined 
Sierra Mountain Construction, Inc., to be the responsible bidder that submitted the lowest 
responsive bid; and 


WHEREAS, The contract not-to-exceed amount is $5,000,000, with a guaranteed 
minimum task order opportunity of $50,000, to perform general engineering construction work in 
SFPUC systems and operations around Hetch Hetchy; and 


WHEREAS, The contract duration is two years; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
of various discrete construction activities that the Contractor will perform under this JOC; and 


WHEREAS, The CMD established a 15% Local Business Enterprise (LBE) subcontracting 
participation requirement for this contract, and the Contractor committed to 15% LBE 
subcontractor participation in its bid submittal; and 


WHEREAS, Award of this JOC does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines section 15378 because it does not involve 
commitment to any specific project that may result in a physical change in the environment and 
no work will commence under this contract until the proposed work is reviewed and any 
appropriate environmental review under the CEQA, if required, has been completed; now, 
therefore be it 


RESOLVED, That this Commission hereby awards JOC No. JOC-92, General 
Engineering (A License) Construction, San Joaquin, Stanislaus, and Tuolumne Counties, Hetch 
Hetchy, for a not-to-exceed amount of $5,000,000, and a duration of two years, to the 
responsible bidder that submitted the lowest responsive bid, Sierra Mountain Construction, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of March 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0054 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC), following a 
seismic assessment, determined that repairs and replacement of its Sunol Valley Water Treatment 
Plant and Chlorination Facility were necessary to support its water delivery system and water 
quality Level of Service goals associated with seismic reliability and as required by Alameda 
County; and WHEREAS, On November 9, 2021, by Resolution No. 21-0167, the San Francisco 
Public Utilities Commission (SFPUC) awarded Contract No. Contract No. WD-2871, Sunol 
Valley Water Treatment Plant and Chlorination Facility Aqua Ammonia Structural Repairs and 
Tank Replacement to Cal State Constructors to Cal State Constructors; and 


WHEREAS, The original contract amount was for $1,769,014 and the original contract 
duration was 547 consecutive calendar days; and 


WHEREAS, March 7, 2022 was the construction contract Notice-to-Proceed date; and 


WHEREAS, Modification No. | increased the contract amount by $100,869, within the 
original cost contingency, to provide roving security throughout the Sunol Valley Water Treatment 
Plant due to recent security issues, for a total contract amount of $1,869,883, with no change to 
the contract duration; and 


WHEREAS, Staff recommends a $250,00 increase to the existing contract cost 
contingency and a 120 calendar day increase to the existing contract duration contingency for a 
hazardous waste contractor to clean and dispose of the existing aqua ammonia tanks and to install 
additional davit arms and platform ladders for safe access as well as for delays associated with 
fabrication of new stainless steel aqua ammonia tanks; and 


WHEREAS, Contract Monitoring Division established a 9% Local Business Enterprise 
(LBE) subcontracting participation for this contract, and the contractor committed to a 19.01% 
LBE subcontractor participation in its bid submittal; and 


WHEREAS, Funds are available from Project No. 10036522, East Bay Field R&R / 
10015061, SVWTP & East Bay Fields / 10032938, Sunol PAC Units / 10036524, SVWTP R&R 
/ 10029996, Water Treatment; now, therefore, be it 


RESOLVED, That this Commission hereby approves a $250,000 increase to the existing 
contract cost contingency and an120 calendar day increase to the existing contract duration 
contingency for Water Enterprise funded Contract No. Contract No. WD-2871, Sunol Valley 
Water Treatment Plant and Chlorination Facility Aqua Ammonia Structural Repairs and Tank 
Replacement to Cal State Constructors, with Cal State Constructors for a total cost contingency of 
$426,901 and a total duration contingency of 174 calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or the General Manager’s designee to consider and, if appropriate, to approve any future 
modifications to the contract for a total contract amount of up to $2,195,915, and a total contract 
duration of up to 721 consecutive calendar days. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0055 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is undertaking work 
to increase reliability, redundancy and capacity of the electrical system for the Southeast Water 
Pollution Control Plant (SEP) facilities and nearby pump stations; and 


WHEREAS, On July 28, 2020, by Resolution No. 20-0163, the Commission awarded 
Contract No. WW-662R, Southeast Water Pollution Control Plant Power Feed and Primary 
Switchgear Upgrades to Blocka Construction, Inc., and 


WHEREAS, The original contract amount was for $30,744,200 and the original contract 
duration was 1,170 consecutive calendar days; and 


WHEREAS, On October 5, 2020, the SFPUC issued the construction contract Notice-to- 
Proceed; and 


WHEREAS, Modifications Nos. | to 24 increased the contract amount by $894,238 and 
the contract duration by 68 consecutive calendar days for various additional work due to differing 
site conditions, design clarifications and costs associated with extended contractor’s overhead, as 
well as to account for late start of contractors critical construction activity due to site logistical and 
SFPUC power availability issues, for a total contract amount of $31,638,483, and a total contract 
duration of 1,238 consecutive calendar days; and 


WHEREAS, Staff recommends a $2,000,000 increase to the contract cost contingency and 
a 368 calendar day increase 368to the contract duration contingency to address additional differing 
site conditions, design clarifications, and potential additional extended contractor’s overhead 
related to the continued delay in delivery of SFPUC power to SEP and the anticipated additional 
time to install the substation transformers due to operational constraints in the cut-over sequence; 
and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 8% for this contract, and the contractor committed to a LBE 
participation of 11.38% with its bid submittal; and 


WHEREAS, Funds are available from Project No. CWWSIPSE10, SEP Power Feed and 
Primary Switchgear Upgrades; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of $2,000,000 to the 
existing contract cost contingency and an increase of 368 calendar days to the existing contract 
duration contingency for Contract No. WW-662R, Southeast Water Pollution Control Plant Power 
Feed and Primary Switchgear Upgrades, with Blocka Construction, Inc., for a total contract cost 
contingency amount of up to $5,074,420 and a total contract duration contingency of 485 calendar 
days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or the General Manager’s designee to consider and, if appropriate, to approve any future 
modifications to the contract amount for a total contract amount of up to $35,818,620, and a total 
contract duration of up to 1,655 consecutive calendar days 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of March 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0056 


WHEREAS, The City and County of San Francisco (City), under the jurisdiction of its 
Public Utilities Commission (SFPUC), owns real property located at 1701 Jerrold Avenue, San 
Francisco, California, commonly known as Building No. 800 at the Southeast Treatment Plant, 
constituting a portion of Assessor’s Block 5280, Lot 001 (Property); and 


WHEREAS, The SFPUC, presently leases to New Cingular Wireless PCS, LLC, doing 
business as AT&T Mobility, a Delaware limited liability company (Tenant), an approximately 
400 square feet portion of space on the third floor of the Property and certain space on the 
rooftop of Property for a telecommunications site (Premises). The current lease expired on 
January 31, 2015 and is now in a month-to-month holdover; and 


WHEREAS, Tenant desires to enter into a new telecommunications site lease (Lease) for 
the operation, maintenance, repair, and replacement of its existing facilities on the Premises for 
an annual base rent of $91,261.32 during the first Lease year, with four-percent annual rent 
increases; and 


WHEREAS, The proposed rent of $91,261.32 per year is the fair market rental value for 
use of the Premises, determined in accordance with the SFPUC’s 2015 Real Estate Guidelines; 
and 


WHEREAS, The SFPUC desires to enter into the Lease; and 


WHEREAS, This action does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines Section 15378(a) because there would be no 
physical change in the environment as the Licensee would use the lease premises as is; and 


WHEREAS, If alterations were to be proposed, as per the License, the Licensee would 
not make any modifications to, or alteration of, the lease premises without SFPUC’s prior written 
consent; and approval and implementation of any improvements would not occur until the 
proposed work is reviewed and the appropriate environmental review under CEQA, if required, 
has been completed; now, therefore, be it 


RESOLVED, That this Commission hereby ratifies, approves, and authorizes all actions 
heretofore taken by any City official in connection with the Lease; and, be it 

FURTHER RESOLVED, That this Commission hereby approves the terms and 
conditions of the Lease; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes and directs the 
SFPUC General Manager to execute the Lease; and, be it 


FURTHER RESOLVED, That this Commission herby authorizes the SFPUC General 
Manager to enter into any amendments or modifications to the Lease, including without 
limitation, the exhibits, that the General Manager determines, in consultation with the City 
Attorney, are in the best interest of the City; do not materially increase the obligations or 
liabilities of the City; are necessary or advisable to effectuate the purposes and intent of the 
Lease or this resolution; and comply with all applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting of March 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0057 


WHEREAS, The City and County of San Francisco (City), under the jurisdiction of its 
Public Utilities Commission (SFPUC), owns real property located at 11640 Pleasanton-Sunol 
Boulevard known as Tank Hill, in the unincorporated Town of Sunol, California (Property). The 
Property constitutes a portion of SFPUC Parcel No. 65 in the SFPUC’s Alameda Watershed; and 


WHEREAS, The SFPUC has leased a 360-square foot portion of the Property (Premises) 
to New Cingular Wireless PCS, LLC, doing business as AT&T Mobility, a Delaware limited 
liability company (Tenant) and its predecessors for a telecommunications site since 1996 under 
successive leases; and 


WHEREAS, The current lease is in holdover status; and 


WHEREAS, Tenant desires to enter into a new telecommunications site lease (Lease) for 
the operation, maintenance, repair, and replacement of its existing facilities and related 
equipment for the transmission and reception of telecommunications signals on the Premises for 
an annual rent of $63,606.24 during the first lease year, with four percent annual rent increases; 
and 


WHEREAS, The proposed rent of $63,606.24 per year is the fair market rental value for 
use of the Premises, determined in accordance with the SFPUC’s 2015 Real Estate Guidelines; 
and 


WHEREAS, The SFPUC desires to enter into the Lease; and 


WHEREAS, This action does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines Section 15378(a) because there would be no 
physical change in the environment as the Licensee would use the lease premises as is; and 


WHEREAS, If alterations were to be proposed, as per the License, the Licensee would 
not make any modifications to, or alteration of, the lease premises without SFPUC’s prior written 
consent; and approval and implementation of any improvements would not occur until the 
proposed work is reviewed and the appropriate environmental review under CEQA, if required, 
has been completed; now, therefore, be it 


RESOLVED, That this Commission hereby ratifies, approves, and authorizes all actions 
heretofore taken by any City official in connection with this Lease; and, be it 


FURTHER RESOLVED, That this Commission hereby approves the terms and 
conditions of this Lease; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes and directs the 
SFPUC General Manager to execute the Lease; and, be it 


FURTHER RESOLVED, That this Commission herby authorizes the SFPUC General 
Manager to enter into any amendments or modifications to this Lease, including without 
limitation, the exhibits, that the General Manager determines, in consultation with the City 
Attorney, are in the best interest of the City; do not materially increase the obligations or 
liabilities of the City; are necessary or advisable to effectuate the purposes and intent of the 
Lease or this resolution; and comply with all applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting of March 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0058 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC), pursuant to San 
Francisco Charter Section 4.112, has the “exclusive charge of the construction, management, 
supervision, maintenance, extension, expansion, operation, use and control of all water, clean 
water and energy supplies and utilities of the City and County of San Francisco (City) as well as 
the real, personal and financial assets, that are under the Commission's jurisdiction or assigned to 
the Commission under Section 4.132,” as provided in San Francisco Charter Section 8B121; and 


WHEREAS, Under San Francisco Administrative Code Section 25.6, the SFPUC has the 
authority to determine the intensity of illumination, number and spacing of lighting facilities, and 
other details necessary to secure satisfactory street lighting: and 


WHEREAS, The SFPUC currently owns approximately 30,000 street light poles in San 
Francisco, many of which are suitable sites for installing equipment to enhance wireless 
telecommunications services in San Francisco; and 


WHEREAS, On April 24, 2012, by Resolution No. 12-0066, this Commission adopted 
the San Francisco Street Light Pole Use Policy; and 


WHEREAS, Resolution No. 12-0066 affirmed that street lighting is the single most 
important use of SFPUC-owned street light poles; and 


WHEREAS, Resolution No. 12-0066 created a consistent framework for reviewing and 
approving alternate street light pole uses by City agencies, neighborhood associations and 
community business districts; and 


WHEREAS, On October 28, 2014, by Resolution No. 14-0173, this Commission adopted 
the Street Light License Program, a street light pole licensing program that maximizes the 
revenue-generating potential of street light pole assets while protecting street light infrastructure; 
and 


WHEREAS, In Resolution 14-0173, this Commission approved the Master License for 
Outdoor Distributed Antenna System Pole Installation (2014 Master License) and Pole License 
forms, and authorized the SFPUC General Manager, or his designee, to execute Master Licenses 
following approval of each Master License by the Board of Supervisors (Board) and Mayor; and 
to execute Pole Licenses, as amendments to a Master License; and 


WHEREAS, In Resolutions 463-14, 031-15, and 309-16, the Board of Supervisors 
authorized the SFPUC to enter into Master Licenses with five telecommunications providers; and 


WHEREAS, In a 2018 decision, the Federal Communications Commission (FCC) 
determined that the license fee provisions of the 2014 Master Licenses approved by this 
Commission in Resolution 14-0173, and executed by the General Manager following Board 
approval, are preempted by federal law; and 


WHEREAS, The Ninth Circuit Court of Appeals affirmed the FCC’s determination; and 


WHEREAS, The SFPUC’s licensees have demanded that the SFPUC revise the 2014 
Master License to comply with the FCC and the Ninth Circuit Court of Appeals decisions; and 


WHEREAS, The Office of Economic and Workforce Development (OEWD) worked 
with the SFPUC and San Francisco Municipal Transportation Agency (SFMTA) to negotiate a 
revised single Master License for Outdoor Distributed Antenna System Pole Installation (2023 
Master License) and Pole License form for both agencies to use; and 


WHEREAS, The SFPUC and SFMTA will obtain approval from the Board to enter into 
the 2023 Master Licenses with various telecommunications carriers, because the 2023 Master 
Licenses will have a 12-year term and each license could generate revenues in excess of $1 
million; and 


WHEREAS, Approval of the 2023 Master License does not commit the SFPUC or 
authorize the use of specific poles; and therefore, the approval and execution of the 2023 Master 
License does not fall with the definition of a “project” under the California Environmental 
Quality Act (CEQA) Guidelines section 15378; and approval of individual Pole License 
agreements by the General Manager would not occur until the proposed work is reviewed and 
the appropriate environmental review under the CEQA is completed; now, therefore, be it 


RESOLVED, That this Commission hereby approves the terms and conditions of, and 
authorizes the SFPUC General Manager to execute the 2023 Master License between the City 
and County of San Francisco (City), as master licensor, and telecommunications carriers, as 
master licensees, and approves the form of Pole License attached to the 2023 Master License, 
both of which are on file with the Commission Secretary; subject to Board approval of each 2023 
Master License, pursuant to Charter Section 9.118; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
to enter into any other amendments or modifications to the 2023 Master License Agreement and 
any Pole License that the General Manager determines, in consultation with the City Attorney, 
are in the best interest of the City; do not materially increase the obligations or liabilities of the 
City or materially diminish the benefits to the City, are necessary or advisable to effectuate the 
purposes and intent of the 2023 Master License or Pole License or this resolution; and are in 
compliance with all applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 14, 2023. 


Secretary, Public Utilities Commission 
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REGULAR MEETING AGENDA 
Tuesday, March 28, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online as described below. 
Members of the public attending the meeting in person or remotely will have an opportunity to provide public 
comment on every action or discussion item. 


Members of the public are encouraged to provide public comment by email. Send an email to 
Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


REMOTE MEETING ACCESS 


Watch: https://www.sfgovtv.org/sfpuc 


REMOTE PUBLIC COMMENT CALL-IN: 1 (415) 655-0001 / MEETING ID: 2488 211 3385 


When the item is called, press *3 to be added to the speaker line. When prompted, commenters will have 
up to two minutes to provide comment unless otherwise noted by the Chair. Please speak clearly, ensure 
you are in a quiet location, and turn off any TV's or computers around you. 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast 
and captioned on SFGovTV. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability. Making a request to participate remotely no later than one hour before the 
start of the meeting helps ensure availability of the meeting link. Sign Language Interpretation is also available 
upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, 
all other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 
Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 
exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


iG 311 Free Language Assistance: $2 af & [4 8/)/ Ayuda gratuita con el idioma / becrmaTHaa NOMOMIS 
nlepesoxuukos / Tro gitip Thong dich Mién phi / Assistance linguistique gratuite / #24}O Baa ik/ T= 


vy 


AO / Al A / an“usad wmaoée viva‘ty“lav luo a’yerlee ru / Libreng tulong para sa wikang Tagalog 
gvaae 


Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site 
at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 
action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 


Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If the Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- 
planning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


230063 


230064 


230065 


10. 


REGULAR CALENDAR 


Authorize the Issuance of up to $865 million of 2023 Series AB Bonds for new money and to 
refund commercial paper, potentially provide funds sufficient to refund approximately $185 
million of outstanding 2013 Series A and Series B Bonds, subject to minimum savings 
thresholds set by Commission Debt Policy and prevailing market conditions at time of sale, and 
the issuance of the 2023 Series C Bonds to refund approximately $179 million of outstanding 
2018 Series C Wastewater Revenue Bonds (collectively, the “2023 Wastewater Bonds”); 
delegate to the General Manager authorization to appoint underwriters and enter into one or more 
bond purchase contracts with underwriters selected from the City’s pool of pre-qualified 
underwriters subject to a competitive procurement process and in accordance with the City’s 
policies and procedures with respect thereto, subject to the limits on Underwriters’ compensation 
set forth in the resolution. The Commission resolution will approve bond sales as follows: (1) the 
2023 Series A and Series B Wastewater Revenue Bonds, including Series A (SSIP) (Green 
Bonds) to fund Sewer System Improvement Program (SSIP) improvements and Series B (Non- 
SSIP) to fund non-SSIP improvements, fund capitalized interest to mitigate short-term budget 
impacts and may also include current refunding of up to $184,240,000 of the outstanding 2013A 
and B Bonds for debt service savings, and (2) the 2023 Series C Wastewater Revenue Bonds 
(Series C (SSIP) (Green Bonds)) to refund outstanding 2018 Series C Bonds subject to a 
mandatory put, and approve the form of, and authorize the execution and delivery of, related 
documents, and authorize the General Manager to sell the 2023 Wastewater Bonds in one or 
more series of bonds on a negotiated basis, as the General Manager determines is in the best 
financial interest of the San Francisco Public Utilities Commission. (Hom) 


Approve Amendment No. | to Agreement No. CS-1242(G), San Francisco Unified School 
District Work Based Learning Grant, with San Francisco Unified School District to provide 
career awareness and exposure opportunities through paid and unpaid work based learning 
opportunities at the San Francisco Public Utilities Commission; and authorize the General 
Manager to execute this amendment to increase the contract by $28,350 and increase the contract 
duration by three years, for a total not-to-exceed amount of $34,350 and for a total duration of 
four years. (Ordikhani) 


Recommend that the Board of Supervisors (BOS) adopt a Special Ordinance that will allow the 
San Francisco Public Utilities Commission to enter into Cooperative Agreements with the 
California Department of Transportation (Caltrans) to perform engineering design review, 
constructability review and other technical services for the Lower Alemany Area and Folsom 
Area Stormwater Improvement Projects. The Special Ordinance would exempt the Cooperative 
Agreements from the requirements of the San Francisco Administrative Code, such as 
requirements regarding contract assignment, contract modification, and audits of contractor 
records; and Environment Code such as requirements regarding food waste reduction. Upon the 
BOS’s enactment of this Special Ordinance, SFPUC would enter into the Cooperative 
Agreements with Caltrans. The Cooperative Agreements would allow SFPUC to provide funding 
to Caltrans’ staff to review and coordinate with SFPUC to complete the design of the Lower 
Alemany and Folsom Area Stormwater Improvement Projects. (Robinson) 


Communications (information only) 
a) Advance Calendar 

b) Contract Advertisement Report 
c) Correspondence Log 


ORDER OF BUSINESS 


if 


Pa 


230060 


Call to Order 


Roll Call 


Approval of the Minutes of March 14, 2023 


Report of the General Manager (discussion only) 


a) 
b) 


2) 
d) 


Water Supply Conditions Update 

Hetch Hetchy Capital Improvement Program Quarterly Report 

Wastewater Enterprise Quarterly Report including Southeast Area Major Projects Update 
(1) Biosolids, and (2) Headworks 

Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


Bay Area Water Supply and Conservation Agency Report (Sandkulla) 


CONSENT CALENDAR 


a) 


b) 


23006) 


Accept work performed by Mountain Cascade, Inc. under Contract No. HH-1002R, 
O’Shaughnessy Dam Fall Protection Improvements and Spillway Access; approve 
Modification No. 2 (Final), decreasing the contract amount by $8,000, and increasing the 
contract duration by 141 consecutive calendar days, to complete warranty submissions and to 
negotiate a credit for reduced scope, for a total contract amount of $1,578,355 and a total 
contract duration of 470 consecutive calendar days (approximately one year four months); 
and authorize final payment to the contractor. (Robinson) 


Rescind the award of Agreement No. PRO.0233.C to CPM Associates, Inc. and Carlson 
Management, Inc. Joint Venture (CPM-CMI JV) under Resolution No. 22-0204, at the 
request of the contractor; award Agreement No. PRO.0233.C to Townsend Management, 
Inc.-CM Pros JV Partners (TMI-CM Pros JV), to provide construction management services 
for San Francisco Public Utilities Commission construction projects on an as-needed basis as 
part of Resolution No. 22-0204; and authorize the General Manager to execute a professional 
services agreement, in an amount not to exceed $4,000,000 and with a duration of five years. 
(Robinson) 


Approve an increase of $6,550,000 to the contract cost contingency, and an increase of 270 
calendar days (approximately nine months) to the contract duration contingency for 
Contract No. WD-2717, College Hill Reservoir Outlet Structure and Pipeline, with Ranger 
Pipelines Inc., to entirely replace the College Hill Reservoir roof’s wooden substructure and 
associated plywood sheathing rather than up to thirty-five percent of the plywood sheathing 
anticipated at the time of bid due to the discovery of unforeseen conditions after draining the 
reservoir, which allowed for a more robust inspection; and authorize the General Manager to 
approve future modifications to the contract for a total contract amount of up to $19,948,546 
and a total contract duration of up to 1,100 consecutive calendar days (approximately three 
years). (Robinson) 


d) Water Pipeline Assessment 


11. General Public Comment 
Members of the public may address the Commission on matters that are within the Commission's 


Jurisdiction and are not on today’s agenda. 


12. Items initiated by Commissioners (discussion only) 


13. Adjournment 
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REGULAR MEETING MINUTES 
Tuesday, March 28, 2023 
1:30 PM 
(Approved April 11, 2023) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


1. Call to Order 
President Ajami called the meeting to order at 1:30 pm. 


2. Roll Call 
Present: Ajami, Maxwell, Rivera, and Stacy 
Commissioner Paulson arrived at 2:00 pm. 


3. Approval of the Minutes of March 14, 2023 


No public comment. 


On motion to approve the Minutes of March 14, 2023: 
Ayes: Ajami, Maxwell, Rivera, and Stacy 


4. Report of the General Manager (GM) 


a) Water Supply Conditions Update 
Steve Ritchie, Assistant General Manager (AGM) Water Enterprise, reviewed (1) March 


20, 2023 Reservoir Storage: Hetch Hetchy is at 360,360-acre feet of maximum storage 
and Water Bank is at 100% of maximum storage; (2) Other California Reservoirs: Shasta 
is at 98% of historical average, Oroville is at 122% of historical average, and Don Pedro 
is at 118% of historical average; (3) California Drought Monitor; More areas of the state 
are coming out of drought; (4) Hetch Hetchy Precipitation: Above 50” and climbing; (5) 
Upcountry 6-Station Precipitation Index (as of March 18, 2023) Year-to-date (YTD) total 
is at 54.83 inches; (6) Bay Area 7-Station Precipitation Index (as of March 18, 2023) 
YTD total is at 38.54 inches; (7) Upcountry Snowpack: Almost to 250% of April 1° 
median. Could present issues when melting starts; (8) Tuolumne River Water Available to 
the City: Increasing and at about 950,000 acre feet; (9) National Precipitation Forecast: 
Additional precipitation forecasted; (10) Total Deliveries: Remains low and below prior 
years, and (11) Drought Tracker: San Francisco and Wholesale Customers have saved 
13% of water from July 1, 2022 through March 10, 2023. 


AGM Ritchie discussed the Governor’s recent Declaration which lifted the 15% water 
reduction for agencies throughout the state and indicated the State Water Board must 
take action regarding their regulations. He stated that at the April 11, 2023 Commission 
meeting staff will recommend that the Commission find that a Local Water Shortage no 
longer exists, that it be rescinded, and that the surcharge end. He stated the Systemwide 
Water Use Reduction will remain in effect consistent with the State Water Board 
regulations but will be removed once the State Water Board modifies its regulations. 


In response to a question from Vice President (VP) Maxwell as to whether flooding on the 
Tuolumne is record setting, AGM Ritchie stated that 1983 and 1997 had significant 
flooding. He noted the Irrigation Districts have flood control responsibility on the 
Tuolumne. In response to other questions, AGM Ritchie discussed strategies for space in 
the Don Pedro Reservoir if there is a quick snow melt; the potential need for a drought 
emergency if the drought returns; and the level of Trinity Reservoir storage. 
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Public Comment 
e Peter Drekmeier, Policy Director, Tuolumne River Trust, spoke to the title, content, and 
scheduling of this report in past years. 


b) Hetch Hetchy Capital Improvement Program (HCIP) Quarterly Report 
Randy Anderson, Project Manager, Mountain Tunnel Improvement Project, reviewed the 
HCIP program status as of December 2022, noting expenditures of $651 million with the 
HCIP 27% complete. Project Manager Anderson reviewed the HCIP cost summary and 
budget and schedule variances. 


Project Manager Anderson provided project status updates for the following: (1) Moccasin 
Powerhouse and Generator Step-Up Transformer Rehabilitation; (2) Moccasin Penstock 
Rehabilitation; and (3) Mountain Tunnel Improvements (water pipes in flow control shaft, 
New Pries Adit, New Priest Adit and Bulkhead, and roadway improvements). 


Project Manager Anderson responded to a question from Commissioner Rivera regarding 
access issues on washed-out roads and the status of repairs, stating a Declaration of 
Emergency was issued for emergency work. He discussed the work being performed. Brief 
discussion ensued. 


Commissioner Paulson arrived at 2:00 pm. 


President Ajami discussed planning and design of projects and noted the need to reimagine 
design and planning to anticipate for future events and Climate Change. 


Project Manager Anderson responded to a question from VP Maxwell regarding the 
materials to be used for the replacement of the penstocks . 


Public Comment 

e Nicole Sandkulla, BAWSCA CEO, discussed the Mountain Tunnel Project timeline. She 
noted BAWSCA’s support of the project and praised staff for a successful shutdown. 

e Peter Drekmeier, Policy Director, Tuolumne River Trust, stated more water is needed on 
the Tuolumne River and that the environment should have higher priority. 

e Francisco DaCosta stated the first contractor did not do a good job with the inspection of 
the tunnel. He stated there is a responsibility to Native American Tribes regarding water 
supply. 


c) Wastewater Enterprise Quarterly Report including Southeast Area Major Projects Update 
(1) Biosolids, and (2) Headworks 


Carolyn Chiu, Senior Project Manager, provided construction updates for the Oceanside 
Plant Digester Gas Utilization Upgrade, Wawona Area Stormwater Improvement 
Project, and Southeast Plant Power Feed and Primary Switchgear Upgrades. 


She reviewed the Sewer System Improvement Program (SSIP) Phase I status stating the 
project count by phase as of December 2022 is 52.6% complete with $3,646 million 
expended. She reviewed the SSIP status cost summary and variances, and the facilities 
and infrastructure cost summary and variances. 
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Project Manager Chiu discussed capital program milestones, noting those projects 
awarded construction contract, and those that have completed conceptual engineering. 
She congratulated the team for receiving the San Francisco’s 5" Annual Collaborative 
Partnering Awards, 2022. 


She provided progress and status updates for: (1) Southeast Plant Digester Facilities 
Project: Project cost $2,373 million; (2) Southeast Plant New Headworks Facilities 
Project: Project cost increased from $679 million to $6789 million; and (3) Southeast 
Community Center 1550 Evans: Project cost increased from $114 million to $115 
million. 


No public comment. 


d) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


GM Herrera announced that there was a date change for the public hearing to consider 
Sewer and Water rates from May 9, 2023 to May 23, 2023. He indicated the original Prop 
218 noticing was mailed to customers on Friday, March 24, 2023 which contained an error, 
with the time of the hearing missing from the notice. Prop 218 requires notice to be mailed 
45 days in advance of a rate hearing, therefore, the revised Prop 218 notice will be mailed 
by Friday, April 7, 2023 for the March 23, 2023 hearing. 


No public comment. 


5. Bay Area Water Supply and Conservation Agency (BAWSCA) Report 
Nicole Sandkulla, BAWSCA CEO, discussed California's progress on meeting the Governor's 
call for 15% voluntary water reduction as compared to July 2021; and how much water for 
urban use was conserved from July 2021 to February 2023 as compared to 2020. She indicated 
that BAWSCA customers have used 26% less water today in the BAWSCA region as compared to 
FY 1986/87, despite a 33% population increase. She noted that residential per capita water use 
has decreased by 42% in the BAWSCA region since FY 1986/87. CEO Sandkulla indicated that 
BAWSCA is working for a reliable water supply for its member agencies and the customers they 
serve, provided in accordance with San Francisco's existing legal and contractual obligations. 


CEO Sandkulla responded to a request from Commissioner Paulson for clarification to her 
reference that the Voluntary Agreement for the Tuolumne River offers a potential to address the 
needs of Tuolumne River fish and water users as an alternative to the adopted Bay Delta Plan; 
and to a question from Commissioner Stacy for information as to efforts being taken by 
BAWSCA’s member agencies for conservation and recycling. President Ajami expressed the 
need to incorporate on-site use for future development projects. CEO Sandkulla concurred and 
discussed current efforts being discussed. 


Public Comment 

e Peter Drekmeier, Policy Director, Tuolumne River Trust, discussed the Voluntary Agreement 
and commented on the National Marine Fisheries Service Peer Review of the Tuolumne 
River Fish Models. He discussed the new Tuolumne River Voluntary Agreement and recent 
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State Water Board hearings. 
6. CONSENT CALENDAR 


a) Accept work performed by Mountain Cascade, Inc. under Contract No. HH-1002R, 
O’ Shaughnessy Dam Fall Protection Improvements and Spillway Access; approve 
Modification No. 2 (Final), decreasing the contract amount by $8,000, and increasing the 
contract duration by 141 consecutive calendar days, to complete warranty submissions and to 
negotiate a credit for reduced scope, for a total contract amount of $1,578,355 and a total 
contract duration of 470 consecutive calendar days; and authorize final payment to the 
contractor. (Resolution 23-0060) 


b) Rescind the award of Agreement No. PRO.0233.C to CPM Associates, Inc. and Carlson 
Management, Inc. Joint Venture (CPM-CMI JV) under Resolution No. 22-0204, at the 
request of the contractor; award Agreement No. PRO.0233.C to Townsend Management, 
Inc.-CM Pros JV Partners (TMI-CM Pros JV), to provide construction management services 
for San Francisco Public Utilities Commission construction projects on an as-needed basis as 
part of Resolution No. 22-0204; and authorize the General Manager to execute a professional 


services agreement, in an amount not to exceed $4,000,000 and with a duration of five years. 
(Resolution 23-0061) 


c) Approve an increase of $6,550,000 to the contract cost contingency, and an increase of 270 
calendar days to the contract duration contingency for Contract No. WD-2717, College Hill 
Reservoir Outlet Structure and Pipeline, with Ranger Pipelines Inc., to entirely replace the 
College Hill Reservoir roof’s wooden substructure and associated plywood sheathing rather 
than up to thirty-five percent of the plywood sheathing anticipated at the time of bid due to 
the discovery of unforeseen conditions after draining the reservoir, which allowed for a more 
robust inspection: and authorize the General Manager to approve future modifications to the 
contract for a total contract amount of up to $19,948,546 and a total contract duration of up 
to 1,100 consecutive calendar days. (Resolution 23-0062) 


Mario Valdez, Contract Manager, responded to President Ajami’s request for clarification 
regarding item 6b by detailing the process for the award/rescind/re-award of the contract 
and the bidding process. 


Ryan Freeborn, Project Manager, responded to a question from President Ajami as to 
whether there are things that can be done to ensure a similar situation doesn’t happen again, 
noting it is hard to take reservoir out of service and that staff can attempt in the future to 


plan longer term when reservoir is drained to inspect and clean. Brief discussion ensued. 


Commissioner Paulson discussed a video he saw regarding the SFPUC reservoirs. He 
requested a tour be arranged and that the Commission receive a copy of the video. 


No public comment. 


On motion to approve Consent Calendar Items 6a through 6c: 
Ayes: Maxwell, Paulson, Rivera, and Stacy 


Commissioner Rivera was excused from the meeting at 3:07 pm. 
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7. Authorize the Issuance of up to $865 million of 2023 Series AB Bonds for new money and to 
refund commercial paper, potentially provide funds sufficient to refund approximately $185 
million of outstanding 2013 Series A and Series B Bonds, subject to minimum savings 
thresholds set by Commission Debt Policy and prevailing market conditions at time of sale, and 
the issuance of the 2023 Series C Bonds to refund approximately $179 million of outstanding 
2018 Series C Wastewater Revenue Bonds (collectively, the “2023 Wastewater Bonds”); 
delegate to the General Manager authorization to appoint underwriters and enter into one or more 
bond purchase contracts with underwriters selected from the City’s pool of pre-qualified 
underwriters subject to a competitive procurement process and in accordance with the City’s 
policies and procedures with respect thereto, subject to the limits on Underwriters’ compensation 
set forth in the resolution. The Commission resolution will approve bond sales as follows: (1) the 
2023 Series A and Series B Wastewater Revenue Bonds, including Series A (SSIP) (Green 
Bonds) to fund Sewer System Improvement Program (SSIP) improvements and Series B (Non- 
SSIP) to fund non-SSIP improvements, fund capitalized interest to mitigate short-term budget 
impacts and may also include current refunding of up to $184,240,000 of the outstanding 2013A 
and B Bonds for debt service savings, and (2) the 2023 Series C Wastewater Revenue Bonds 
(Series C (SSIP) (Green Bonds)) to refund outstanding 2018 Series C Bonds subject to a 
mandatory put, and approve the form of, and authorize the execution and delivery of, related 
documents, and authorize the General Manager to sell the 2023 Wastewater Bonds in one or 
more series of bonds on a negotiated basis, as the General Manager determines is in the best 
financial interest of the San Francisco Public Utilities Commission. (Resolution 23-0063) 


Nikolai Sklaroff, Capital Finance Director, reviewed the FY 2022-23 Capital Financing Plan, 
and outlined actions taken in November 2022 and February 2023 and noting actions that will be 
requested through September 2023. 


Director Sklaroff discussed the Capital Financing strategy for the Wastewater Enterprise 
(WWE): (1) Mitigate upward pressure on rates and charges; and (2) Actively manage capital 
financing costs via alternatives to long-term, fixed-rate debt, low-cost alternative ways to issue 
bonds, refinancing outstanding debt for savings and flexibility, and leverage investor demands 
for green bond. He reviewed: (1) WWE debt overview; (2) WWE debt ratings (Moody’s, S&P 
Global, and Fitch); and (3) Low-cost borrowing alternatives (State Revolving Fund (SRF) Loans 
and WIFIA Loans). 


Director Skarloff indicated the bonds will fund the Sewer System Improvement Project (SSIP) 
and non-SSIP projects, including Renewal and Replacement, via three series of bonds: Series A: 
Up to $630 million. SSIP/Green Bonds — funding and refunding of outstanding commercial 
paper), Series B: Up to $418 million. Non-SSIP — funding and refunding outstanding commercial 
paper, and may include refunding of 2013 AB Bonds, subject to market conditions; and Series C: 
Up to $178.6 million. SSIP/Green Bonds — refunding of 2018C put bonds. Rate will be fixed until 
the initial put date. 


He continued with a review of: (1) Series 2023C structure; (2) Plan of Finance; (3) Sources and 
Uses of Funds (Series 2023 ABC Wastewater Revenue Bonds); (4) “Good Faith Estimate”, 
indicating that SB 450 enacted in October 2017 requires local agencies to disclose estimates of 
certain debt financing-related information at authorization, and he provided true interest cost, 
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finance charge of the bonds, amount of proceeds received, and total payment amount of net 
CAPI. Director Sklaroff reviewed the current market overview (tax-exempt interest rates); 
projected aggregate net debt service; and Green Bonds Program. 


He reviewed the form of transaction documents: Preliminary Official Statement; Continuing 
Disclosure Certificate; 15" Supplemental Indenture; Bond Purchase Contracts; and Escrow 
Agreements. He noted the Commission's legal obligations and provided the anticipated 
financing schedule. 


Director Sklaroff responded to questions from VP Maxwell regarding the underwriting process; 
President Ajami regarding changes to the debt ratio; and Commissioner Stacy re garding the 
sale of Green Bonds. Brief discussion ensued. 


Public Comment 
e Francisco DaCosta discussed the Infrastructure Bill and solar projects, clean energy, solar 
farms, and green bonds. 


On motion to approve item 7: 
Ayes. Ajami, Maxwell, Paulson, and Stacy 


8. Approve Amendment No. | to Agreement No. CS-1242(G), San Francisco Unified School 
District Work Based Learning Grant, with San Francisco Unified School District to provide 
career awareness and exposure opportunities through paid and unpaid work based learning 
opportunities at the San Francisco Public Utilities Commission: and authorize the General 
Manager to execute this amendment to increase the contract by $28,350 and increase the contract 
duration by three years, for a total not-to-exceed amount of $34,350 and for a total duration of 


four years. (Resolution 23-0064) 


Lisa Kim, Senior Workforce Analyst, External Affairs Bureau, indicated the grant extension will 
enable the SFPUC to continue to engage San Francisco public school summer student interns to 
increase their career awareness and provide exposure to opportunities in the utility sector, with 
priority to students from Environmental Justice communities. 


Analyst Kim provided a program overview and noted work experience that the program interns 
will gain. The proposed amendment will add three years to the program and add $28,350 for the 
ability to host additional student interns each summer. The program contributes to multiple 
components of the SFPUC’s Strategic Plan and falls in accordance with the SFPUC’s 
Community Benefits Policy and Racial Justice Resolution. She presented past participant 
comments as to their experiences in the program and the positive impact of their participation. 


In response to a question from VP Maxwell, Analyst Kim stated the amendment will allow for 
three additional students for the next three years. Commissioner Stacy noted the importance of 
the program and suggested its expansion beyond high school to community college and state 
college students. Discussion ensued on the program and competitiveness. GM Herrera noted that 
this grant program is only one of several, with other programs that include college interns . VP 
Maxwell requested information on all of the grant programs. 
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Public Comment 

e Gloria Berry, San Francisco Reparations Advisory Committee, stated that it is a good 
program. She recommended that the SFPUC partner with the Reparations Committee for 
additional high school intern programs. 

e Francisco DaCosta referenced a United Nations report on water. He stated a needs 
assessment is need regarding the water taken from Hetch Hetchy. He stated young people 
need to monitor companies who use water as a coolant and that there should be curricula in 
school regarding water. 


On motion to approve item 8: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


9. Recommend that the Board of Supervisors (BOS) adopt a Special Ordinance that will allow the 
San Francisco Public Utilities Commission to enter into Cooperative Agreements with the 
California Department of Transportation (Caltrans) to perform engineering design review, 
constructability review and other technical services for the Lower Alemany Area and Folsom 
Area Stormwater Improvement Projects. The Special Ordinance would exempt the Cooperative 
Agreements from the requirements of the San Francisco Administrative Code, such as 
requirements regarding contract assignment, contract modification, and audits of contractor 
records; and Environment Code such as requirements regarding food waste reduction. Upon the 
BOS’s enactment of this Special Ordinance, SFPUC would enter into the Cooperative 
Agreements with Caltrans. The Cooperative Agreements would allow SFPUC to provide funding 
to Caltrans’ staff to review and coordinate with SFPUC to complete the design of the Lower 
Alemany and Folsom Area Stormwater Improvement Projects. (Resolution 23-0065) 


Suzanne Huang, Project Manager, Lower Alemany Area and Folsom Area Stormwater 
Improvement Projects, provided a brief background of the project and reviewed the work and 
technical reviews. She stated the BOS will be requested to adopt a special ordinance to exempt 
the Cooperative Agreement with Caltrans for the Lower Alemany Area and Folsom Area 
Stormwater Improvement Project from applicable administrative and environmental code 
requirements. She emphasized that the action does not approve the projects but rather puts in 
place a process to continue ongoing coordination with Caltrans so design can be completed. 


In response to a question from Commissioner Paulson as to whether if there is anything in 
Caltrain requirement that weaken labor standards, Project Manager Huang stated that Caltrans 
would have to pay prevailing wages and would follow City and County of San Francisco 
contracting rules . 


Public Comment 

e Francisco DaCosta noted the relationship between the SFPUC and Caltrans. He discussed 
flooding at the Alemany Farmers Market area and noted efforts to remedy the situation. He 
noted failure at Folsom and flood damage. 


On motion to approve item 9: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


10. Communications (information only) 
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a) Advance Calendar 

b) Contract Advertisement Report 
c) Correspondence Log 

d) Water Pipeline Assessment 


11. General Public Comment 
e Peter Drekmeier, Tuolumne River Trust, discussed the fish population returning to the 
Tuolumne. He discussed the Federal Energy Regulatory Commission settlement agreement. 
He discussed Fish and Game Code 5937. He requested that environmental metrics be 
updated. 
e Francisco DaCosta questioned who speaks for the salmon. He stated conversations need to 
be held with the First People regarding salmon. He stated empirical data is needed. 


12. Items initiated by Commissioners 
None. 


13. Adjournment 
President Ajami adjourned the meeting at 4:07 pm. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0060 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC), by this project, 
improved and maintained safe access to machinery and components by providing additional fall 
protection on the ladders and stairways inside the O’Shaughnessy Dam, providing a ladder access 
to the spillway, and repairing the inclined concrete stairs; and 


WHEREAS, On June 8, 2021, by Resolution No. 21-0087, this Commission awarded 
Contract No. HH-1002R, O’Shaughnessy Dam Fall Protection Improvements and Spillway 
Access, in the amount of $1,498,687, to the responsible bidder submitting the lowest responsive 
bid, Mountain Cascade, Inc.; and 


WHEREAS, The construction contract Notice To Proceed date was set for September 27, 
2021, with an original schedule of 329 consecutive calendar days, and the contractor completed 
the contract work in 470 consecutive calendar days on January 10, 2023; and 


WHEREAS, Modification No. 1 increased the contract amount by $87,668, within the 
original contingency, to increase the number of repairs to the concrete steps, provided a credit for 
deleting construction trailers, added a self-closing gate on the spillway ladder access, added fall 
protection in Stairwell No. 1, modified handrails at the openings of Stairwells (No. 1, 2, 3, 7), 
lowered ladders to transition at Stairwells (No. 4, 5, 6), provided a credit for the unused cost of 
Bid Item 13 (COVID-19 Preparedness and Response Plan), and provided a credit for the unused 
cost of Bid Item 14 (COVID-19 Impacts to Construction Activities), for a total revised contract 
amount of $1,586,355; and 


WHEREAS, Modification No. 2 (Final) is recommended by Staff to decrease the contract 
amount by $8,000, and increase the contract duration by 141 consecutive calendar days, to provide 
time for the contractor to complete warranty submissions and negotiate a credit for having City 
staff complete the Computer Aided Design (CAD) As-Built drawings, for a total contract amount 
of $1,578,355, and a total contract duration of 470 consecutive calendar days; and 


WHEREAS, The Contract Monitoring Division waived the Local Business Enterprise 
(LBE) subcontracting participation for this contract; and 


WHEREAS, Funds are available from Project No. 10030758, O’ Shaughnessy Dam Access 
and Drainage; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Mountain 
Cascade, Inc. under Contract No. HH-1002R, O’Shaughnessy Dam Fall Protection Improvements 
and Spillway Access; approves Modification No. 2 (Final), for a decrease to contract amount of 
$8,000 and an increase to contract duration of 141 consecutive calendar days, for a total contract 
amount of $1,578,355 and a total contract duration of 470 consecutive calendar days; and 
authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 28, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0061 


WHEREAS, A consultant awarded one of five as-needed construction management 
(CM) contracts has declined to enter into an agreement, and San Francisco Public Utilities 
Commission (SFPUC) staff is recommending rescission of that award and award of the 
contract to the next-highest-ranked, qualified proposer; and 


WHEREAS, On December 13, 2022, by Resolution No. 22-0204, this Commission 
awarded professional services Contract No. PRO.0233 to CPM Associates, Inc. and Carlson 
Management, Inc. Joint Venture (CPM-CMI JV) and authorized the General Manager to 
execute a professional services agreement with CPM-CMI JV for an amount not to exceed 
$4,000,000, and with a duration of five years; and 


WHEREAS, After contract award, and prior to contract execution, CPM-CMI JV 
communicated to SFPUC staff that it would not be able to enter into Contract No. PRO.0233.C; 
and, 


WHEREAS, Under the Request For Proposals for Contract No. PRO.0233, at Section 
7.1, the General Manager may select the next highest-ranked proposer if a proposer fails to 
execute a contract within two weeks of receiving the contract; and 


WHEREAS, The General Manager has determined that it is in the best interest of the City 
for the Commission to rescind the contract award to CPM-CMI JV by Resolution Number 22- 
0204 for Contract No. PRO.0233.C and award Contract No. PRO.0233.C to the next-highest- 
ranked proposer, Townsend Management, Inc.-CM Pros JV Partners (TMI-CM Pros JV); and 


WHEREAS, The estimated cost of services is for an amount not to exceed $4,000,000 for 
each contract; and 


WHEREAS, Services are anticipated to begin in April 2023 and end in April 2028, and 
the duration of the agreement is 1,825 consecutive calendar days; and 


WHEREAS, The SFPUC and Contract Monitoring Division (CMD) review of the 
proposals resulted in the establishment of TMI-CM Pros JV as the sixth and thus next highest- 
ranked consulting firm; and 


WHEREAS, The CMD established a Local Business Enterprise (LBE) subconsulting 
participation requirement of 20% (of the total value of services to be provided) for the 
agreement, and TMI-CM Pros JV committed to an 45% LBE subconsulting participation; and 


WHEREAS, Award of this as-needed contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines Section 15378 because it does not 
involve any commitment to any specific project that may result in a physical change in the 
environment and work under the agreement will consist of support services only, and no support 
services during construction of the individual project(s) will be initiated under this contract until 
any appropriate environmental review under CEQA, if required, has been completed for the 
individual project(s); and 


WHEREAS, Funds for the agreement will be available at the time of issuance of task 
orders from individual construction projects; now, therefore, be it 


RESOLVED, That this Commission hereby rescinds that part of Resolution No. 22-0204 
(December 13, 2022) awarding Contract No. PRO.0233.C to CPM Associates, Inc. and Carlson 
Management, Inc. Joint Venture; and be it 


FUTHER RESOLVED, That this Commission awards Contract No. PRO.0233.C, As- 
Needed Construction Management Services to TMI-CM Pros JV to provide CM services for 
SFPUC construction projects on an as-needed basis; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute a professional services agreement (PRO.0233.C) with TMI-CM Pros JV for an amount 
not-to-exceed $4,000,000, and with a duration of five years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 28, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0062 


WHEREAS, After the start of work on the College Hill Reservoir seismic improvements 
project, the contractor drained the reservoir and discovered more significant and previously 
unknown damage to the reservoir roofs wooden substructure and associated plywood sheathing 
requiring entire replacement rather than the previously anticipated partial repair; and 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) desires to construct 
seismic improvements within the College Hill Reservoir and reservoir inlet and outlet in order to 
improve the reliability of the water distribution system from College Hill Reservoir to San 
Francisco General Hospital to withstand a major seismic event; and 


WHEREAS, On June 8, 2021, by Resolution No. 21-0093, the Commission awarded the 
Contract No. WD-2717, College Hill Reservoir Outlet Structure and Pipeline to Ranger Pipelines 
Incorporated, and 


WHEREAS, The construction contract Notice-to-Proceed date was September 27, 2021; 
and 


WHEREAS, The original contract amount was for $12,180,497 and the original contract 
duration was 755 consecutive calendar days; and 


WHEREAS, Modification No. 1 increased the contract amount by $305,761 to perform 
additional potholing, support needed shutdown of water transmission pipelines, acceleration costs 
for welded steel pipe fabrication related to resequencing of work scope, concrete valve vault 
elevation changes, removal of additional trees within the work scope area, 3rd party baseline 
survey/inspection of adjacent residences prior to work start, network switch equipment revisions, 
and 16-inch welded steel pipe outlet pipe revisions, for a total contract amount of $12,486,258 
with no change to the contract duration; and 


WHEREAS, Staff recommends an increase of $6,550,000 to the contract cost contingency 
and an increase of 270 calendar days to the contract duration contingency to entirely replace the 
existing College Hill Reservoir roofs wooden substructure and associated plywood sheathing 
(rather than up to 35 percent of the plywood sheathing that was in the contract documents), which 
was replaced over 20 years ago and now needs replacement; and 


WHEREAS, the Contract Monitoring Division established a Local Business Enterprise 
(LBE) subcontracting participation of 20% for this contract, and the contractor committed to a 
22.49% LBE participation with its bid submittal; and 


WHEREAS, Funds are available from Project No. 100015223, College Hill Reservoir 
Outlet Structure and Pipeline; and 


WHEREAS, On November 14, 2019, the San Francisco Planning Department determined 
the Project to be categorically exempt from environmental review under California Environmental 
Quality Act (CEQA) Guidelines section 15301, Class 1 (Existing Facilities) under Case Number 
2019-013203ENV; and 


WHEREAS, On February 24, 2023, under Case Number 2019-013203ENV and pursuant 
to San Francisco Administrative Code subsection 31.08(i), the Planning Department determined 
that modifications to the Project proposed under this action are not substantial, and the modified 
project remains categorically exempt under CEQA and does not require further environmental 
review; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of $6,550,000 to the 
existing cost contingency and an increase of 270 calendar days to the existing duration 
contingency, for Contract No. WD-2717, College Hill Reservoir Outlet Structure and Pipeline, 
with Ranger Pipelines Inc., for a total contract cost contingency of $7,768,049 and a total contract 
duration contingency of 345 calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
or the General Manager’s designee to consider and, if appropriate, to approve any future 
modifications to the contract amount for a total contract amount of up to $19,948,546, and a total 
contract duration of up to 1,100 consecutive calendar days. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 28, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO.: 23-0063 


WHEREAS, At a duly called and held election on November 5, 2002, a majority of 
voters voting on the measure approved Proposition E (“Proposition E of 2002”), codified as 
Article VIIIB of the Charter of the City and County of San Francisco (the “City”), which, among 
other things, authorized the Public Utilities Commission (the “Commission” of the City to issue 
its revenue bonds, including notes, commercial paper or other forms of indebtedness, when 
authorized by ordinance approved by a two-thirds vote of the Board of Supervisors of the City 
(the “Board”), for the purpose of reconstructing, replacing, expanding, repairing or improving 
water facilities or clean water facilities, or combinations of water and clean water facilities under 
the jurisdiction of the Commission, subject to the satisfaction of certain conditions; and 


WHEREAS, The Commission adopted the Indenture dated as of January 1, 2003 (as 
amended and supplemented, the “Indenture”), between the Commission and U.S. Bank Trust 
Company, National Association (as successor in interest to U.S. Bank National Association), as 
trustee thereunder (the “Trustee”’); and 


WHEREAS, On June 24, 2014, the Board passed by two-thirds vote Ordinance No. 107- 
14, approving the issuance and sale of wastewater revenue bonds by the Commission pursuant to 
Article VHIB of the Charter of the City (the “Charter’”), in an aggregate principal amount not to 
exceed $819,035,941, to finance capital projects benefiting the Enterprise (as defined in the 
Indenture, and hereinafter, the “Wastewater Enterprise’’); and 


WHEREAS, On June 9, 2015, the Board passed by two-thirds vote Ordinance No. 0089- 
15, which amended and supplemented Ordinance No. 107-14 to provide authority for the 
Commission to execute and deliver one or more State of California Water Resources Control 
Board Installment Sale Agreements in connection with State Revolving Fund Loans, pursuant to 
Article VHIB of the Charter, to finance capital projects benefiting the Wastewater Enterprise; 
and 


WHEREAS, On June 14, 2016, the Board passed by two-thirds vote Ordinance No. 111- 
16, approving the issuance and sale of wastewater revenue bonds and authorizing the 
Commission to execute and deliver one or more State of California Water Resources Control 
Board Installment Sale Agreements in connection with State Revolving Fund Loans, pursuant to 
Article VIIIB of the Charter, in an aggregate principal amount not to exceed $1,112,601,280, to 
finance capital projects benefiting the Wastewater Enterprise; and 


WHEREAS, On June 12, 2018, the Board passed by two-thirds vote Ordinance No. 144- 
18, approving the issuance and sale of wastewater revenue bonds, commercial paper, revolving 
credit notes, or bond anticipation notes, authorizing the Commission to execute and deliver one 
or more State of California Water Resources Control Board Installment Sale Agreements in 
connection with State Revolving Fund Loans, and authorizing the Commission to execute and 
deliver loan agreements with the United States Environmental Protection Agency under the 
Water Infrastructure Finance and Innovation Act, all pursuant to Article VIIIB of the Charter, in 
an aggregate principal amount not to exceed $987,414,494, to finance capital projects benefiting 
the Wastewater Enterprise; and 


WHEREAS, On September 29, 2020, the Board passed by two-thirds vote Ordinance 
No. 173-20, approving the issuance and sale of wastewater revenue bonds, commercial paper, 
revolving credit notes, or bond anticipation notes, authorizing the Commission to execute and 
deliver one or more State of California Water Resources Control Board Installment Sale 
Agreements in connection with State Revolving Fund Loans, and authorizing the Commission to 
execute and deliver loan agreements with the United States Environmental Protection Agency 
under the Water Infrastructure Finance and Innovation Act, all pursuant to Article VIIIB of the 
Charter of the City, in an aggregate principal amount not to exceed $349,919,252, to finance 
capital projects benefiting the Wastewater Enterprise, and further authorizing the approval of the 
issuance of wastewater revenue refunding bonds, to refund any outstanding obligations of the 
Wastewater Enterprise, subject to the limitations set forth therein; and 


WHEREAS, On June 14, 2022, the Board passed by two-thirds vote Ordinance No. 110- 
22, approving the issuance and sale of wastewater revenue bonds, commercial paper, revolving 
credit notes, or bond anticipation notes, authorizing the Commission to execute and deliver one 
or more State of California Water Resources Control Board Installment Sale Agreements in 
connection with State Revolving Fund Loans, and authorizing the Commission to execute and 
deliver loan agreements with the United States Environmental Protection Agency under the 
Water Infrastructure Finance and Innovation Act, all pursuant to Article VIIIB of the Charter, in 
an aggregate principal amount not to exceed $704,198,901, to finance capital projects benefiting 
the Wastewater Enterprise, and further authorizing the approval of the issuance of wastewater 
revenue refunding bonds, to refund any outstanding obligations of the Wastewater Enterprise, 
subject to the limitations set forth therein; and 


WHEREAS, Pursuant to Section 9.109 of the Charter (as supplemented by California 
Government Code Sections 53580 et seq.), the Board is authorized to provide for the issuance of 
revenue refunding bonds, for which no voter approval is required, for the purpose of refunding 
any outstanding revenue bonds of the City provided such refunding bonds are expected to result 
in net debt service savings to the City on a present value basis, calculated as provided by 
ordinance; and 


WHEREAS, The Commission has previously issued a series of bonds under the 
Indenture designated the “Public Utilities Commission of the City and County of San Francisco 
Wastewater Revenue Bonds, 2013 Series A (Refunding)” (the “2013A Bonds”), in the original 
principal amount of $193,400,000, as more specifically described in that certain Second 
Supplemental Indenture, dated as of January 1, 2013, by and between the Commission and the 
Trustee, relating to the 2013A Bonds; and 


WHEREAS, The Commission has previously issued a series of bonds under the 
Indenture designated the “Public Utilities Commission of the City and County of San Francisco 
Wastewater Revenue Bonds, 2013 Series B” (the “2013B Bonds,” and together with the 2013A 
Bonds, the “2013AB Bonds”), in the original principal amount of $331,585,000, as more 
specifically described in that certain Third Supplemental Indenture, dated as of February 1, 2013, 
by and between the Commission and the Trustee, relating to the 2013B Bonds; and 


WHEREAS, The Commission has previously issued a series of bonds under the 
Indenture designated the “Public Utilities Commission of the City and County of San Francisco 
Wastewater Revenue Bonds, 2018 Series C (Green Bonds)” (the “2018C Bonds” and, together 
with the 2013AB Bonds, the “Prior Bonds”), in the original principal amount of $179,145,000, 
as more specifically described in that certain Eighth Supplemental Indenture, dated as of August 
1, 2018, by and between the Commission and the Trustee, relating to the 2018C Bonds; and 


WHEREAS, Under the authority granted under Article VHIB and Section 9.109 of the 
Charter (as supplemented by California Government Code Sections 53580 et seq.), and the 
various ordinances and resolutions adopted by the Board and the Commission thereunder, it is 
proposed that the Commission issue (i) one or more series of wastewater revenue bonds, in an 
aggregate principal amount not to exceed $630,005,000 (the “2023A Bonds”), for the purpose of 
financing or refinancing (through the retirement of commercial paper notes) various capital 
projects benefiting the Wastewater Enterprise (including reimbursing the Commission for certain 
capital costs previously paid from other moneys), financing capitalized interest and paying costs 
of issuance related thereto, (ii) one or more series of wastewater revenue bonds, in an aggregate 
principal amount not to exceed $418,700,000 (the “2023B Bonds”), for the purpose of financing 
or refinancing (through the retirement of commercial paper notes) various capital projects 
benefiting the Wastewater Enterprise (including reimbursing the Commission for certain capital 
costs previously paid from other moneys), current refunding all or a portion of the outstanding 
2013AB Bonds, financing capitalized interest and paying costs of issuance related thereto, and 
(iii) one or more series of wastewater revenue refunding bonds, in an aggregate principal amount 
not to exceed $178,585,000 (the “2023C Bonds,” and together with the 2023A Bonds and the 
2023B Bonds, the “2023 Bonds”), for the purpose of current refunding all or a portion of the 
outstanding 2018C Bonds and paying costs of issuance related thereto, pursuant to the Indenture 
and the Supplemental Indenture (as defined herein); and 


WHEREAS, The refunding of all or a portion of the Commission’s outstanding 2013AB 
Bonds and 2018C Bonds is proposed to be accomplished by depositing proceeds of the 2023B 
Bonds and 2023C Bonds, respectively, and certain other amounts, if any, in the applicable 
irrevocable escrow funds, each established and held in trust by the trustee for the bonds to be 
refunded pursuant to one or more escrow agreements between the Commission and said trustee 
(each an “Escrow Agreement,” and together, the “Escrow Agreements”), which moneys and the 
investment income thereon are to be applied to pay the principal of and the interest and 
redemption premium, if any, on the bonds to be refunded as provided therein; and 


WHEREAS, It is proposed that such 2023 Bonds be issued as obligations the interest on 
which is exempt from federal income tax pursuant to the Supplemental Indenture; and 


WHEREAS, It is proposed that one or more Preliminary Official Statements (as defined 
herein) and one or more Official Statements (as defined herein) will be used in connection with 
the offering and sale of the 2023 Bonds, from time to time; and 


WHEREAS, It is proposed that the 2023 Bonds be sold, on one or more dates, in a 
negotiated sale pursuant to one or more bond purchase contracts (defined herein as, the “Bond 
Purchase Contract’’); and 


WHEREAS, It is proposed that one or more continuing disclosure certificates with 
respect to the 2023 Bonds (the “Continuing Disclosure Certificates”) be executed and delivered 
by the Commission in order to assist the underwriters thereof in complying with Securities and 
Exchange Commission Rule 15c2-12 (“Rule 15c2-12”); and 


WHEREAS, Pursuant to Article [X of the Indenture, the Indenture may be amended from 
time to time upon compliance with the terms and conditions provided in said Article [X; and 


WHEREAS, The Commission has been presented with and has examined the proposed 
forms of the Supplemental Indenture, the Bond Purchase Contracts, the Escrow Agreements, the 
Preliminary Official Statement, and the Continuing Disclosure Certificates; and 


WHEREAS, The Commission is duly authorized and empowered, pursuant to each and 
every requirement of law, to authorize the foregoing transactions and issue the 2023 Bonds and 
to authorize the execution and delivery, as applicable, of the Supplemental Indenture, the Bond 
Purchase Contracts, the Preliminary Official Statement, the Official Statement, the Escrow 
Agreements, the Continuing Disclosure Certificates and related documents, for the purposes 
described herein and in the manner and upon the terms provided herein; and 


WHEREAS, Senate Bill 450 (Chapter 625 of the 2017-2018 Session of the California 
Legislature) (“SB 450”) requires that the governing body of a public body obtain from an 
underwriter, municipal advisor or private lender and disclose, prior to authorizing the issuance of 
bonds with a term of greater than 13 months, good faith estimates of the following information in 
a meeting open to the public: (a) the true interest cost of the bonds, (b) the sum of all fees and 
charges paid to third parties with respect to the bonds, (c) the amount of proceeds of the bonds 
expected to be received net of the fees and charges paid to third parties and any reserves or 
capitalized interest paid or funded with proceeds of the bonds, and (d) the sum total of all debt 
service payments on the bonds calculated to the final maturity of the bonds plus the fees and 
charges paid to third parties not paid with the proceeds of the bonds; and 


WHEREAS, The voters of the City approved Proposition P in November 2002, pursuant 
to which this Resolution and the 2023 Bonds are subject to the provisions of Section 5A.30 et 
seq. (“Public Utilities Revenue Bond Oversight Committee’) of Article V of Chapter 5 of the 
San Francisco Administrative Code (the “Proposition P Requirements”), including the 
requirement that, to the extent permitted by law, one-twentieth of one percent (0.05%) of the 
gross proceeds from each issuance or sale of public utility revenue bonds shall be deposited in a 
fund established by the Office of the Controller of the City (the “Controller’s Office”) and 
appropriated by the Board at the direction of the Public Utilities Revenue Bond Oversight 
Committee to cover the costs of said committee; and 


WHEREAS, Section 1.150-2(f) of the United States Income Tax Regulations (the 
“Treasury Regulations”) provides generally that proceeds of tax-exempt debt may be used to 
reimburse an expenditure made prior to the issuance of such debt if such expenditures are 
“preliminary expenditures” of the type described in Section 1.150-2(f) of the Treasury 
Regulations; and 


WHEREAS, The Commission intends to reimburse from a portion of the proceeds of the 
2023AB Bonds certain preliminary expenditures of the type described in Section I. | 50-2(f) of 
the Treasury Regulations (the “Preliminary Expenditures”); and 


WHEREAS, Section 8B.124 of Article VIIB of the Charter (“Section 8B.124”) allows 
for the issuance of revenue bonds and other forms of indebtedness, subject to the provision of 
certain certifications of an independent engineer retained by the Commission and certain 
certifications by the San Francisco Planning Department, which certifications make the findings 
and determinations set forth in Section 8B.124; and 


WHEREAS, The Environmental Review Officer issued Proposition E CEQA Certificates 
(the “CEQA Certificates”) required under Charter Section 8B.124 for the proposed sale of 
wastewater revenue bonds, including notes, commercial paper, and other forms of indebtedness, 
on June 26, 2018, related to Ordinance No. 89-15 and part of file number 150362 on file with the 
Clerk of the Board (related to Ordinance No. 111-16 and part of file number 160471 on file with 
the Clerk of the Board), on November 30, 2020, related to Ordinance No. 173-20 and part of file 
number 200837 on file with the Clerk of the Board, and on August 2, 2022, related to Ordinance 
No. 110-22 and part of file number 220500 on file with the Clerk of the Board; and 


WHEREAS, The projects listed in Exhibit A of the CEQA Certificates are either: (a) not 
considered to be projects under CEQA, (b) are projects under CEQA and a CEQA determination 
has already been issued, or (c) are projects under CEQA that will undergo CEQA review prior to 
approval; and 


WHEREAS, The Commission has reviewed and considered project-specific Final 
Environmental Impact Reports (“FEIRs”) and Mitigated Negative Declarations (“MNDs”’) and 
adopted CEQA Findings and Mitigation Monitoring and Reporting Programs (*MMRPs’) for the 
projects listed in Exhibit A of the CEQA Certificates, which are on file with the Secretary of the 
Commission, and finds that the FEIRs and MNDs are adequate for its use as the decision making 
body for the actions taken herein, and hereby reaffirms the previously adopted CEQA Findings, 
including the Statements of Overriding Considerations and the MMRPs and incorporates the 
same herein as part of this Resolution by this reference thereto; and 


WHEREAS, Some projects listed in Exhibit A of the CEQA Certificates have not yet 
been approved, and this Resolution does not constitute project approval or approval of 
expenditure of 2023 Bond funds for project construction, and projects that have not yet been 
approved will be subject to the Commission’s review and consideration of completed 
environmental documentation prior to approval of the expenditure of funds for construction; and 


WHEREAS, Pursuant to the provisions of Chapter 31 of the San Francisco 
Administrative Code, any additional projects which are not listed in Exhibit A of the CEQA 
Certificates will comply with applicable CEQA requirements prior to project approval or any 
expenditure of 2023 Bond funds to finance the acquisition or construction of such projects 
following project approval by the Commission; and 


WHEREAS, Certificates intended to meet the requirements set forth in Section 8B.124 
will have been presented for review by the Board (the “Certificates”), and the Certificates will be 
filed with the Clerk of the Board and the Secretary of the Commission prior to the issuance of the 
2023 Bonds; now, therefore, be it 


RESOLVED By the Public Utilities Commission of the City and County of San 
Francisco, as follows: 


Section 1. Issuance of the 2023 Bonds. The issuance of the 2023 Bonds in such series or 
subseries, on such dates, in such amounts and at such times as the Commission may determine, 
in an aggregate principal amount not to exceed $630,005,000 for the 2023A Bonds, 
$418,700,000 for the 2023B Bonds, and $178,585,000 for the 2023C Bonds, is hereby 
authorized and approved by the Commission pursuant to Article VIIIB of the Charter, Ordinance 
No. 107-14, as amended and supplemented, Ordinance No. 111-16, Ordinance No. 144-18, 
Ordinance No. 173-20 and Ordinance No. 110-22 (collectively, the “Ordinances’’), and subject 
to the limitations and conditions provided herein. 


The 2023A Bonds may be issued for the purpose of (a) financing or refinancing (through 
the retirement of commercial paper notes) various capital projects benefiting the Wastewater 
Enterprise (including reimbursing the Commission for certain capital costs previously paid with 
the proceeds of wastewater commercial paper notes or other moneys), as may be determined by 
the General Manager of the Commission (the “General Manager”), (b) financing capitalized 
interest and (c) paying costs of issuance of the 2023 Bonds. 


The 2023B Bonds may be issued for the purpose of (a) financing or refinancing (through 
the retirement of commercial paper notes) various capital projects benefiting the Wastewater 
Enterprise (including reimbursing the Commission for certain capital costs previously paid with 
the proceeds of wastewater commercial paper notes or other moneys), as may be determined by 
the General Manager, (b) current refunding all or a portion of the Commission’s outstanding 
2013AB Bonds, provided that such 2023B Bonds (i) satisfy the applicable requirements of the 
Ordinances, the Indenture and the City’s policies and procedures for refunding bonds and (ii) are 
authorized to be issued under Section 9.109 of the Charter (as supplemented by California 
Government Code Sections 53580 et seq.) (including any related ordinances and resolutions), 
(c) financing capitalized interest and (d) paying costs of issuance of the 2023 Bonds. 


The 2023C Bonds may be issued for the purpose of (a) current refunding all or a portion 
of the Commission’s outstanding 2018C Bonds, provided that such 2023C Bonds (i) satisfy the 
applicable requirements of the Ordinances, the Indenture and the City’s policies and procedures 
for refunding bonds, and (ii) are authorized to be issued under Section 9.109 of the Charter (as 
supplemented by California Government Code Sections 53580 et seq.) (including any related 
ordinances and resolutions) and (b) paying costs of issuance of the 2023 Bonds. 


If determined to be beneficial to the Commission, by the General Manager, with the 
advice of the Commission’s municipal advisors (the “Municipal Advisors”), 2023 Bond proceeds 
may also be applied to costs associated with (i) the provision of credit enhancement of any 2023 
Bonds (including without limitation bond insurance policies and/or reserve fund surety bonds or 
insurance policies), and (ii) the funding of a debt service reserve for one or more Series of 2023 
Bonds, if any. 


The 2023 Bonds shall be issued in accordance with the Ordinances, this Resolution, the 
Indenture (as supplemented as provided herein) and the Charter (as supplemented by California 
Government Code Sections 53580 et seq.), including but not limited to, the provision of 
certifications required by Section 8B.124 to the Secretary of the Commission and the Clerk of 
the Board. The General Manager is hereby authorized and directed to determine the aggregate 
principal amount of each series or subseries of the 2023 Bonds to be issued (subject to the 
maximum amount and further limitations and conditions set forth herein) and to determine the 
title and series or subseries designation of each series or subseries of the 2023 Bonds. The 2023 


Bonds may be issued as tax exempt bonds or taxable bonds, or any combination thereof. The 
form of the 2023 Bonds, in substantially the form set forth in the Supplemental Indenture (as 
defined below) and presented to this meeting, is hereby approved. The General Manager (or 
their designee) is hereby authorized and directed to approve and to execute the 2023 Bonds by 
manual or facsimile signature, and the Secretary of the Commission (or their designee) is hereby 
authorized and directed to attest, by manual or facsimile signature, with such changes, additions, 
amendments or modifications thereto, which they may approve with the advice of the City 
Attorney, such approval to be conclusively evidenced by the execution and delivery of the 2023 
Bonds, subject to the limitations set forth in Section 2 hereof. 


Section 2. Sale of the 2023 Bonds. The sale of the 2023 Bonds, on one or more dates, is 
hereby authorized and approved by the Commission pursuant to the Charter (as supplemented by 
California Government Code Sections 53580 et seq.), the Ordinances and this Resolution, and 
subject to the limitations and conditions provided herein. The sale of the 2023 Bonds through 
negotiated sale(s) to the underwriters of the applicable series of the 2023 Bonds, with the advice 
of the Municipal Advisors, provided that (i) the sale of the 2023 Bonds through negotiated 
process(es) is likely to enhance the ability of the Commission to timely sell the 2023 Bonds or to 
achieve a lower overall cost to the Commission, or both, and (ii) the applicable requirements of 
the Commission’s Debt Management Policies and Procedures, as the same may have been 
amended and in effect at the time of such determination, have been satisfied. The interest rate or 
rates on the 2023 Bonds shall not exceed 12% per annum, the final maturity of the 2023A Bonds 
and the 2023B Bonds shall not be later than 40 years after the issue date thereof and the final 
maturity of the 2023C Bonds shall not be extended beyond the final maturity date of the 
applicable series of bonds to be refunded, except as otherwise provided in Ordinance No. 173- 
20. 


Section 3. Escrow Agreements. The proposed forms of Escrow Agreements submitted 
to this Commission, and the terms and conditions thereof, are hereby approved. In order to 
implement the refunding and defeasance of the outstanding wastewater revenue bonds being 
refunded with the 2023 Bonds, the General Manager (or their designee) is hereby authorized to 
enter into one or more Escrow Agreements with the Trustee, as escrow agent for the outstanding 
wastewater revenue bonds being refunded with the 2023 Bonds, substantially in the forms 
presented to this meeting and on file with the Secretary of the Commission, with such changes 
and additions as the General Manager may approve upon consultation with the City Attorney, 
each such approval to be evidenced conclusively by the delivery to the trustee of such Escrow 
Agreements. The Secretary of the Commission is directed to file a copy of said form of Escrow 
Agreements with the minutes of this meeting. 


Section 4. Disposition of Revenues: Pledge of Net Revenues; Rate Covenant. 
Section 5.01(b) of the Indenture, which sets forth the disposition of Revenues (as defined in the 
Indenture) applicable to the 2023 Bonds relating to the Wastewater Enterprise is hereby 
confirmed by the Commission and the Commission further confirms, pledges and covenants with 
the holders of the 2023 Bonds that the Revenues shall be appropriated and expended in the order 
of priority set forth in Section 5.01(b) of the Indenture and the 2023 Bonds shall be subject to the 
pledge of Net Revenues (as defined in the Indenture) as set forth in Section 5.01(c) of the 
Indenture, as the same may be amended from time to time. This Commission also declares that 
the Commission will comply with all of the terms, provisions and covenants contained in the 
Indenture, as the same may be amended from time to time, including the covenants to establish, 


fix and prescribe rates, fees and charges sufficient to enable the Commission to comply with the 
terms, conditions and covenants of the Indenture. 


Section 5. Supplemental Indenture. The proposed form of the Supplemental Indenture 
for the 2023 Bonds (the “Supplemental Indenture”) submitted to this Commission, and the terms 
and conditions thereof, are hereby approved. The General Manager (or their designee) is 
authorized and directed to execute and deliver and the Secretary of the Commission (or their 
designee) is authorized to attest the Supplemental Indenture in such form, with such additions 
thereto or changes therein which they may approve with the advice of the City Attorney, such 
approval to be conclusively evidenced by the execution and delivery of such Supplemental 
Indenture. The Secretary of the Commission is directed to file a copy of the form of the 
Supplemental Indenture with the minutes of this meeting. Subject to the further limitations 
hereof, the principal amounts, dates, maturity dates, maximum interest rate or rates, series 
designations, interest payment dates, forms, registration privileges, place or places of payment, 
terms of redemption, insurance provisions and other terms of the 2023 Bonds shall be as 
provided in the Supplemental Indenture. 


Section 6. Preliminary Official Statement and Official Statement. The Preliminary 
Official Statement for the 2023 Bonds (with any supplements thereto, the “Preliminary Official 
Statement”), in substantially the form submitted to the Commission, is hereby approved, and the 
General Manager (or their designee) is hereby authorized to certify from time to time, for and on 
behalf of the Commission, that the Preliminary Official Statement, with such changes, additions 
and supplements as they may deem necessary or appropriate in the interest of the Commission, in 
consultation with the City Attorney, is deemed final as of its date, within the meaning of Rule 
15c2-12 (except for the omission of certain final pricing, rating and related information as 
permitted by Rule 15c2-12). The Preliminary Official Statement is hereby authorized to be used 
from time to time in connection with the marketing of the 2023 Bonds. In connection with the 
sale of all or a portion of the 2023 Bonds, the General Manager (or their designee) is hereby 
authorized and directed, for and on behalf of the Commission, to execute an Official Statement 
for the 2023 Bonds (with any supplements thereto, the “Official Statement), in substantially the 
form of the Preliminary Official Statement, and to cause the delivery of such Official Statement 
to the purchasers or underwriters of the 2023 Bonds. 


Section 7. Bond Purchase Contracts. The proposed forms of Bond Purchase Contracts, 
submitted to this Commission, are hereby approved. The General Manager is authorized to 
select and appoint one or more underwriters (each, an “Underwriter,” and collectively, the 
“Underwriters”) from the Commission’s or the City’s pool of pre-qualified underwriters subject 
to a competitive procurement process and in accordance with the City’s policies and procedures 
with respect thereto, subject to the limits on Underwriters’ compensation set forth below. The 
General Manager is hereby authorized and directed, for and on behalf of and in the name of the 
Commission, to sell in one or more negotiated sales with such Underwriter or Underwriters, the 
2023 Bonds in such aggregate principal amount as the General Manager may determine, subject 
to the further limitations and conditions hereof. The General Manager is hereby authorized to 
enter into one or more Bond Purchase Contracts with one or more of the Underwriters, 
individually or collectively as the General Manager deems appropriate, substantially in the form 
presented at this meeting, with such changes and additions as the General Manager may approve 
upon consultation with the City Attorney, such approval to be evidenced conclusively by the 
execution and delivery of each such Bond Purchase Contract; provided, however, that the total 


compensation to the Underwriter(s) with respect to the 2023 Bonds shall not exceed 0.20% of the 
par value of the 2023 Bonds to be sold pursuant to the applicable Bond Purchase Contract. The 
2023 Bonds sold in such negotiated sale shall be delivered to the Underwriters upon payment of 
the purchase price agreed upon in the applicable Bond Purchase Contract. The Secretary of the 
Commission is directed to file copies of said forms of Bond Purchase Contracts with the minutes 
of this meeting. 


Section 8. Continuing Disclosure Certificates. The proposed form of the Continuing 
Disclosure Certificates, submitted to this Commission, is hereby approved. The General 
Manager (or their designee) is hereby authorized and directed to execute Continuing Disclosure 
Certificates substantially in the form submitted to this Commission, with such additions, changes 
and corrections thereto as the General Manager (or their designee) shall approve with the advice 
of the City Attorney, such approval to be conclusively evidenced by the execution and delivery 
of such Continuing Disclosure Certificates. The Secretary of the Commission is directed to file a 
copy of said form of Continuing Disclosure Certificates with the minutes of this meeting. 


Section 9. Proposition P. Pursuant to Proposition P approved by the voters of the City in 
November 2002, this Resolution and the 2023 Bonds are subject to, and incorporate by 
reference, the Proposition P Requirements. Pursuant to the Proposition P Requirements, to the 
extent permitted by law, one-twentieth of one percent (0.05%) of the gross proceeds from the 
issuance or sale of public utility revenue bonds shall be deposited in a fund established by the 
Controller’s Office and appropriated by the Board at the direction of the Public Utilities Revenue 
Bond Oversight Committee established by Proposition P Requirements to cover the costs of said 
committee. 


Section 10. Allocation. The Commission will make a reimbursement allocation, which 
is a written allocation by the Commission that evidences the Commission’s use of proceeds of 
the 2023 Bonds to reimburse Preliminary Expenditures. 


Section 11. General Authority. The General Manager, the Deputy General Manager and 

Chief Operating Officer, the Chief Financial Officer and Assistant General Manager, Business 
Services, and the Deputy Chief Financial Officer of the Commission and the officers of the City 

-are hereby authorized and directed, each acting alone, for and in the name and on behalf of this 
Commission, to execute and deliver any and all documents, certificates and representations, 
including, but not limited to, signature certificates, no-litigation certificates, tax certificates, 
letters of representation relating to book-entry registration, custody agreements, filing agent 
agreements, and certificates concerning the contents of the Official Statement and the 
Preliminary Official Statement, to contract for municipal bond insurance for all or a portion of 
the 2023 Bonds if determined by the General Manager, with the advice of the Municipal 
Advisors, to be beneficial to the Commission, to contract for one or more surety bonds or 
insurance policies for the debt service reserves, if any, for the 2023 Bonds if determined by the 
General Manager, with the advice of the Municipal Advisors, to be beneficial to the 
Commission, to designate all or a portion of the 2023 Bonds as “green bonds” (if applicable), to 
designate any portion of the principal of the 2023 Bonds as Excluded Principal (as defined in the 
Indenture), to do any and all things and take any and all actions which may be necessary or 
advisable, in their discretion, to effectuate the issuance and sale of the 2023 Bonds, the financing 
or refinancing of the capital projects benefiting the Wastewater Enterprise, the retirement of 
commercial paper, the refunding of the outstanding Wastewater Enterprise revenue bonds with 
the proceeds of the 2023 Bonds, as applicable, and the other actions the Commission has 


approved in this Resolution. Furthermore, if determined by the General Manager, with the 
advice of the Municipal Advisors, to be beneficial to the Commission, the Commission iS 
authorized to provide for the execution and delivery, as applicable, of one or more additional 
supplemental indenture(s), one or more additional preliminary official statement(s) and official 
statement(s), one or more additional escrow agreement(s), one or more additional bond purchase 
contract(s) and one or more additional continuing disclosure certificate(s), at such time(s) as the 
Commission may determine, for the purposes set forth herein and subject to the limitations set 
forth herein. The General Manager (or their designee) is authorized to delegate any of the 
responsibilities or duties set forth in this Resolution to the Deputy General Manager and Chief 
Operating Officer, the Chief Financial Officer and Assistant General Manager, Business 
Services, or the Deputy Chief Financial Officer, of the Commission. 


Section 12. SB 450 Compliance. The Commission acknowledges that the good faith 
estimates required by Section 5852.1 of the California Government Code are disclosed in the 
staff report and are available to the public at the meeting at which this Resolution is approved. 


Section 13. Ratification. All actions heretofore taken by the officials, employees and 
agents of the Commission with respect to the authorization, sale and issuance of the 2023 Bonds 
are hereby approved, confirmed and ratified; and be it further 


RESOLVED, this Resolution shall take effect from and after its adoption. 


I hereby certify that the foregoing Resolution was adopted by the Public Utilities Commission at 
its meeting of March 28, 2023. 


S€cretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0064 


WHEREAS, On May 10, 2022, by Resolution No. 22-0086, this Commission awarded 
Agreement Nos. CS-1242(G), San Francisco Unified School District Work Based Learning 
Grant, and authorized the General Manager of the San Francisco Public Utilities Commission 
(SFPUC) to execute a grant agreement, with an amount not-to-exceed $6,000, and a duration of 
one year, with San Francisco Unified School District (SFUSD); and 


WHEREAS, Staff recommends approval of Amendment No. | to increase the agreement 
amount by $28,350, and extend the agreement term by three years to continue provide career 
awareness and exposure opportunities through paid and unpaid work-based learning 
opportunities at the SFPUC, increasing the total not-to-exceed agreement amount to $34,350 and 
extending the agreement duration to four years; and 


WHEREAS, Funds for this agreements are available from a combination of Youth 
Employment Add-back and Operating; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to Agreement 
No. CS-1242(G), San Francisco Unified School District Work Based Learning Grant, with 
SFUSD, to continue to provide career awareness and exposure opportunities through paid and 
unpaid work-based learning opportunities at the SFPUC; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager or the 
General Manager’s designee to execute Amendment No. 1, increasing the agreement amount by 
$28,350 and extending the agreement term by three years, for a total not-to-exceed agreement 
amount of $34,350, and a total agreement duration of four years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting March 28, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0065 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is planning for the 
construction of the Lower Alemany Area Stormwater Improvement Project and Folsom Area 
Stormwater Improvement Project. Both projects are proposing to install facilities within the State 
Highway System, which requires the approval of the California Department of Transportation 
(Caltrans) on the design of the facilities; and 


WHEREAS, A Project Study Report — Project Report (PSR-PR) is a document used by the 
California Department of Transportation to grant approvals to projects within the State Highway 
System that are funded by other public agencies. Caltrans requires SFPUC to prepare and submit 
a PSR-PR for each project, which Caltrans staff must review for project approval; and 


WHEREAS, Under state law, Caltrans must enter into a Cooperative Agreement with local 
agency for review of any PSR-PR documents, whenever Caltrans determines that the agency has 
the qualified and available staff to perform the necessary project services; and 


WHEREAS, Cooperative Agreements between the SFPUC and Caltrans to allow the 
SFPUC to fund Caltrans staff for their review of PSR-PR are considered professional services 
contracts under the San Francisco Municipal Code; and 


WHEREAS, Caltrans refuses to modify the Cooperative Agreements to include clauses 
that the San Francisco Municipal Code requires for such contracts, including the Administrative 
and Environment chapters; and 


WHEREAS, The San Francisco Board of Supervisors must enact a Special Ordinance 
exempting the Cooperative Agreements from the Administrative Code and Environment Code 
before SFPUC may execute the Cooperative Agreements without the required clauses; and 


WHEREAS, Caltrans approvals through the Cooperative Agreements are required for the 
completion of the proposed projects; and 


WHEREAS, Adoption of this ordinance does not constitute a “project” under the California 
Environmental Quality Act Guidelines section 15378(a) because there would be no physical 
change in the environment; and 


WHEREAS, Adoption of this ordinance is not an approval of the proposed Lower Alemany 
Project or Folsom Project; and the SFPUC retains discretion to, among other things, modify the 
proposed projects to mitigate significant environmental impacts, select feasible alternatives which 
avoid significant adverse impacts of the proposed projects, require the implementation of specific 
measures to mitigate any significant environmental impacts of the proposed projects, or reject the 
projects, following completion of environmental review; now, therefore, be it 


RESOLVED, That this Commission hereby recommends that the Board of Supervisors 
adopt an ordinance, in substantially the form as the draft on file with the Commission Secretary 
and attached to this Resolution, authorizing the SFPUC to exempt the Cooperative Agreements 
with Caltrans for the Lower Alemany Area Stormwater Improvements Project and the Folsom 
Area Stormwater Improvements Project from the requirements of the San Francisco 
Administrative Code and Environment Code applicable to such Cooperative Agreements. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of March 28, 2023. 


Secretary, Public Utilities Commission 


San etenieiSce 
| Water F 


Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, April 11, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online as described below. 
Members of the public attending the meeting in person or remotely will have an opportunity to provide public 
comment on every action or discussion item. 


Members of the public are encouraged to provide public comment by email. Send an email to 
Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


REMOTE MEETING ACCESS 


Watch: https://www.sfgovtv.org/sfpuc 


REMOTE PUBLIC COMMENT CALL-IN: 1 (415) 655-0001/ACCESS CODE 2593 174 2517 # # 


(No Passcode Required ) 


When your item is called, press *3 to be added to the public comment speaker line. Commenters will 
have up to two minutes to provide comment unless otherwise noted by the Chair. Please speak clearly, 
ensure you are in a quiet location, and turn off any TV’s or computers around you. 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast 
and captioned on SFGovTV. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability. Making a request to participate remotely no later than one hour before the 
start of the meeting helps ensure availability of the meeting link. Sign Language Interpretation is also available 
upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, 
all other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 
Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 
exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


311 Free Language Assistance: $2 44 = by 5)/ Ayuda gratuita con el idioma / becnaTHad NOMOLILb 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site 


at www.stgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 
action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If the Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- 
planning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 
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230066 


230067 


230068 


230069 


Call to Order 


Roll Call 


Approval of the Minutes of March 23, 2023 


Report of the General Manager (discussion only) 


a) 
b) 


Water Supply Conditions Update 
Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


CONSENT CALENDAR 


a) 


b) 


Cc) 


d) 


Award Job Order Contract No. JOC-93, General Engineering (A License) Construction, 
San Francisco, San Mateo, Santa Clara, and Alameda Counties, for an amount not-to-exceed 
$5,000,000 with a guaranteed minimum task-order opportunity amount of $50,000 and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, M. 
Hernandez Construction, Inc. (dba) Hernandez Engineering, to perform general engineering 
work in San Francisco Public Utilities Commission systems and operations around the Bay 
Area. (Robinson) 


Approve Amendment No. | to Contract Nos. PRO.0072.A-B, Security Consulting and 
Design Services, with Catalyst Consulting Group, Inc. (PRO.0072.A) and Guidepost 
Solutions LLC (PRO.0072.B), to continue providing as-needed specialized security 
consulting and design services until SFPUC advertises and awards a new as-needed security 
contract. The existing contracts are reaching capacity due to the number of existing and 
upcoming San Francisco Public Utilities Commission Water/Wastewater/Hetch Hetchy- 
Power projects identified in the 10-year capital improvement programs that require 
specialized security services. Staff recommends increasing each contract by $1,000,000 for a 
total not-to-exceed amount of $3,000,000 each, with no change to the contract durations. 
(Robinson) 


Approve Amendment No. 2 to Contract No. PRO.0073, Treasure Island Wastewater 
Treatment Plant & Recycled Water Facility Engineering Services, with Carollo Engineers, 
Inc., to provide continued engineering and owner advisor’s expertise in reviewing the key 
design submittals during the critical design phase and also provide engineering support in the 
review of construction procurement packages in the early construction phase support of the 
design-build contract (DB-132, New Treasure Island Wastewater Treatment Plant); and 
authorize the General Manager to execute this amendment, increasing the Contract duration 
by two years, with no change to the contract amount, for a total duration of seven years. 
(Robinson) 


Approve Amendment No. 4 to Contract No. PRO.0101, Tunnel Engineering Services for 
the Folsom Area Stormwater Improvements Project, with McMillen Jacobs Associates/ 
Stantec, Joint Venture, to provide continued consultant tunnel engineering design support in 
the execution and delivery of the proposed Folsom Area Stormwater Improvements Project, 
extending the contract duration by six months, for a total duration of five years and one 
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230071 


230072 


230073 


i: 
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month, with no change to the contract amount. This action constitutes the Approval Action 
for the Folsom Area Stormwater Improvements Project for the purposes of the California 
Environmental Quality Act (CEQA), pursuant to Section 31.04(h) of the San Francisco 
Administrative Code. The Planning Department has determined that this action is exempt 
from the CEQA. If the item is approved, the Commission will rely on that determination to 
make its decision. Specifically, this extension will allow time to prepare more detailed 
budgetary information for the Caltrans-requested design requirement. (Robinson) 


e) Approve an increase of $3,500,000 to the contract cost contingency for Contract No. WD- 
2888(E), Stern Grove Emergency Site Restoration, with Anvil Builders, Inc., to perform 
slope repair and erosion mitigation work as a result of atmospheric rain events in December 
2022: and authorize the General Manager to approve future modifications to the contract for 
a total contract amount of up to $22,010,994. (Robinson) 


f) Approve the terms and conditions of and authorize the General Manager to execute a Lease 
between the City and County of San Francisco, through its Public Utilities Commission, as 
the landlord, and SPRO LLC, a California limited liability company as tenant, to use 
approximately 904 gross square feet of space, consisting of the café portion of the lobby on 
the ground floor of the SFPUC's headquarters building at 525 Golden Gate Avenue in San 
Francisco and the preparation and storage area located in the building’s basement, at an 
initial rent of $3,000 per month, with four-percent annual rent increases. The Lease provides 
for an initial five-year term, subject to the SFPUC’s right to terminate after the third year of 
the Lease term. In addition, the tenant may request and the General Manager may exercise up 
to three one-year options to extend the initial five-year term for up to another three years, for 
a total potential term of eight years. (Flynn) 


g) Authorize the General Manager to execute an Amended and Replacement Memorandum 
of Understanding with the San Francisco Recreation and Parks Department (SFRPD) to 
modify the use and term of the original Memorandum of Understanding (MOU) approved by 
the Commission. The Amended MOU would allow the SFPUC to use the electrical facilities 
at McLaren Park to serve the Sunnydale HOPE SF project until energization of new facilities 
that will be used to provide permanent power or until the SFPUC determines that they are no 
longer needed to serve the project. (Hale) 


REGULAR CALENDAR 


Public hearing to consider and possible action to (1) rescind the declaration of a local Water 
Shortage Emergency adopted by the San Francisco Public Utilities Commission on November 
23, 2021, by Resolution No. 21-0177, that also imposed a mandatory temporary drought 
surcharge for SFPUC retail customers, and (2) continue the voluntary system-wide water use 
reduction of 11% compared to baseline water use during Fiscal Year 2019-2020 to remain 
consistent with State Water Resources Control Board emergency drought regulations still in 
effect. (Ritchie) 


Authorize the General Manager to (1) implement program changes to the San Francisco Public 
Utilities Commission’s Water and Wastewater Customer Assistance Program (CAP); (2) 
suspend the SFPUC’s late payment charge policy for single-family residential customers; and (3) 
implement an updated policy for shutoffs and liens for single-family residential customers, with 
delegated authority to the General Manager to determine the eligibility and engagement criteria 


230075 
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14. 


15: 


for this policy. (Hom/Ordikhan1) 


Public hearing to consider and possible action to adopt Rules and Regulations for the 
implementation of the Social Impact Partnership Program in conformance with the 
requirements of Charter Section 4.104 and San Francisco Administrative Code Chapter 21F, 
effective April 22, 2023. (Ordikhan1) 


Approve a New Water Infrastructure Finance and Innovation Act Master Loan Agreement 
(Master Agreement) with the United States Environmental Protection Agency in an aggregate 
principal amount up to $791,337,456 and a sub-loan agreement for an initial draw down of 
$369,335,021 under the Master Agreement to provide partial funding for certain projects in the 
Wastewater Enterprise Capital Plan. (Hom) 


. Award Contract No. PRO.0179, Wastewater Capital Plan Delivery, Program Management 


Consultant, to AECOM Technical Services, Inc., to provide program management consulting 
services to replace the existing contract that is nearing capacity, for an amount not-to-exceed 

$90,000,000, and with a duration of 10 years, subject to approval by the Board of Supervisors 
pursuant to Charter Section 9.118. (Robinson) 


. Approve the General Manager’s determination that it is in the City’s best interest to terminate for 


convenience Contract No. WD-2825R, Alameda Creek Recapture Project with Anvil Builders, 
Inc.; and authorize the General Manager to negotiate closeout terms and final payment to the 
contractor in accordance with the terms of the contract. (Robinson) 


Communications (information only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Annual Power Risk Management Plan 

e) CleanPowerSF Quarterly Report 

f) Declaration of Emergency — Repair of Hetch Hetchy Water and Power Roads due to 
March Storms 

g) Power Quarterly Report on Delegated Authority Contracts Pursuant to Administrative 
Code Section 21.43 

h) Quarterly Report on Contracts Awarded by the General Manager Pursuant to Delegated 
Authority 


. General Public Comment 


Members of the public may address the Commission on matters that are within the Commission’s 


Jurisdiction and are not on today’s agenda. 


Items initiated by Commissioners (discussion only) 


Public comment on the matter to be addressed during Closed Session 


. Motion on whether to assert the attorney-client privilege regarding the matter listed below as 


Conference with Legal Counsel. 


The Commission will go into Closed Session to discuss the following item: 
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18. 


19) 


CLOSED SESSION 


_CONFERENCE WITH LEGAL COUNSEL -— Pursuant to California Government Code, Section 


54956.9(d)(1), and San Francisco Administrative Code, Section 67.10(d)(1) 


Unlitigated Claim 


Yosemite Slough Sediment Contamination Site, U.S. EPA Region IX, CERCLA Docket No. 
2016-05 [City Attorney File No. 090923] 


Funding further implementation of U.S. EPA interim settlement as approved under Ordinance 
No. 18-20, subject to Board of Supervisors approval. (action item) (Bregman) 


Following Closed Session, the Commission will reconvene in Open Session 
Announcement following Closed Session 


Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


20. Adjournment. 


San Francisco 
Water 


Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING MINUTES 
Tuesday, April 11, 2023 
1:30 PM 
(Approved April 25, 2023) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


1. Call to Order 
President Ajami called the meeting to order at 1:32 pm. 


2. Roll Call 
Present: Ajami, Maxwell, Paulson, and Stacy 
Excused: Rivera 


3. Approval of the Minutes of March 23, 2023 


No public comment. 


On motion to approve the Minutes of March 23, 2023: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


4. Report of the General Manager (GM) 


a) Water Supply Conditions Update 
Steve Ritchie, Assistant General Manager (AGM) Water Enterprise, reviewed (1) March 


20, 2023 Reservoir Storage: Hetch Hetchy is at 360,360-acre feet of maximum storage 
and Water Bank is at 100% of maximum storage; (2) Other California Reservoirs: Shasta 
is at 106% of historical average, Oroville is at 116% of historical average, and Don 
Pedro is at 114% of historical average; (3) California Drought Monitor; Most areas of 
the state are out of drought; (4) Hetch Hetchy Precipitation: Above median for this time 
of year; (5) Upcountry 6-Station Precipitation Index (as of April 2, 2023) Year-to-date 


(YTD) total is at 58.71 inches; (6) Bay Area 7-Station Precipitation Index (as of April 2, 
2023) YTD total is at 42.54 inches; (7) Upcountry Snowpack: Above 250% of April 1° 


median; (8) Water Available to the City: Starting to rise and will increase with snowpack 


melt; (9) Tuolumne River Water Available to the City; (10) National Precipitation 
Forecast: Dry April is forecasted; and (10) Total Deliveries: Demand is down. 


AGM Ritchie indicated that on March 24, 2023, Governor Newsom issued Executive 
Order (EO) N-5-23 in light of improving drought conditions. The Statewide Emergency 
Drought Declaration continues with 33 provisions remaining operative. The EO 
eliminated the Governor’s directive for Stage 2 of Water Shortage Contingency Plan. On 
April 4, the State Water Resources Control Board rescinded, effective immediately, all 
orders imposing water right curtailment and reporting requirements issued pursuant to 
the emergency curtailment and reporting regulation for the Sacramento-San Joaquin 
Delta watershed. 


In response to a question from Vice President (VP) Maxwell as to the measures being 
taken regarding snowmelt, AGM Ritchie indicated actions are governed via “good 
neighbor” and “common sense”. He indicated the SFPUC has no flood control 
responsibility, noting that is the responsibility of the Irrigation Districts and stated there 
is daily communication with the Irrigation Districts regarding conditions. Additionally, 
there is communication with the Alameda and San Mateo watershed downstream parties 
to assist with timed releases, if possible. Brief discussion ensued. 
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In response to a request from President Ajami, AGM Ritchie stated he would provide her 
with a comparison of wholesale purchases to include 2017 data. After brief discussion 
AGM Ritchie indicated that the water bank in the Don Pedro Reservoir belongs to the 
Irrigation Districts and the SFPUC has no control over that water. 


Public Comment 

e Peter Drekmeier, Policy Director, Tuolumne River Trust, discussed the SFPUC'’s 
entitlements on the Tuolumne River and noted snowpack. He addressed the Design 
Drought and the Long-Term Vulnerability Assessment. 


b) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcement 


GM Herrera state that the SFPUC hosted Mayor Breed for an informal conversation with 
SFPUC staff. 


No public comment. 


5. CONSENT CALENDAR 
a) Award Job Order Contract No. JOC-93, General Engineering (A License) Construction, San 


Francisco, San Mateo, Santa Clara, and Alameda Counties, for an amount not-to-exceed 
$5,000,000 with a guaranteed minimum task-order opportunity amount of $50,000 and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, M. 
Hernandez Construction, Inc. (dba) Hernandez Engineering, to perform general engineering 


work in San Francisco Public Utilities Commission systems and operations around the Bay 
Area. (Resolution 23-0066) 


b) Approve Amendment No. | to Contract Nos. PRO.0072.A-B, Security Consulting and 
Design Services, with Catalyst Consulting Group, Inc. (PRO.0072.A) and Guidepost 
Solutions LLC (PRO.0072.B), to continue providing as-needed specialized security 
consulting and design services until SFPUC advertises and awards a new as-needed security 
contract. The existing contracts are reaching capacity due to the number of existing and 
upcoming San Francisco Public Utilities Commission Water/Wastewater/Hetch Hetchy- 
Power projects identified in the 10-year capital improvement programs that require 
specialized security services. Staff recommends increasing each contract by $1,000,000 for a 


total not-to-exceed amount of $3,000,000 each, with no change to the contract durations. 
(Resolution 23-0067) 


c) Approve Amendment No. 2 to Contract No. PRO.0073, Treasure Island Wastewater 
Treatment Plant & Recycled Water Facility Engineering Services, with Carollo Engineers, 
Inc., to provide continued engineering and owner advisor’s expertise in reviewing the key 
design submittals during the critical design phase and also provide engineering support in the 
review of construction procurement packages in the early construction phase support of the 
design-build contract (DB-132, New Treasure Island Wastewater Treatment Plant): and 
authorize the General Manager to execute this amendment, increasing the Contract duration 


by two years, with no change to the contract amount, for a total duration of seven years. 
(Resolution 23-0068) 
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d) Approve Amendment No. 4 to Contract No. PRO.0101, Tunnel Engineering Services for the 
Folsom Area Stormwater Improvements Project, with McMillen Jacobs Associates/ Stantec, 
Joint Venture, to provide continued consultant tunnel engineering design support in the 
execution and delivery of the proposed Folsom Area Stormwater Improvements Project, 
extending the contract duration by six months, for a total duration of five years and one 
month, with no change to the contract amount. This action constitutes the Approval Action 
for the Folsom Area Stormwater Improvements Project for the purposes of the California 
Environmental Quality Act (CEQA), pursuant to Section 31.04(h) of the San Francisco 
Administrative Code. The Planning Department has determined that this action is exempt 
from the CEQA. If the item is approved, the Commission will rely on that determination to 
make its decision. Specifically, this extension will allow time to prepare more detailed 
budgetary information for the Caltrans-requested design requirement. (Resolution 23-0069) 


e) Approve an increase of $3,500,000 to the contract cost contingency for Contract No. WD- 
2888(E), Stern Grove Emergency Site Restoration, with Anvil Builders, Inc., to perform 
slope repair and erosion mitigation work as a result of atmospheric rain events in December 
2022: and authorize the General Manager to approve future modifications to the contract for 
a total contract amount of up to $22,010,994. (Resolution 23-0070) 


f) Approve the terms and conditions of and authorize the General Manager to execute a Lease 
between the City and County of San Francisco, through its Public Utilities Commission, as 
the landlord, and SPRO LLC, a California limited liability company as tenant, to use 
approximately 904 gross square feet of space, consisting of the café portion of the lobby on 
the ground floor of the SFPUC's headquarters building at 525 Golden Gate Avenue in San 
Francisco and the preparation and storage area located in the building’s basement, at an 
initial rent of $3,000 per month, with four-percent annual rent increases. The Lease provides 
for an initial five-year term, subject to the SFPUC’s right to terminate after the third year of 
the Lease term. In addition, the tenant may request, and the General Manager may exercise 
up to three one-year options to extend the initial five-year term for up to another three years, 
for a total potential term of eight years. (Resolution 23-0071) 


g) Authorize the General Manager to execute an Amended and Replacement Memorandum of 
Understanding with the San Francisco Recreation and Department (SERPD) to modify the 
use and term of the original Memorandum of Understanding (MOU) approved by the 
Commission. The Amended MOU would allow the SFPUC to use the electrical facilities at 
McLaren Park to serve the Sunnydale HOPE SF project until energization of new facilities 
that will be used to provide permanent power or until the SFPUC determines that they are no 
longer needed to serve the project. (Resolution 23-0072) 


Commissioner Stacy requested that item 5g be removed from the Consent Calendar. 


Staff responded to questions from Commissioner Stacy regarding items 5b, 5d, and 5f; to a 
question from President Ajami regarding item 5e; and acknowledged President Ajami’s 
comment regarding item 5d that better infrastructure maps and digitization is needed. 


Public Comment 
e James Mabrey, Construction Site Services, spoke to item 5c and discussed the lack of 
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opportunity for Micro LBEs and asked when Micro LBE goals will be implemented. 
At the request of President Ajami, Stephen Robinson, AGM Infrastructure Bureau provided 
response to the concerns expressed by the speaker regarding item 5c, noting the item is for 
approval of a professional services amendment. 


e Eileen Boken commented on item Se and media reports related to Merced Manor 
Reservoir construction. 


On motion to approve Consent Calendar items 5a through 5f: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


The Commission Secretary read item 5g. 


Commissioner Stacy requested recusal from item 5g citing the work her husband's 
architecture firm conducts with Mercy Housing, the site developer. She departed the meeting 
room at 2:15 pm. 


No public comment on item 5g. 


On motion to approve Consent Calendar item 5g: 
Ayes: Ajami, Maxwell, and Paulson 


Commissioner Stacy returned to the meeting room at 2:16 pm. 


6. Public hearing to consider and possible action to (1) rescind the declaration of a local Water 
Shortage Emergency adopted by the San Francisco Public Utilities Commission on November 
23, 2021, by Resolution No. 21-0177, that also imposed a mandatory temporary drought 
surcharge for SFPUC retail customers, and (2) continue the voluntary system-wide water use 
reduction of 11% compared to baseline water use during Fiscal Year 2019-2020 to remain 


consistent with State Water Resources Control Board (SWRCB) emergency drought regulations 
still in effect. (Resolution 23-0073) 


AGM Ritchie stated the Water Supply Conditions Update provided under item 4a presented the 
current water situation. He reviewed the requested Commission actions as outlined in the 
agenda item. He emphasized that the SWRCB emergency regulations will remain in effect until 
expiration on June 10 or earlier if rescinded. 


Public Comment 

e Tom Francis, Water Resources Manager, BAWSCA, expressed support for the item and 
commended the SFPUC staff for their engagement during the drought emergency. He 
indicated that BAWSCA will continue to call for conservation from their member agencies 
and indicated they will prepare a comprehensive drought report later in the year. 

e Peter Drekmeier, Policy Director, Tuolumne River Trust, provided the attached written 
comment. 


On motion to approve item 6: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 
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7. Authorize the General Manager to (1) implement program changes to the San Francisco Public 
Utilities Commission’s Water and Wastewater Customer Assistance Program (CAP); (2) suspen 
the SFPUC’s late payment charge policy for single-family residential customers: and (3) 
implement an updated policy for shutoffs and liens for single-family residential customers, with 


delegated authority to the General Manager to determine the eligibility and engagement criteria 
for this policy. (Resolution 23-0074) 


Michael Perlstein, Special Projects Manager, provided a brief history of the CAP and the more 
than two-years of research and analysis that has been conducted. He indicated the CAP policies 
expand low-income customer discounts, eliminate residential late fees, exempt low-income 
customers from shutoff or linens (minimum one-year trial), and provides $8,000,000 annually to 
support discounts. Manager Perlstein reviewed Area Median Income (AMI) designations and 
provided information as to the discounts provided to customers, depending on their AMI 
designation. 


Manager Perlstein discussed the proposed Shutoff and Lien Exemption Policy for specific AMI 
designations and circumstances and indicated that the Policy will be a minimum one-year trail 
and that exempt customers will be expected to maintain good faith engagement with SFPUC’s 
Customer Services. He reviewed the policy summary for each AMI designation as to (1) percent 
discount, (2) late payment exemption status, and (3) shutoff and lien exemption policy. He 
reviewed next steps and indicated that staff will return to the Commission one year after the 
policy is implemented with recommendation to continue or modify the exemption program. 


In response to a concern expressed by VP Maxwell as to the amount of money allotted given the 
number of customers in need, Manager Perlstein noted it is based on current studies and 
additional efforts are being considered to bring more people in and grow the program to be 
more effective and provide additional opportunities. 


Commissioner Stacy expressed support for the concept of a CAP and expressed appreciation for 
continued efforts to make the program work better for more individuals. She expressed concern 
with the elimination of late payments, especially for higher income individuals. 


VP Ajami noted the importance of the program and indicated it is one of few available in the 
industry. She discussed the movement away from the EPA poverty line noting it doesn’t capture 
diversity or the geographic financial situations people face. Barbara Hale, AGM Power 
Enterprise, responded to her question regarding the Hetch Hetchy and CleanPowerSF CAP 
programs. President Ajami suggested combining the water and Hetch Hetchy CAP programs 
into one application. AGM Hale discussed challenges with that suggestion noting account 
holders can be different between the programs. She added that Hetch Hetchy Power doesn’t 
serve many single-family customers, with those being served by the CleanPowerSF Program. 
Nancy Hom, AGM Business Services and CFO indicated the SFPUC is working in partnership 
with the Controllers office to bring on a post-enrollment consultant that will look at program 
eligibility. That information will be provided when the report is completed next year. Brief 
discussion ensued. 


Public Comment 
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e James Mabrey, Construction Site Services, noted the benefits of the program as a recipient 
and thanked the Commission. 


On motion to approve item 7: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


8. Public hearing to consider and possible action to adopt Rules and Regulations for the 
implementation of the Social Impact Partnership Program (SIP) in conformance with the 


requirements of Charter Section 4.104 and San Francisco Administrative Code Chapter 21F, 
effective April 22, 2023. (Resolution 23-0075) 


Valerie Tulier-Laiwa, Manager, Social Impact Partnership Program, provided a recap of the 
SIP’s approval process that began in October 2022 with the Commission’s approval and 
concluded with the Board of Supervisor’s Ordinance becoming operative on April 22, 2023. 


Manager Tulier-Laiwa reviewed the SFPUC’s guiding policies (1) Environmental Justice 
Policy; (2) Community Benefits Policy; and (3) Racial Justice Resolution. She noted the SFPUC 
invites contractors to propose meaningful, positive impacts directly to communities through the 
City’s competitive solicitation processes. Under the SIP program, contractors voluntarily 
propose commitments that they deliver during the term of their contracts. 


She provided an update as to SIP progress and reviewed the rules and regulations implementing 
the SIP Program (1) General SIP Program information; (2) Competitive selection process for 
covered solicitations; (3) Covered contract SIP Program requirements; (4) Enforcement; and (5) 
Exemptions and Waivers to SIP Program requirements. 


In response to a question from Commissioner Stacy as to where any participant or contractor 
feedback is received, Director Tulier-Laiwa stated there is no formal process for public 
feedback, but indicated that informal feedback is received. She stated an annual newsletter is 
required from the contractors which posted on the SFPUC’s website. 


Director Tulier-Laiwa, GM Herrera, and AGM Hale responded to concerns from VP Maxwell 
regarding the exemption policy process, the categories that are exempted, and the standards by 
which an exemption would be granted. 


President Ajami requested that the program be adjusted as feedback is received to determine 
“social benefit” and provide what people want. 


No public comment. 


On motion to approve item 8: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


9. Approve a New Water Infrastructure Finance and Innovation Act (WIFIA) Master Loan 
Agreement (Master Agreement) with the United States Environmental Protection Agency in an 
aggregate principal amount up to $791,337.456 and a sub-loan agreement for an initial draw 
down of $369,335,021 under the Master Agreement to provide partial funding for certain 
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projects in the Wastewater Enterprise Capital Plan. (Resolution 23-0076) 


Alexandra Gunnell, Loans and Grants Director, provided a summary of the WIFIA program, 
which provides low-cost federal loans for qualified projects and is administered by the U.S. 
Environmental Protection Act. In July 2018 there was a $699 million loan for the Southeast 
Plant (SEP) Biosolids Digester Project and in June 2020 there was a $525 million loan for the 
SEP Headworks Project and Biosolids Digester Facilities Project (BDFP). She reviewed 
milestones for the SFPUC’s third WIFIA loan. 


Director Gunnell discussed the (1) WIFIA Master Agreement — commits up to $791,337,456 in 
partial funding from WIFIA for certain Wastewater Enterprise (WWE) Capital Improvement 
Projects (CIP); (2) Project 1 Loan Agreement — obligates up to $369,335,021 of the 
$791,337,456 from the Master Agreement with partial funding for six WWE CIP projects and 
may be combined with Clean Water State Revolving Fund loans and grants in the future; and (3) 
Loan Administration. 


Nikolai Skarloff, Capital Finance Director reviewed (1) Revenue Bond Indenture; and (2) Key 
Economic Terms in Loan — Rate on each loan set at 0.01% higher than the U.S. Treasury's State 
and Local Government Securities on the date of loan execution, with a 35-year repayment period 
beginning five years after completion of the last project, estimated to be in 2028. 


Director Skarloff reviewed (1) Capital Financing Plan (FY 2022-23); (2) Capital Financing 
Strategy (WWE) — mitigate upward pressure on rates and charges, actively manage capital 
financing costs, and maintain WWE’s high ratings; (3) WIFIA Master Agreement (Capital 
Finance Rationale) — may provide lower cost financing than if it had been financed wholly 
through traditional Wastewater Revenue bonds, (4) Borrowing Rates vs. Term; (5) Yield vs. 
Curves (public bonds vs. WIFIA bonds). Relative advantage will depend on ow rates change 
after the WIFIA is locked, and what the amortization of bonds would be; (6) Flexible options for 
future borrowing — projected aggregate net debt service; and (7) Good Faith Estimates — SB 450 
requires local agencies to disclose estimates of certain debt financing-related information at the 
time of authorization. The Good Faith reasonable estimate for the 2023 WIFIA project 1 Loan 
Agreement, which has a maximum principal amount of $369,335,021 is as follows: True Interest 
Cost: 4.046%; Finance Charge of the Loan: $427,246; Amount of Proceeds Received: 
$368,907,775; and Total Payment Amount of net Capitalized Interest: $957,074,401. 


Director Sklaroff and Director Gunnell responded to questions from Commissioner Paulson 
regarding the ability for a one-time adjustment on the second loan if rates go down and before 
any draw and regarding “Buy America” requirements or restrictions that may impact 
construction. 


Director Sklaroff responded to a request from President Ajami for clarification regarding the 
ability for loan rate adjustments and any costs that may be involved in rate adjustments. 


Public Comment 
e Eileen Boken discussed a recent Capital Planning Commission meeting regarding additional 
bond authority and stated there was not mention of the US EPA loan or six state revolving 
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On motion to approve item 9: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


10. Award Contract No. PRO.0179, Wastewater Capital Plan Delivery, Program Management 
Consultant, to AECOM Technical Services, Inc., to provide program management consulting 
services to replace the existing contract that is nearing capacity, for an amount not-to-exceed 
$90,000,000, and with a duration of 10 years, subject to approval by the Board of Supervisors 
pursuant to Charter Section 9.118. (Resolution 23-0077) 


AGM Robinson discussed the combined sewer system and offered a system map. He discussed 
movement form a one-time large investment to a more sustainable strategic capital planning 
approach (adaptive management). He reviewed the WWE CIP progression from 2010 going 
forward. He discussed PRO.0179 scope of services of Program administration; program 
delivery; project technical support; and strategic capital planning. He noted the request-for- 
proposals timeline which began June 30,2022 and is anticipated to end with the notice of award 
of agreement in July 2023. He discussed the proposal submission evaluation process and award 
of maximum points. 


AGM Robinson responded to a question from Commissioner Paulson regarding the protest that 
was received. He responded to a question from VP Maxwell as to how the new contractor will be 
different and innovative as compared to the previous and responded to her concerns regarding 
the duration of the contract, the need for monitoring the work performed, and their access to 
industry perspectives and expertise. 


AGM Robinson address President Ajami’s skepticism that the contract will allow for a fresh look 
at engineering and address challenges and build next generation. Brief discussion ensued. 
Commissioner Stacy concurred with the Commissioner ’s comments and stated staff must insist 
on the creation of new ideas from the consultant. 


Commissioner Paulson expressed confidence in the process and trust that staff and consultants 
as a team will be transparent. 


Public Comment 
e James Mabry, Mabrey, Construction Site Services, expressed hope that AECOM does the 

right thing. He stated his business is a Micro LBE and discussed the need for opportunities. 
e Francisco DaCosta discussed AECOM and the task force report. 


On motion to approve item 10: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


ee 


11. Approve the General Manager’s determination that it is in the City’s best interest to terminate for 
convenience Contract No. WD-2825R, Alameda Creek Recapture Project with Anvil Builders, 


Inc.; and authorize the General Manager to negotiate closeout terms and final payment to the 
contractor in accordance with the terms of the contract. (Resolution 23-0078) 


——_— <a 


—— 


Katie Miller, Director Capital Programs, reviewed the project’s goals and objectives to 
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recapture future in-stream flows released from Calaveras Reservoir and Alameda Creek 
Diversion Dam as required under the Calaveras Dam Replacement Project permits. Director 
Miller noted the project site — Quarry Pod F2 — located in Sunol, CA, and connected to the 
Alameda Creek basin. She reviewed the project scope, existing site conditions (slope erosion), 
and project Status. 


Director Miller requested Commission approval of the General Manager's determination that it 
is the City’s best interest to terminate for the contract for convenience and requested 
authorization to negotiate close-out terms and final payment to the contractor. She stated 
termination will (1) provide time to perform long-term slope stabilization in coordination with 
the quarry leaseholder; (2) revisit design to better assure operations and maintenance are 
sustainable and manageable; and (3) perform project construction with stabilized conditions and 
improve design. 


Director Miller responded to a question from VP Maxwell regarding the cost to terminate the 
contract, and to identify the work that was performed, indicating the work included the building 
of temporary access roads, conditions assessment on current water pipeline, and procurement of 
items. She indicated staff is conducting a determination as to the potential use of those items in 
other parts of the system, the storage of items, or restocking of items with a partial refund of 
costs. She indicated that $3 million to $6 million of value has been received from those items 
procured, as well as from a conditions assessment. She provided information on some of the 
items procured including controls building, barges, pumps, and high density pipelines. 


Commissioner Paulson provided thoughts on the project. Director Miller indicated that Anvil is 
being cooperative and that the SFPUC is working with the quarry operation, has hired a 
geotechnical consultant, and are taking this opportunity to look at conditional improvements. 
She reviewed expected costs. 


GM Herrera discussed the recommendations for the termination request including the changing 
site conditions and operational and maintenance issues that were not taken into account during 
design. AGM Robinson provided additional comment and stated this will allow for thoughts on 
the project going forward. 


In response to a question from Commissioner Stacy, AGM Ritchie indicated that instream flow 
requirements are not contingent on the project and are being met. He indicated that the SFPUC 
has been good with brining in expert outside technical advisory panels for technical 
(construction) work but has not been as good at with brining in outside technical expertise for 
operation and maintenance issues. He acknowledged the difficulty with the decision, but stated it 
is the right one. 


Commissioner Stacy noted the difficulty of the decision and thanked staff for bringing the item 
before the Commission. Director Miller thanked Commissioner Stacy for her comments and 
indicated staff will look at lessons-learned to do better for future challenges. AGM Robinson 
thanked staff and consultants for their work thus far. 


President Ajami noted the high associated costs with this project and discussed the need to 
capture lessons learned that can be applied to projects going forward. 


PT RSet Earache 7 HIRAM SMITE Fess nae PE TILICH alae RAB Ser RU Need PLLA NT CaM ERT 
TED aD ete en en NE VHRR EAM RIo tnattnsh eis wy aR Me burr eee paered ei Leet ee 


SFPUC MINUTES — APRIL 11, 2023 10 


a 


y 


Public Comment 

e Tom Francis, Water Resources Manager, BAWSCA, expressed support for and 
disappointment with the action. He expressed confidence in the SFPUC staff and expressed 
appreciation to Director Miller for her communication with BAWSCA. 

e Francisco DaCosta asked what the Commission knows about certain projects and asked for a 
needs assessment. 

e Peter Drekmeier, Policy Director, Tuolumne River Trust, thanked the staff and Commission 
for the honest and transparent discussion. He discussed the infiltration gallery and the water 
transfer with the Modesto Irrigation District. 


President Ajami asked that staff conduct an internal audit to see what might have been 
anticipated at different points in the process. 


On motion to approve item 11: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


12. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Annual Power Risk Management Plan 
e) CleanPowerSF Quarterly Report 
f) Declaration of Emergency — Repair of Hetch Hetchy Water and Power Roads due to 
March Storms 


g) Power Quarterly Report on Delegated Authority Contracts Pursuant to Administrative 
Code Section 21.43 

h) Quarterly Report on Contracts Awarded by the General Manager Pursuant to Delegated 
Authority 


13. General Public Comment 

e LaSonia Mansfield, Mansfield & Mansfield, and member of the San Francisco Latino, Black 
and Brown Association (SFLBBA), stated she is a nurse by trade turned business owner who 
provides construction clean-up. She requested that the SFPUC implement the ability for small 
business in the Bayview to get on projects as hyper-local. 

e Tricia Gregory, Hvyw8§ Trucking, and member SFLBBA, discussed the Biosolids Projects and 
noted the benefits received by LBEs. She stated every scope of the project should include 
Micro LBEs. 

e Claytis Norman, Integrity First Plumbing, discussed the hiring of larger contractors on 
projects and asked that small firms be given an opportunity on the Biosolids Project. 

e Demetrius Williams, CIW and Sons Plumbing, discussed the Biosolids and Headworks Project 
and expressed the need for small contractors in the community to be provided with 
opportunities as Micro LBEs. 

e James Mabry, Mabrey, Construction Site Services, discussed the need to include Micro LBE 
goals in new vertical packages with Webcor Builders. 

e Oronde Sterling, Sterling Framers, expressed his concern with the inability to access 
contracts and asked that the Commission provide opportunities for Micro LBEs. 


—- Se 
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e Francisco DaCosta stated the Commission needs to read the Task Force report regarding 
Community Benefits. 

e Peter Drekmeier, Policy Director, Tuolumne River Trust, thanked the people who attended the 
meeting to provide comment. He stated general public comment should come at the beginning 
of the meeting. He requested the Commission discuss the Tuolumne River Voluntary 
Agreement peer review. 


Commissioner Maxwell thanked those who attend and expressed their concerns. 


Commissioner Paulson thanked speakers for their thoughts and noted the importance of wages, 
apprenticeship programs, and opportunities for all. 


President Ajami thanked the speakers for offering their comments and experiences. She asked 
that additional information on Micro LBEs be provided. 


14. Items initiated by Commissioners 
Kate Stacy thanked staff or arranging the site visit to the Mountain Tunnel and indicated it 


added to her understanding of the SFPUC. 


No public comment. 


15. Public comment on the matter to be addressed during Closed Session 
None. 


16. Motion on whether to assert the attorney-client privilege regarding the matter listed below as 
Conference with Legal Counsel 


On motion to assert the attorney-client privilege regarding the matter listed as Conference with 
Legal Counsel: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


The Commission entered Closed Session at 5:20 pm. 


Present in Closed Session: Commissioners Ajami, Maxwell, Paulson, and Stacy; GM Dennis 
Herrera, GM, Ron Flynn, Deputy GM, Sheryl Bregman, City Attorney, and Donna Hood, 
Commission Secretary. 


17. CONFERENCE WITH LEGAL COUNSEL -— Pursuant to California Government Code, Section 
54956.9(d)(1), and San Francisco Administrative Code, Section 67.10(d)(1) 
Unlitigated Claim 


Yosemite Slough Sediment Contamination Site, U.S. EPA Region IX, CERCLA Docket No. 
2016-05 [City Attorney File No. 090923] 


Funding further implementation of U.S. EPA interim settlement as approved under Ordinance 
No. 18-20, subject to Board of Supervisors approval. 
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The Commission exited Closed Session at 5:30 pm. 


18. Announcement following Closed Session 
President Ajami announced that the Commission recommend that the Board of Supervisors 


approve the additional funding to address further implementation of the settlement referenced in 
the agenda. 


19. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a) 


On motion not to disclose discussions during Closed Session. 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


20. Adjournment 
President Ajami adjourned the meeting at 5:31 pm. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0066 


WHEREAS, A Job Order Contract enables the San Francisco Public Utilities Commission 
(SFPUC) to complete unrelated tasks quickly and efficiently on an as-needed basis under a single, 
competitively bid, indefinite quantity contract for general engineering construction services; and 


WHEREAS, On February 8, 2023, the SFPUC advertised Job Order Contract (JOC) No. 
JOC-93, General Engineering (A License) Construction, San Francisco, San Mateo, Santa Clara, 
and Alameda Counties, for work to be performed in these counties; and 


WHEREAS, On March 9, 2023, the SFPUC received and publicly opened two bids in 
which the bidders submitted their profit and overhead percentage markups on specified unit prices 
for work to be specified under task orders; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) reviewed the bidder 
and their bids for responsibility, responsiveness, and application of bid preferences and determined 
M. Hernandez Construction, Inc. (dba) Hernandez Engineering, to be the responsible bidder that 
submitted the lowest responsive bid; and 


WHEREAS, The contract not-to-exceed amount is $5,000,000, with a guaranteed 
minimum task order opportunity of $50,000 to perform general engineering construction work in 
SFPUC systems in San Francisco, San Mateo, Santa Clara and Alameda Counties; and 


WHEREAS, The contract duration is two years; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
for various discrete construction activities that the Contractor will perform under this JOC; and 


WHEREAS, The CMD established a 16% Local Business Enterprise (LBE) subcontracting 
participation requirement for this contract, and the Contractor committed to 18% LBE 
subcontractor participation in its bid submittal; and 


WHEREAS, Award of this JOC does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines section 15378 because it does not involve 
commitment to any specific project that may result in a physical change in the environment and 
no work will commence under this contract until the proposed work is reviewed and any 
appropriate environmental review under the CEQA, if required, has been completed; and 


WHEREAS, Funding will be available from various SFPUC Enterprise Funds for SFPUC- 
issued task orders; now, therefore be it 


——— 


RESOLVED, That this Commission hereby awards JOC No. JOC-93, General Engineering 
(A License) Construction, San Francisco, San Mateo, Santa Clara, and Alameda Counties, for a 
not-to-exceed amount of $5,000,000, and a duration of two years, to the responsible bidder that 
submitted the lowest responsive bid, M. Hernandez Construction, Inc. (dba) Hernandez 
Engineering. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of April 11, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0067 


WHEREAS, On January 14, 2020, by Resolution No. 20-0004, this Commission awarded 
Contract Nos. PRO.0072.A-B, Security Consulting and Design Services, and authorized the 
General Manager of the San Francisco Public Utilities Commission (SFPUC) to execute two 
professional services contracts, each with an amount not-to-exceed $2,000,000, and each with a 
duration of five years, with Catalyst Consulting Group, Inc. (Catalyst) (PRO.0072.A) and 
Guidepost Solutions LLC (Guidepost) (PRO.0072.B); and 


WHEREAS, Amendment No. | will increase each contract by $1,000,000, to continue 
providing as-needed specialized security consulting and design services, until SFPUC advertised 
and awards new as-needed security contracts because the existing contracts are reaching capacity 
due to the number of existing and upcoming SFPUC Water/Wastewater/Hetch Hetchy-Power 
projects identified in the 10-year capital improvement programs that require specialized security 
services, increasing the total not-to-exceed contract amount to $3,000,000 each, with no change 
to the contract durations; and 


WHEREAS, The Contract Monitoring Division (CMD) established a Local Business 
Enterprise (LBE) subconsultant participation requirement of 10% for these contracts; Catalyst 
and Guidepost both committed to 13.5% LBE participation in their proposals, and these amounts 
remain unchanged; and 


WHEREAS, Funds for these contracts are available from various capital budgets; and 


WHEREAS, Amendment of this as-needed contract does not constitute a “project” under 
the California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the 
environment and no work will commence under this contract until the proposed work is reviewed 
and any appropriate environmental review under the CEQA, if required, has been completed; 
now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to Contract Nos. 
PRO.0072.A-B, Security Consulting and Design Services, with Catalyst (PRO.0072.A) and 
Guidepost (PRO.0072.B), to continue providing as-needed specialized security consulting and 
design services, increasing each contract by $1,000,000 for a total $3,000,00 contract amount for 
each contract, with no change to the contract durations; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute these amendments, increasing each contract by $1,000,000, for a total not-to-exceed 
contract amount of $3,000,000 per contract, with no change in the contract duration. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 11, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0068 


WHEREAS, On February 13, 2018, by Resolution No. 18-0018, this Commission 
awarded Contract No. PRO.0073, to Carollo Engineering, Inc. (Carollo), to provide Engineering 
Services for the proposed Treasure Island Wastewater Treatment Plant & Recycled Water 
Facility, and authorized the General Manager of the San Francisco Public Utilities Commission 
(SFPUC) to execute a professional services contract, with an amount not-to-exceed $4,800,000, 
and with a duration of five years; and 


WHEREAS, On November 23, 2021, by Resolution No. 21-0176, this Commission 
approved Amendment No. 1, increasing the not-to-exceed contract amount by $1,200,000, for a 
total not-to-exceed contract amount of $6,000,000, with no change to the duration of the 
contract; and 


WHEREAS, Amendment No. 2 is being requested to increase the contract by two years 
to provide continued engineering services, extending the total contract duration to seven years, 
with no change to the contract amount; and 


WHEREAS, The Contract Monitoring Division (CMD) established a 10% Local 
Business Enterprise (LBE) subconsultant participation requirement for this contract, and Carollo 
committed to a LBE subconsulting participation of 13.5% with their proposal, and this remains 
unchanged; and 


WHEREAS, The Treasure Island Wastewater Treatment Plant and Recycled Water 
Facility (also known as the Treasure Island Water Resource Recovery Facility) is within the 
scope of the Treasure Island/Yerba Buena Island Redevelopment Project Final Environmental 
Impact Report (FEIR); and future geotechnical and hazardous materials investigations conducted 
under this contract will be reviewed to determine if the investigations are within the scope of the 
project authorized under the FEIR; and 


WHEREAS, No geotechnical and hazardous material investigations will commence 
under this contract until the proposed work is reviewed and any appropriate environmental 
review under the CEQA, if required, has been completed; and 


WHEREAS, On April 18, 2019, the Planning Department reevaluated the updated 
wastewater treatment plant project design and concluded that there were no substantial changes 
to the project or circumstances under which the project would be undertaken, and no new 
information which was not known at the time of the Final EIR that would require subsequent or 
supplemental environmental review; and 


WHEREAS On April 21, 2011, the Planning Commission, and the Treasure Island 
Redevelopment Authority (TIDA) certified the FEIR for the Treasure Island/Yerba Buena Island 
Redevelopment Project, including the new wastewater treatment plant and recycled water 
facility, (Case No. 2007.0903E) prepared pursuant to the CEQA by Motion No. 18325 and by 
Resolution No. 11-14-04/21, respectively; and 


os 


WHEREAS, On April 23, 2019, by Resolution No. 19-0082, this Commission approved 
the Project Delivery Method for Project No. CWP11001, New Treasure Island Wastewater 
Treatment Plant and adopted the CEQA Findings and Mitigation Monitoring and Reporting 
Program (MMRP) as required by CEQA; and 


WHEREAS, The Planning Department is the custodian of records, located in File 
No. 2007.0903E at 49 South Van Ness Avenue, Suite 1400, San Francisco, California; and 


WHEREAS, The Project files, including the FEIR, CEQA Note to File, Resolution No. 
19-0082, CEQA Findings and the MMRP have been made available for review by this Commission 
and the public, and those files are part of the record before this Commission; and 


WHEREAS, This Commission has reviewed and considered the information contained in the 
FEIR, the CEQA Findings, the CEQA Note to File, and all written and oral information provided by 
the Planning Department, the public, relevant public agencies, SFPUC staff and other experts and 
the administrative files for the Treasure Island/Yerba Buena Island Redevelopment Project; 
now, therefore, be it 


RESOLVED, This Commission has reviewed and considered the FEIR and the CEQA 
Note to File and the record as a whole for the Treasure Island/Yerba Buena Island Redevelopment 
Project, finds that the FEIR is adequate for its use as the decision—making body for the 
Project, and incorporates the CEQA findings contained in Resolution Number 19-0082 by this 
reference thereto as though set forth in this Resolution; and, be it 


FURTHER RESOLVED, This Commission further finds that since the Treasure Island/Yerba 
Buena Island Redevelopment Project FEIR and CEQA Note to File were finalized, there have 
been no substantial project changes and no substantial changes in project circumstances that would 
require major revisions to the FEIR due to the involvement of new significant environmental 
effects or an increase in the severity of previously identified significant impacts, and there is no 
new information of substantial importance that would change the conclusions set forth in the FEIR 
and CEQA Note to File; and, be it 


FURTHER RESOLVED, That this Commission hereby approves Amendment No. 2 to 
Wastewater funded Contract No. PRO.0073, Treasure Island Wastewater Treatment Plant & 
Recycled Water Facility Engineering Services, with Carollo, to provide continued consultant 
engineering support to the SFPUC in the delivery of the SFPUC’s Treasure Island Wastewater 
Treatment Plant & Recycled Water Facility; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to execute 
Amendment No. 2, increasing the contract by a duration two years, for a total contract duration 
of seven years, with no change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting April 11, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0069 


WHEREAS, On September 25, 2018, by Resolution No. 18-0154, this Commission 
awarded Contract No PRO.0101, Tunnel Engineering Services for the Folsom Area Stormwater 
Improvement Project (Project), and authorized the General Manager of the San Francisco Public 
Utilities Commission (SFPUC) to negotiate and execute a professional services contract, with an 
amount not-to-exceed $5,700,000, and with a duration of one year and six months, with 
McMillen Jacobs Associates/Stantec, JV (MJA/S, JV); and 


WHEREAS, On May 19, 2020, Amendment No. 1, issued under the General 
Manager’s delegated authority by Resolution No. 09-0017, extended the contract by four 
months to account for unforeseen conditions due to discovery of underground foundations 
supporting Caltrans’ US-101 freeway within the tunnel alignment and to allow the design team 
to estimate the cost for additional alternatives analysis and the engineering work required to 
modify the Caltrans foundations, extending the contract duration to one year and ten months, 
with no change to the contract amount; and 


WHEREAS, On August 25, 2020, by Resolution No. 20-0188, this Commission 
approved Amendment No. 2, increasing the contract amount by $4,000,000, and extending the 
contract duration by one year and two months, to provide design services to address 
unforeseen conditions (discovery of US-101 foundations within the tunnel alignment), to 
evaluate two design alternatives based on their technical merits and expected risks, and allow 
MJA/S. JV, to continue with the tunnel design for the proposed Project, for a total not-to- 
exceed contract amount of $9,700,000 and a total contract duration of three years; and 


WHEREAS, On August 10, 2021, by Resolution No. 21-0129, this Commission 
approved Amendment No. 3, extending the contract by one year and 7 months, to account for 
delays in obtaining the right-of-way contracts needed for the proposed Project, for a total 
contract duration of four years and seven months, with no change to the contract amount; and 


WHEREAS, Staff recommends approval of proposed Amendment No. 4, to extend the 
contract duration by six months, to allow time to prepare more detailed budgetary information 
for Caltrans-requested design requirements, for a total contract duration of five years and one 
month, with no change to the contract amount; and 


WHEREAS, The Contract Monitoring Division (CMD) established a Local Business 
Enterprise (LBE) subconsultant participation requirement of 8% for this contract, and MJA/S, 
JV committed to a LBE sub-consulting participation of 8.6% with their proposal, and this 
remains unchanged; and 


WHEREAS, On September 23, 2021, the San Francisco Planning Department determined 
the Project to be categorically exempt from environmental review under California 
Environmental Quality Act (CEQA) Guidelines section 15302, Class 2 (Replacement or 
Reconstruction) and CEQA Guidelines section 15303, Class 3 (New Construction or Conversion 
of Small Structures) under Case Number 2021-002217ENV; and 


WHEREAS, On November 10, 2021, the California Regional Water Quality 
Control Board issued a clean-up and abatement order R2-2021-0021 that mandates the 
completion of the Project by June 30, 2027; and 


WHEREAS, Funds for this contract are available from Project No. CWWSIPFCDB 14 - 
Folsom Area Stormwater Improvement Project; now, therefore, be 


RESOLVED, That this Commission hereby approves Amendment No. 4 to Contract No. 
PRO.O101, Tunnel Engineering Services for the Folsom Area Stormwater Improvement Project, 
with MJA/S, JV, to continue providing specialized technical services; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute Amendment No. 4, extending the contract duration by six months, for a total contract 
duration of five years and one month, with no change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting April 11, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0070 


WHEREAS, As a result of atmospheric rain events in December 2022, the nearly complete 
slope restoration at Stern Grove experienced significant erosion and soil slippage, requiring the 
need to perform slope repairs and erosion mitigation work in order to fully restore the site to pre- 
existing conditions; and 


WHEREAS, On August 23, 2021, San Francisco Public Utilities Commission (SFPUC) 
crews were working on a leaking air valve on a 54-inch diameter water transmission pipeline on 
San Andreas Pipeline No. 2 at 22nd Avenue and Sloat Boulevard. While they were tightening 
down a bolt, the air valve failed, sending water into the air and flooding adjacent areas, particularly 
Stern Grove. The steep slope on the south side of Stern Grove was heavily eroded and gullied by 
the flow undermining up to 63 tall eucalyptus trees that exist on the slope and making the slope 
unstable. The water and debris from the slope flowed down into and around the Concert Meadow 
covering the meadow, surrounding three backstage buildings, and filling in the creeks and culvers 
that usually transport stormwater runoff away from the site; and 


WHEREAS, On August 26, 2021, the SFPUC issued a Declaration of Emergency to 
authorize an emergency contract for tree removal, slope repair, and debris removal in Stern Grove; 
and 


WHEREAS, On November 16, 2021, by Resolution No. 531-21, the Board of Supervisors 
approved the emergency declaration to perform repairs with a total estimated cost not-to-exceed 
$4,000,000; and 


WHEREAS, On December 23, 2021, SFPUC entered into Contract WD-2888(E), Stern 
Grove Emergency Restoration Contract, with Anvil Builders, Inc. with a not-to-exceed amount of 
$3,294,000 to perform mobilization, tree removal, site clearing and grubbing, site preparation for 
slope repair, and a total contract duration not-to-exceed five years; and 


WHEREAS, On February 15, 2022, SFPUC issued an updated Declaration of Emergency 
increasing the estimated cost of repairs from $4,000,000 to $20,000,000 to restore the historical 
Stern Grove site; and 


WHEREAS, On April 26, 2022, by Resolution No. 170-22, the Board of Supervisors 
approved the increased emergency declaration with a total estimated cost of repairs not-to-exceed 
$20,000,000; and 


WHEREAS, On May 19, 2022, SFPUC issued Modification No. | to Contract WD- 
2888(E) increasing the contract amount from $3,294,000 to $15,033,568 to revise the scope to 
include work to restore rock walls, pathways, storm drains, brace and protect the existing sewer 
pipeline, perform initial slope improvements, and for building restoration, and lower landscaping 
restoration; and 


WHEREAS, On October 3, 2022, SFPUC issued Modification No. 2 to Contract WD- 
2888(E) to increase the contract amount from $15,033,568 to $18,510,994 and modify the scope 
to include site paving, slope irrigation, tree and shrub planting, tennis court retaining wall 
restoration, hydroseeding, building “A” paver restoration, slope stair restorations, horseshoe pit 
restoration, and off-site soil staging area restoration; and 


WHEREAS, Staff recommends an increase of $3,500,000 to the contract cost contingency 
to repair the nearly completed slope restoration which was impacted by the December 2022 
atmospheric rain events that resulted in the upper 18-inch top soil layer experiencing significant 
erosion and soil slippage, for a total contract amount of up to $22,010,994; and 


WHEREAS, The emergency contract is exempt from Chapter 14B Local Business 
Enterprise (LBE) subcontracting participation requirements, but the Contractor has utilized LBE 
subcontractors and reported accordingly with the Contract Monitoring Division; and 


WHEREAS, Funds are available from Project No. 10038008, Stern Grove Emergency Site 
Restoration and Water Enterprise Local Conveyance/Distribution Program; and 


WHEREAS, On August 31, 2021, the San Francisco Planning Department determined the 
Project to be statutorily exempt from environmental review under California Environmental 
Quality Act (CEQA) Section 21080(b)(2) and 21080(b)(4) and CEQA Guidelines section 15269(b) 
(Case No. 2021-008765ENV), because the tree removal, slope repair, and debris removal are part 
of emergency repairs to public service facilities necessary to maintain service and are actions 
necessary to mitigate an emergency, and the modified work is within the scope of the project 
authorized under the Statutory Exemption; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of $3,500,000 to the 
existing cost contingency for Water Enterprise Local Conveyance/Distribution Program - funded 
Contract No. WD-2888(E), Stern Grove Emergency Site Restoration, with Anvil Builders, Inc; 
and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or designee to consider and, if appropriate, to approve any future modifications to the contract 
amount for a total contract amount of up to $22,010,994, and a total contract duration of up to five 
years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 11, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0071 


WHEREAS, The City and County of San Francisco (City) under the jurisdiction of the 
San Francisco Public Utilities Commission (SFPUC), owns the SFPUC’s headquarters building 
at 525 Golden Gate Avenue in San Francisco, California (Building); and 


WHEREAS, The Building has approximately 904 gross square feet of space, consisting 
of the café portion of the lobby on the ground floor and a preparation and storage area located in 
the Building’s basement (together, the Premises); and 


WHEREAS, The SFPUC recently issued a Request for Proposals (RFP) for a café 
operator to lease the Premises. The SFPUC received seven proposals in response to the RFP; and 


WHEREAS, SPRO LLC, a California limited liability company (SPRO), was the highest 
scoring respondent to the RFP; and 


WHEREAS, The SFPUC desires to issue a café lease (Lease) to SPRO for use of the 
Premises and the non-exclusive use of approximately 700 square feet of common area, including 
the seating area in front of the counter on the ground floor of the Building for a monthly $3,000 
rent for the initial term, with four percent annual increases. Under the Lease, rent will commence 
90 days after the SFPUC delivers the approved, fully executed Lease to SPRO; and 


WHEREAS, The term of the Lease is five years plus, at the request of SPRO, the General 
Manager may approve, at the General Manager’s sole discretion, up to three one-year options to 
extend for a total potential term of eight years; and 


WHEREAS, SFPUC staff recommends that the Commission approve the Lease because 
the SPRO owners are experienced café operators, the café will serve the Building employees and 
visitors and will help to activate the Building as a community hub, and SPRO was selected 
through a competitive bid process; and 


WHEREAS, This action does not constitute a “project” under the California 
Environmental Quality Act Guidelines section 15378(a) because there would be no physical 
change in the environment; now, therefore, be it 


RESOLVED, That this Commission hereby approves the terms and conditions of the 
Lease and authorizes the General Manager to execute the Lease; and, be it 


FURTHER RESOLVED, That this Commission hereby ratifies, approves and authorizes 
all actions heretofore taken by any City official in connection with the Lease; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes the SFPUC General 
Manager to enter into any amendments or modifications to the Lease, including without 
limitation, the exhibits, that the General Manager determines, in consultation with the City 
Attorney, are in the best interest of the City; do not materially increase the obligations or 
liabilities of the City; are necessary or advisable to effectuate the purposes and intent of the 
Lease or this Resolution; and are in compliance with all applicable laws, including the City 
Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting of April 11, 2023. 


ecretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0072 


WHEREAS, The San Francisco Public Utilities Commission (“SFPUC”) and the San 
Francisco Recreation and Parks Department (“SFRPD”) are departments or divisions of the City 
and County of San Francisco, a municipal corporation (“City”); and 


WHEREAS, The City owns certain real property known as McLaren Park that is under 
SFRPD’s jurisdiction; and 


WHEREAS, The SFPUC has jurisdiction over and operates and maintains the City’s 
municipal electric distribution and service facilities; and 


WHEREAS, The Sunnydale HOPE SF project, adjacent to McLaren Park, is a multi- 
phase project in which residents of the existing buildings at Sunnydale-Velasco Public Housing 
will be moved to new buildings to allow demolition of all the existing buildings and the 
construction of new buildings; and 


WHEREAS, The City and the San Francisco Housing Authority desire to maintain 
electrical service to existing buildings at Sunnydale-Velasco Public Housing project during the 
development of Sunnydale HOPE SF project; and 


WHEREAS, To that end, on January 9, 2018, this Commission adopted Resolution 18- 
0007, authorizing the General Manager to execute a Memorandum of Understanding between 
SFPUC and SFRPD (“MOU”) authorizing SFPUC to install a temporary overhead line within 
McLaren Park to connect to PG&E’s existing distribution line immediately south of Sunnydale 
Avenue, consisting of four poles, an underground 4 kilovolt (“kV”) electric distribution line, and 
appurtenances such as underground boxes and vaults; and 


WHEREAS, The SFPUC has been using those facilities to provide electric service to the 
existing buildings and tenants at Sunnydale-Velasco Public Housing; and 


WHEREAS, The SFPUC has also been providing electric service to the new building at 
Parcel Q and Block 6; and 


WHEREAS, In August 2018, the PUC submitted an application to Pacific Gas & Electric 
Company (“PG&E”) for a new 12 kV service on Harmonia Street, which would be the power 
source for all new buildings and tenants within the Sunnydale HOPE SF project; and 


WHEREAS, PG&E’s delay in processing the application is impacting the construction of 
the next phase of the Sunnydale HOPE SF project, namely Block 3A and Block 3B, because 
certain PG&E poles are impeding the construction; and 


WHEREAS, Upon approval of this Amended MOU, the SFPUC and the Sunnydale 
HOPE SF project developer will extend the SFPUC’s facilities from McLaren Park to Hahn 
Street near Harmonia Street to provide power to the new Sunnydale HOPE SF building at Parcel 
Q and Block 6 and remove the existing PG&E poles that are impeding construction; and 


WHEREAS, On December 12, 2017, the San Francisco Planning Department determined 
construction and operation of the temporary overhead line to be categorically exempt from 
environmental review under California Environmental Quality Act (CEQA) Guidelines section 
15303, Class 3 (New Construction or Conversion of Small Structures) under Case Number 2017- 
015857ENV; and 


WHEREAS, July 9, 2015, the San Francisco Planning Commission certified the Final 
Environmental Impact Report (FEIR) / Environmental Impact Statement (EIS) for the 
Sunnydale-Velasco HOPE SF Master Plan Project (Case Number 2010.0305E) by Motion No. 
M-19409; and 


WHEREAS, On November 17, 2016, the Planning Commission approved the project, 
and adopted the CEQA findings, including a Statement of Overriding Considerations and a 
Mitigation, Monitoring and Reporting Program (MMRP) by Motion No. M-19784; and 


WHEREAS, On June 16, 2016, the San Francisco Planning Department issued an 
Addendum to the FEIR for the development of an additional residential building on a site known 
as Sunnydale Parcel Q; and 


WHEREAS, The Sunnydale HOPE SF project developer will extend the SFPUC facilities 
to provide power to the new Sunnydale HOPE SF building at Parcel Q and Block 6; and this 
work is within the scope of the project authorized under the FEIR as modified by the Addendum; 
and 


WHEREAS, The San Francisco Planning Department is the custodian of records, located 
in the file for Case Number 2010.0305E at 49 South Van Ness Avenue, Suite 1400, San 
Francisco, California, 94103, which have been made available for review by this Commission 
and the public, and those files are part of the record before this Commission; and 


WHEREAS, This Commission has reviewed and considered the information contained in 
the FEIR and the Addendum, the CEQA Findings and MMRP contained in Planning 
Commission Motions M-19409 and M-19784 and all written and oral information provided by 
the San Francisco Planning Department, the public, relevant public agencies, San Francisco 
Public Utilities Commission staff and other experts, and the administrative files for the Project; 
now, therefore, be it 


RESOLVED, This Commission finds that the record as a whole is adequate for its use as 
the decision-making body for the Project and incorporates the CEQA Findings and MMRP 
contained in Planning Commission Motions M-19409 and M-19784 by this reference thereto as 
though set forth in this Resolution; and be it 


FURTHER RESOLVED, This Commission further finds that since the FEIR and 
Addendum were finalized, there have been no substantial Project changes and no substantial 
changes in Project circumstances that would require major revisions to these CEQA documents 
due to the involvement of new significant environmental effects or an increase in the severity of 
previously identified significant impacts, and there is no new information of substantial 
importance that would change the conclusions set forth in the CEQA documents; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
of the San Francisco Public Utilities Commission to execute an Amended and Replacement 
Memorandum of Understanding with the San Francisco Recreation and Parks Department to 
expand the use of the SFPUC facilities at McLaren Park, and extend the term so that the 
Amended and Replacement Memorandum of Understanding will terminate upon the later of 
December 31, 2027 or completion of a new electrical switchgear that provides full service to the 
Sunnydale HOPE SF project and determination by SFPUC that the facilities constructed as part 
of the original MOU are no longer required, and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
to enter into any other amendments or modifications to the Amended and Replacement 
Memorandum of Understanding with the San Francisco Recreation and Parks Department that 
the General Manager determines, in consultation with the City Attorney, are in the best interest 
of the City; do not materially increase the obligations or liabilities of the SFPUC or materially 
diminish the benefits to the SFPUC; are necessary or advisable to effectuate the purposes and 
intent of the Amended and Replacement Memorandum of Understanding or this resolution; and 
are in compliance with all applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 11, 2023. 


ecretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0073 


WHEREAS, On November 23, 2021, by Resolution No. 21-0177, the San Francisco 
Public Utilities Commission (SFPUC) declared a local Water Shortage Emergency and adopted a 
10% systemwide water use reduction compared to baseline water use during Fiscal Year 2019- 
2020, which called for a 5% water use reduction by the SFPUC’s retail customers and 13.7% 
water use reduction by the SFPUC’s wholesale customers, to collectively achieve a systemwide 
water use reduction of 10%, consistent with Shortage Level 1 of the SFPUC’s Water Shortage 
Contingency Plan (WSCP), adopted by the Commission on June 11, 2021, by Resolution No. 21- 
0100, and the Water Shortage Allocation Plan (WSAP), which is Attachment H of the Water 
Supply Agreement between the City and County of San Francisco and its Wholesale Customers 
in Alameda County, San Mateo County, and Santa Clara County, as amended and restated on 
January 26, 2021, by Resolution No. 21-0009, with subsequent approval by the wholesale 
customers (Water Supply Agreement); and 


WHEREAS, On March 28, 2022, the Governor issued Executive Order N-7-22, which 
directed the State Water Resources Control Board (State Water Board) to adopt emergency 
regulations requiring each urban water supplier that has submitted a WSCP to the California 
Department of Water Resources to implement, at a minimum, shortage response actions adopted 
under Section 10632 of the California Water Code for a shortage level of up to 20% (Shortage 
Level 2); and 


WHEREAS, On May 24, 2022, the State Water Board adopted such regulations by State 
Water Board Resolution No. 2022-0018, Resolution to Adopt an Emergency Regulation to 
Reduce Demand and Improve Water Conservation, 23 Cal. Code of Regulations § 996 (State 
Water Board Regulations); and 


WHEREAS, In response to the State Water Board Regulations, on May 24, 2022, by 
Resolution No. 22-0098, the Commission adopted an increased system-wide water use reduction 
of 11% compared to baseline water use during Fiscal Year 2019-2020, consistent with Shortage 
Level 2 of the SFPUC’s WSCP, and authorized the General Manager to implement actions under 
Shortage Level 2 of the WSCP, effective July 1, 2022; and 


WHEREAS, On February 13, 2023, the Governor issued Executive Order N-3-23, which 
continued the statewide drought emergency and regulations in effect, but also directed state 
agencies to provide recommendations on whether any existing provisions in the Governor’s 
drought proclamations and executive orders are no longer needed to mitigate drought conditions; 
and 


WHEREAS, on March 24, 2023, the Governor issued Executive Order N-5-23, which 
among other actions terminated the portion of Executive Order N-7-22 that prompted the State 
Water Board to adopt Resolution No. 22-0018 and require urban water suppliers to implement, at 
minimum, Level 2 of their water shortage contingency plans; and 


WHEREAS, Based on systemwide hydrologic conditions and water storage in the 
SFPUC’s reservoirs as of the date of this Commission meeting and as projected through the rest 
of the year, the SFPUC has determined that a water shortage condition no longer exists, and 
therefore a declaration of a local Water Shortage Emergency is no longer needed; and 


WHEREAS, The voluntary system-wide water use reduction of 11% that the 
Commission adopted on May 24, 2022, by Resolution No. 22-0098, remains in effect, consistent 
with the State Water Board Regulations that were adopted May 24, 2022, at the direction of the 
Governor in Executive Order N-7-22, and Resolution No. 22-0098 should be rescinded if and 
when the State Water Board modifies those regulations to no longer require the SFPUC to 
implement at Level | or Level 2 of its WSCP; and 


WHEREAS, The minimum annual purchase requirements that apply to certain SFPUC 
wholesale water customers under Section 3.07.C of the Water Supply Agreement will continue 
to be waived until the State Water Board modifies its regulations to no longer require the SFPUC 
to implement Level 2 of its WSCP implementation, because the State Water Board Regulations 
were developed at the direction of the Governor in Executive Order N-7-22 and result in impacts 
to water supply deliveries from the Regional Water System; and 


WHEREAS, On November 12, 2021 the San Francisco Planning Department 
Environmental Review Officer issued a statutory exemption determination under California 
Environmental Quality Act (“CEQA”) Section 21080(b)(4) and CEQA Guidelines Section 
15269(c), under Case Number 2021-011567ENV and the continued voluntary system-wide water 
use reduction, consistent with State Water Resources Control Board emergency drought 
regulations, remains within the scope of the project authorized under the Statutory Exemption; 
and 


WHEREAS, Pursuant to San Francisco Charter Section 4.104(a)(1), a Notice of Public 
Hearing regarding the action to rescind the local declaration of a Water Shortage Emergency was 
posted at the San Francisco Main Library and on the SFPUC website on March 20, 2023, now, 
therefore, be it 


RESOLVED, That the Commission rescinds Resolution No. 21-0177, thereby ending the 
local water shortage emergency declaration (Cal. Water Code §§ 350-359), and ending the 5% 
retail customer drought surcharge effective May 1, 2023; and be it 


FURTHER RESOLVED, That Resolution No. 22-0098, which adopted a voluntary 
system-wide water use reduction of 11% and directed the General Manager to take other actions 
consistent with Level 2 of the WSCP, shall be rescinded effective upon the termination, 
rescission, or amendment of the State Water Board Regulations to no longer require SFPUC to 
implement Level | or Level 2 actions of the SFPUC’s WSCP. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 11, 2023. 


ecretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 
RESOLUTION NO.: 23-0074 


WHEREAS, On July 14, 2020, by Resolution No. 20-0149, the San Francisco Public 
Utilities Commission affirmed that access to water is a human right and directed the General 
Manager to prioritize equitable policies accordingly; and 


WHEREAS, Average combined water and wastewater bills for single-family households 
in San Franciso have increased 24% over the last five years, and are expected to continue to 
increase over the next three years to support infrastructure improvements for essential system 
functions; and 


WHEREAS, A survey conducted in December 2022 found that 28% of SFPUC customers 
are not “always” able to pay their full water and wastewater bill, and that 24% of single-family 
residential customers make trade-offs with other essential costs; and 


WHEREAS, The Federal Poverty Level does not reflect cost of living in San Francisco nor 
accurately reflect incomes at which a household may struggle to afford essential costs, and Area 
Median Income is instead used by many San Francisco City and County departments to more 
accurately assess income-based eligibility; and 


WHEREAS, The U.S. Department of Housing and Urban Development defines “low- 
income” as below or equal to 80% Area Median Income, and more specifically “low-income” as 
households with incomes between 51% and 80% of Area Median Income, “very low-income” as 
households with incomes between 31% and 50% of Area Median Income, “extremely low- 
income” as households with incomes between 16% and 30% of Area Median Income, and “acutely 
low-income” as households with incomes below 15% of Area Median Income; and 


WHEREAS, Late payment penalties have not been shown to incentivize on-time payment, 
but do create additional costs for customers who struggle to afford their bills; and 


WHEREAS, On July 28, 2020, by Resolution No. 20-0162, this Commission recognized 
the essential nature of the San Francisco Public Utility Commission’s services even in the face of 
hardship by suspending the rules governing (1) the discontinuation or shut off of water service for 
City retail customers for non-payment of water and/or sewer bills, and (2) the imposition of late 
payment penalties or fees for delinquent water and/or sewer bills; and 


WHEREAS, By Resolution Nos. 20-0238, 21-0063, 22-004, and 22-0157, this 
Commission has continually recognized that in the interest of public health and safety, access to 
water and wastewater services should be maintained even in the face of financial hardship; and 


WHEREAS, In conformance with Charter Sections 4.104(a)(1) and 16.112, Notice of 
Public Hearing was posted on the SFPUC website and at the San Francisco Public Library on 
March 20, 2033 and the official City newspaper on March 22, 23, 24, 26, and 29, 2023; now, 
therefore, be it 


RESOLVED, That this Commission hereby approves the changes to the Customer 
Assistance Program providing bill discounts to single-family residential water and wastewater 
customers through a two-tiered income eligibility model; and be it 


FURTHER RESOLVED, That this Commission approves, for SFPUC’s Customer 
Assistance Program for single-family residential water and wastewater customers, a 40 percent 
discount for households with incomes equal to or below 30% of Area Median Income, and a 25 
percent discount for households with incomes between 31% and 50% of Area Median Income; 
and be it 


FURTHER RESOLVED, That the General Manager has approved $8,000,000 annually to 
support SFPUC’s discount programs; and be it 


FURTHER RESOLVED, That the General Manager and his designee(s) shall explore and 
pursue additional funding from other SFPUC sources, as well as from nonprofits, foundations, and 
other federal and state utility rate relief; and be it 


FURTHER RESOLVED, That this Commission hereby approves the suspension of the 
application of late payment charges to single-family residential water and wastewater accounts 
which are past-due on their bills; and be it 


FURTHER RESOLVED, That this Commission hereby approves a shutoff and lien policy 
which establishes that all accounts with household incomes at or below 50% of Area Median 
Income that are enrolled in the Customer Assistance Program and maintain engagement with the 
SFPUC are eligible to be exempted from disconnection or lien due to nonpayment; and be it 


FURTHER RESOLVED, That this Commission hereby delegates authority to the General 
Manager to: (a) establish processes that protect personally identifiable information for customer 
data and (b) engage customers to inform them of this policy and verify eligibility, for households 
not enrolled in the Customer Assistance Program whose income is at or below 50% of Area Median 
Income, which this Commission hereby exempts from shutoff or lien due to unpaid bills; and be it 


FURTHER RESOLVED, That this Commission hereby delegates authority to the General 
Manager to: (a) establish processes that protect personally identifiable information for customer 
data; (b) identify additional extenuating circumstances that impact a customer’s ability to afford 
their bills or endanger a vulnerable resident if disconnected from service; and (c) engage customers 
to inform them of this policy and verify eligibility, for households whose income is between 51% 
and 80% of Area Median Income and which experience extenuating circumstances, which this 
Commission hereby exempts from shutoff or lien due to unpaid bills; and be it 


FURTHER RESOLVED, That these water and wastewater shutoff and lien exemptions for 
(a) households with incomes at or below 50% of Area Median Income who are enrolled in the 
Customer Assistance Program; (b) households with incomes at or below 50% of Area Median 
Income who are not enrolled in the Customer Assistance Program; and (c) households whose 
income is between 51% and 80% of Area Median Income and which experience extenuating 
circumstances, will remain in effect until the General Manager or his designee(s) return to this 
Commission with recommendations to continue or amend this policy following analysis of no less 
than one year’s implementation of these shutoff and lien exemptions. 


I hereby certify that the foregoing was adopted by the Public Utilities Commission at its meeting 


of April 11, 2023. 


Sécretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO.:: 23-0075 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC), consistent with our 
established policies, mission, and values seeks to have positive impacts in all communities where 
we have water, wastewater and power operations, projects, contracts, and activities; and 


WHEREAS, On October 25, 2022, by Resolution No. 22-0183, this Commission 
authorized the SIP Program, and requested that the General Manager (1) seek authorization of the 
SIP Program from the San Francisco Board of Supervisors with proposed program parameters as 
recommended by the Commission; (2) develop formal rules and regulations for the SIP program 
to ensure the transparent and accountable implementation and enforcement of the SIP program; 
and (3) staff the SIP program to effectively implement the Program; and 


WHEREAS, On December 13, 2022, with the co-sponsorship of all eleven members of the 
San Francisco Board of Supervisors, by Ordinance No. 261-22, the Board of Supervisors passed 
and adopted San Francisco Administrative Code Chapter 21F authorizing the SFPUC SIP 
Program, which the Mayor of San Francisco approved on December 22, 2022; and 


WHEREAS, Under Administrative Code Chapter 21F, the SFPUC must adopt Rules and 
Regulations to implement the SIP Program; and 


WHEREAS, SFPUC staff have prepared the proposed Rules and Regulations for the SIP 
program set forth in the attachment to this Resolution; and 


WHEREAS, Pursuant to Charter Section 4.104, a Notice of Public Hearing was posted on 
the SFPUC website and at the San Francisco Public Library on March 20, 2023, now, therefore, 
be it 

RESOLVED, That this Commission hereby adopts the Rules and Regulations for the 
implementation of the SIP Program as set forth in the attachment to this Resolution, effective April 


22, 2023 in conformance with the requirements of Charter Section 4.104 and San Francisco 
Administrative Code Chapter 21F. 


I hereby certify that the foregoing was adopted by the Public Utilities Commission at its meeting 


of April 11, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO.: 23-0076 


WHEREAS, At a duly called and held election on November 5, 2002, a majority of voters 
voting on the measure approved Proposition E (Proposition E of 2002), codified as Article VIIIB of 
the Charter of the City and County of San Francisco (City), which, among other things, authorized the 
San Francisco Public Utilities Commission (“Commission”) of the City to issue its revenue bonds, 
including notes, commercial paper or other forms of indebtedness, when authorized by ordinance 
approved by a two-thirds vote of the Board of Supervisors of the City (Board), for the purpose of 
reconstructing, replacing, expanding, repairing or improving water facilities or clean water facilities, 
or combinations of water and clean water facilities under the jurisdiction of the Commission and 
subject to the provision of certain certifications of an independent engineer retained by the Commission 
and certain certifications by the San Francisco Planning Department, which certifications make the 
findings and determinations set forth in Section 8B.124 of the Charter; and 


WHEREAS, On June 12, 2012, the Board passed by two-thirds vote Ordinance No. 115-12, 
approving the issuance and sale of wastewater revenue bonds by the Commission pursuant to Article 
VIIIB of the Charter of the City, in an aggregate principal amount not to exceed $522,810,000, to 
finance capital projects benefiting the Wastewater Enterprise; and 


WHEREAS, On June 24, 2014, the Board passed by two-thirds vote Ordinance No. 107-14, 
approving the issuance and sale of wastewater revenue bonds by the Commission pursuant to Article 
VIIIB of the Charter of the City, in an aggregate principal amount not to exceed $819,035,941, to 
finance capital projects benefiting the Wastewater Enterprise; and 


WHEREAS, On June 9, 2015, the Board passed by two-thirds vote Ordinance No. 0089-15, 
which amended and supplemented Ordinance No. 107-14 to provide authority for the Commission to 
execute and deliver one or more State of California Water Resources Control Board Installment Sale 
Agreements in connection with State Revolving Loans, to finance capital projects benefiting the 
Wastewater Enterprise; and 


WHEREAS, On June 14, 2016, the Board passed by two-thirds vote Ordinance No. 111-16, 
approving the issuance and sale of wastewater revenue bonds and authorizing the Commission to 
execute and deliver one or more State of California Water Resources Control Board Installment Sale 
Agreements in connection with State Revolving Loans and other forms of indebtedness, to finance 
capital projects benefiting the Wastewater Enterprise in an aggregate principal amount not to exceed 
$1,112,601,280; and 


WHEREAS, On June 12, 2018, the Board passed by two-thirds vote Ordinance No. 144-18, 
approving the issuance and sale of wastewater revenue bonds, including commercial paper, revolving 
credit notes, or bond anticipation notes, and authorizing the Commission to execute and deliver one or 
more State of California Water Resources Control Board Installment Sale Agreements in connection 
with State Revolving Loans or loan agreements with the federal government, acting through the 
Administrator of the Environmental Protection Agency (EPA) under the U.S. Environmental 
Protection Agency Water Infrastructure Finance and Innovation Act (WIFIA), to finance capital 
projects benefiting the Wastewater Enterprise in an aggregate principal amount not to exceed 
$987,414,494; and 


WHEREAS, On September 29, 2020, Board passed by two-thirds vote Ordinance No. 173-20, 
approving the issuance and sale of tax-exempt or taxable wastewater revenue bonds and other forms 
of indebtedness, including State Revolving Loans, grants from the State of California Water Resources 
Control Board or WIFIA loan agreements, to finance capital projects benefiting the Wastewater 
Enterprise in an aggregate principal amount not to exceed $349,919,252; and 


WHEREAS, On July 27, 2021, Board passed by two-thirds vote Ordinance No. 128-21, 
amending Ordinance No. 173-20 approving the issuance and sale of tax-exempt or taxable wastewater 
revenue bonds and other forms of indebtedness, including State Revolving Loans, grants from the State 
of California Water Resources Control Board or WIFIA loan agreements, to finance capital projects 
benefiting the Wastewater Enterprise in an aggregate principal amount not to exceed $563,430,430; 
and 


WHEREAS, On June 14, 2022, Board passed by two-thirds vote Ordinance No. 110-22 
(collectively with Ordinance No. 115-12, Ordinance No. 107-14, Ordinance No. 0089-15, Ordinance 
No. 111-16, Ordinance No. 144-18, Ordinance No. 173-20, and Ordinance No. 128-21, the 
Ordinances), approving the issuance and sale of tax-exempt or taxable wastewater revenue bonds and 
other forms of indebtedness, including State Revolving Loans, grants from the State of California 
Water Resources Control Board or WIFIA loan agreements, to finance capital projects benefiting the 
Wastewater Enterprise in an aggregate principal amount not to exceed $704,198,901; and 


WHEREAS, The series of WIFIA loan agreements related to the Wastewater Enterprise’s 
Wastewater Capital Plan Resilience Program (defined below) will be made pursuant to the terms of a 
WIFIA Master Agreement, by and between the EPA and the Commission (Master Agreement) and 
each WIFIA loan agreement entered into thereunder will be evidenced by a bond (WIFIA Bond) issued 
pursuant to the Indenture, originally dated as of January 1, 2003, as supplemented and amended (the 
Indenture, as supplemented and amended, the Indenture) by and between the Commission and U.S. 
Bank Trust Company, National Association, as successor trustee (Trustee); and 


WHEREAS, On June 8, 2022, the Commission filed with the EPA an application for a series 
of loans under the WIFIA program to finance a portion of the costs of the certain projects listed under 
the Wastewater Enterprise’s capital improvement plan (Wastewater Capital Plan Resilience Program) 
which the EPA has approved in an amount not to exceed $791,337,456 (exclusive of capitalized 
interest), subject to terms of the Master Agreement; and 


WHEREAS, The Wastewater Capital Plan Resilience Program consists of projects that are 
designed to repair, rehabilitate, and replace critical assets that have a significant risk of failure, and to 
upgrade the system to enhance reliability, resiliency, and sustainability, as generally categorized in 
Schedule I of the Master Agreement and more particularly described in Section | (Definitions) of each 
subsequent WIFIA loan agreement, including the WIFIA Project 1 Loan Agreement (as defined 
below); and 


WHEREAS, The EPA proposes to make funding available to the Commission for each future 
project related to the Wastewater Capital Plan Resilience Program through a draw down on the Master 
Agreement by execution of a subsequent WIFIA loan agreement and the purchase of a WIFIA Bond, 
issued pursuant to a supplemental indenture and the applicable WIFIA loan agreement, to be issued by 
the Commission; and 


WHEREAS, The initial draw down, under the terms and conditions of the Master Agreement, 
related to the Wastewater Capital Plan Resilience Program’s first project will be made pursuant to the 
terms of a WIFIA loan agreement, by and between the EPA and the Commission (WIFIA Project | 
Loan Agreement) and will be evidenced by a WIFIA Bond (WIFIA Project | Bond) issued pursuant 
to the Sixteenth Supplemental Indenture (Sixteenth Supplemental Indenture), by and between the 
Trustee and the Commission; and 


WHEREAS, Under the authority granted or proposed to be granted under Article VIIIB of the 
Charter of the City and by the Ordinances and this resolution it is proposed that the Commission 
execute and deliver the Master Agreement, the WIFIA Project 1 Loan Agreement and the Sixteenth 
Supplemental Indenture, and issue the WIFIA Project | Bond in an aggregate initial principal amount 
not to exceed $369,335,021, for the purpose of financing or refinancing (through the retirement of 
commercial paper notes, bond anticipation notes or other interim borrowings) the Wastewater Capital 
Plan Resilience Program (including reimbursing the Commission for certain capital costs previously 
paid with proceeds of wastewater commercial paper notes or from other moneys as permitted by the 
Master Agreement and the WIFIA Project 1 Loan Agreement), including with respect to the first 
project under such program through the WIFIA Project 1 Loan Agreement and WIFIA Project | Bond; 
and 


WHEREAS, The Commission has been presented with and has examined the proposed forms 
of the Master Agreement, the WIFIA Project | Loan Agreement and the Sixteenth Supplemental 
Indenture (including the WIFIA Project 1 Bond); and 


WHEREAS, The Commission is duly authorized and empowered, pursuant to each and every 
requirement of law, to authorize the foregoing transactions, to execute and deliver the Master 
Agreement, WIFIA Project 1 Loan Agreement and the Sixteenth Supplemental Indenture, and, subject 
to the conditions of the Sixteenth Supplemental Indenture, to execute and deliver the WIFIA Project | 
Bond, and related documents for the purposes, in the manner and upon the terms provided herein; and 


WHEREAS, Article VIIB of the Charter of the City (Section 8B.124) allows for the issuance 
of revenue bonds and other forms of indebtedness, subject to the provision of certain certifications of 
an independent engineer retained by the Commission and certain certifications by the San Francisco 
Planning Department, which certifications make the findings and determinations set forth in Section 
8B.124; and 


WHEREAS, Certificates intended to meet the requirements set forth in Section 8B.124 will 
have been presented for review by the Board (“Certificates”), and the Certificates will be filed with the 
Clerk of the Board and the Clerk of the Commission prior to any draw down of the Master Agreement, 
WIFIA Project 1 Loan Agreement and issuance of the WIFIA Project | Bond; now, therefore, be it 


WHEREAS, The six projects included in the Project 1 Loan Agreement (Westside Pump 
Station Reliability Improvements, North Shore Pump Station Wet Weather Improvements, Wawona 
Area Stormwater Improvement, New Treasure Island Wastewater Treatment Plant (also known as the 
Treasure Island Water Resource Recovery Facility), Folsom Area Stormwater Improvement, and 
Yosemite Creek Daylighting) have undergone environmental review under the California 
Environmental Quality Act (CEQA), as detailed below; and 


WHEREAS, Future projects could be included in the Master Loan Agreement; and 
construction work on future projects will not be authorized to commence until the CEQA review 
process is completed, this Commission approves each project and authorizes construction work to 
begin, and the SFPUC issues a Notice to Proceed for each project; and 


WHEREAS, On April 20, 2017, the San Francisco Planning Department determined the 
Westside Pump Station Reliability Improvements project to be categorically exempt from 
environmental review under California Environmental Quality Act (CEQA) Guidelines section 15301, 
Class 1 (Existing Facilities) under Case Number 2016-014160ENV; and 


WHEREAS, On October 13, 2017, the San Francisco Planning Department determined the 
North Shore Pump Station Wet Weather Improvements project to be categorically exempt from 
environmental review under the CEQA Guidelines section 15301, Class 1 (Existing Facilities) under 
Case Number 2017-010521ENV; and 


WHEREAS, On May 28, 2020, the San Francisco Planning Department determined the 
Wawona Area Stormwater Improvement and Vicente Street Water Main Replacement project to be 
categorically exempt from environmental review under the CEQA Guidelines section 15303, Class 3 
(New Construction or Conversion of Small Structures) under Case Number 2020-002636ENV; and 


WHEREAS, On September 23, 2021, the San Francisco Planning Department determined the 
Folsom Area Stormwater Improvement project to be categorically exempt from environmental review 
under the CEQA Guidelines section 15302, Class 2 (Replacement or Reconstruction) and the CEQA 
Guidelines section 15303, Class 3 (New Construction or Conversion of Small Structures) under Case 
Number 2021-002217ENV; and 


WHEREAS, On August 15, 2017, the San Francisco Planning Department determined the 
Upper Yosemite Creek Daylighting project to be categorically exempt from environmental review 
under the CEQA Guidelines section 15304, Class 4 (Minor Alterations to Land) under Case Number 
2015-004546ENV; and 


WHEREAS, On April 21, 2011, the Planning Commission, and the Treasure Island 
Redevelopment Authority (TIDA) certified the Final Environmental Impact Report (FEIR) for the 
Treasure Island/Yerba Buena Island Redevelopment Project, including the new wastewater treatment 
plant, (Case No. 2007.0903E) prepared pursuant to the CEQA by Motion No. 18325 and by Resolution 
No. 11-14-04/21, respectively; and 


WHEREAS, On April 18, 2019, the Planning Department reevaluated the updated New 
Treasure Island Wastewater Treatment Plant project design and concluded that there were no 
substantial changes to the project or circumstances under which the project would be undertaken, and 
no new information which was not known at the time of the Final EIR, that would require subsequent 
or supplemental environmental review; and 


WHEREAS, This Commission has reviewed and considered the information contained in the 
FEIR, the CEQA Findings, the CEQA Note to File, and all written and oral information provided by 
the Planning Department, the public, relevant public agencies, SFPUC staff and other experts and the 
administrative files for the Treasure Island/Yerba Buena Island Redevelopment project; 


WHEREAS, Authorization of the Master Loan Agreement is not an approval of the proposed 
Folsom Area Stormwater Improvement project, Yosemite Creek Daylighting project, or future projects 
to be included in the Master Loan Agreement, and the SFPUC retains discretion to, among other things, 
modify the proposed projects to mitigate significant environmental impacts, require the 
implementation of specific measures to mitigate any significant environmental impacts of the projects, 
or reject the projects, following completion of environmental review; now, therefore, be it 


RESOLVED, This Commission has reviewed and considered the FEIR and the CEQA Note to 
File and the record as a whole for the Treasure Island/Yerba Buena Island Redevelopment Project, 
finds that the FEIR is adequate for its use as the decision-making body for the Project, and incorporates 
the CEQA findings contained in Resolution Number 19-0082 by this reference thereto as though set 
forth in this Resolution; and, be it 


FURTHER RESOLVED, This Commission further finds that since the Treasure Island/Yerba 
Buena Island Redevelopment Project FEIR and CEQA Note to File were finalized, there have been no 
substantial project changes and no substantial changes in project circumstances that would require 
major revisions to the FEIR due to the involvement of new significant environmental effects or an 
increase in the severity of previously identified significant impacts, and there is no new information of 
substantial importance that would change the conclusions set forth in the FEIR and CEQA Note to 
File; and, be it FURTHER RESOLVED, By the Public Utilities Commission of the City and County 
of San Francisco, as follows: 


Section 1. Authorization of the Master Agreement, WIFIA Project 1 Loan Agreement and 
Issuance of the WIFIA Project 1 Bond. The incurrence of the Master Agreement to finance certain 
projects under the Wastewater Capital Plan Resilience Program in an amount not to exceed 
$79 1,337,456, the WIFIA Project | Loan Agreement and the issuance of the WIFIA Project 1 Bond in 
evidence thereof, to finance the first project under such program in an aggregate initial principal 
amount not to exceed $369,335,021, is hereby authorized and approved by the Commission pursuant 
to Article VIIIB of the Charter of the City, and the Ordinances, and subject to the limitations and 
conditions provided herein. 


The WIFIA Project 1 Bond shall be issued in accordance with the Ordinances, this resolution, 
the Charter, including but not limited to, the provision of certifications required by Section 8B.124 of 
the Charter to the Secretary of the Commission and the Clerk of the Board, and the Indenture, including 
but not limited to the provisions of the Sixteenth Supplemental Indenture as it relates to the WIFIA 
Project 1 Bond setting forth the conditions which must be satisfied prior to the issuance of all or a 
portion of the WIFIA Project 1 Bond. The interest rate on the WIFIA Project 1 Bond shall not exceed 
twelve percent (12%) and the final maturity of the WIFIA Project | Bond shall be the earlier of (a) 
October 1, 2061 and (b) the semi-annual payment date immediately preceding the date that is thirty- 
five (35) years following the substantial completion date, as more particularly described in the WIFIA 
Project 1 Loan Agreement; provided that the Commission hereby delegates to the General Manager 
the authority to determine, with the advice of the Commission’s municipal advisor(s), to enter into 
negotiations with the EPA in order to extend the final maturity of the 2023 Bond by 10 years but not 
beyond the longest maturity date permitted by the Water Infrastructure Finance and Innovation Act, § 
5021 et seq. of Public Law 113-121 (as amended from time to time), codified as 33 U.S.C. §§ 3901- 
3915, and to do any and all things and take any and all actions which may be necessary or advisable, 
in the General Manager’s discretion, to memorialize an extended final maturity date; provided further 
that no failure to negotiate any such extension shall serve to impair or otherwise affect any of the 
approvals or authorizations established by this resolution. 


Section 2. Subsequent WIFIA Loan Agreements under Master Agreement and Draws under 
the WIFIA Project 1 Loan Agreement. The incurrence of separate WIFIA loan agreement(s) related to 


each future Wastewater Capital Plan Resilience Program project under the Master Agreement and the 
issuance of associated WIFIA Bonds in evidence thereof, shall require prior Commission approval 
before the execution and delivery thereof. 


Any subsequent WIFIA Bond, shall be issued in accordance with the Ordinances, this 
resolution, the Charter, including but not limited to, the provision of certifications required by 


Section 8B.124 of the Charter to the Secretary of the Commission and the Clerk of the Board, and the 
Indenture, including but not limited to the provisions of applicable subsequent supplemental indentures 
as it relates to subsequent WIFIA Bonds setting forth the conditions which must be satisfied prior to 
the issuance of all or a portion of the applicable WIFIA Bond from time to time. The interest rate on 
each WIFIA Bond shall not exceed twelve percent (12%) and the final maturity of each WIFIA Bond 
shall not extend beyond the longest maturity date permitted by the Water Infrastructure Finance and 
Innovation Act, § 5021 et seq. of Public Law 113-121 (as amended from time to time), codified as 33 
U.S.C. §§ 3901-3915. The form of each future WIFIA Bond shall be substantially similar to the WIFIA 
Project 1 Bond. 


The Commission hereby delegates to the General Manager the authority to determine, with the 
advice of the Commission’s municipal advisor(s), whether to draw down on the WIFIA Project | Loan 
Agreement from time to time (a “Draw Down’). Prior to or on the date of the delivery of funds 
associated with each Draw Down, the General Manager shall determine, upon consultation with the 
Commission’s municipal advisor(s), that (i) the Draw Down is likely to achieve a lower overall cost to 
the Commission than other alternatives, or otherwise serve as a more effective debt management tool 
than other alternatives, and (ii) the requirements of Section 3 of the Commission’s Debt Management 
Policies and Procedures, as the same may have been amended and in effect at the time of such 
determination, have been satisfied (collectively, “Draw Down Certification”). The General Manager 
is hereby authorized to deliver any certifications and take such other actions, upon the advice of the 
City Attorney, as are required to effect a Draw Down. 


Section 3. Disposition of Revenues: Rate Covenant. Section 5.01(c) of the Indenture, which 
sets forth the disposition of Revenues (as defined in the Indenture) applicable to the bonds relating to 
the Wastewater Enterprise is hereby confirmed by the Commission and the Commission further 
confirms, pledges and covenants with the holders of the bonds, including the WIFIA Bonds, that the 
Revenues shall be appropriated and expended in the order of priority set forth in Section 5.01(c) of the 
Indenture, as the same may be amended from time to time. This Commission also declares that the 
Commission will comply with all of the terms, provisions and covenants contained in the Indenture, 
as the same may be amended from time to time, including the covenants to establish, fix, and prescribe 
rates, fees and charges sufficient to enable the Commission to comply with the terms, conditions and 
covenants of the Indenture. 


Section 4. Master Agreement, the WIFIA Project 1 Loan Agreement_and_ Sixteenth 
Supplemental Indenture. The proposed form of the Master Agreement, the proposed form of the WIFIA 
Project 1 Loan Agreement and the proposed form of the Sixteenth Supplemental Indenture providing 
for the issuance of the WIFIA Project 1 Bond to evidence the WIFIA Project 1 Loan Agreement, 
submitted to this meeting, and the terms and conditions of each such document, are hereby approved. 
The General Manager of the Commission or his or her designees are authorized and directed to execute 
and deliver and the Secretary of the Commission or the designee thereof is authorized to attest to the 
Master Agreement, the WIFIA Project | Loan Agreement and the Sixteenth Supplemental Indenture 
in such forms, with such additions thereto or changes therein which they may approve with the advice 
of the City Attorney, such approval to be conclusively evidenced by the execution and delivery of the 
Master Agreement, the WIFIA Project 1 Loan Agreement and the Sixteenth Supplemental Indenture. 
The Secretary of the Commission is directed to file a copy of the form of each the Master Agreement, 
the WIFIA Project 1 Loan Agreement and the Sixteenth Supplemental Indenture with the minutes of 
this meeting. 


Section 5. Form of the WIFIA Project 1 Bond. The form of the WIFIA Project 1 Bond, in 
substantially the form attached to the Sixteenth Supplemental Indenture and presented to this meeting, 
is hereby approved. The General Manager of the Commission is hereby authorized and directed to 


approve and to execute the WIFIA Project | Bond by manual or facsimile signature, and the Secretary 
of the Commission is hereby authorized and directed to attest, by manual or facsimile signature, with 
such changes, additions, amendments or modifications thereto which they, from time to time, may 
approve with the advice of the City Attorney, such approval to be conclusively evidenced by the 
execution and delivery of the WIFIA Project | Bond, subject to the limitations set forth in Section | 
hereof. 


Section 6. General Authority. The General Manager, the Deputy General Manager and Chief 
Operating Officer, and the Assistant General Manager, Business Services and Chief Financial Officer 
of the Commission, and their duly authorized deputies and respective designees, and the officers of the 
City are hereby authorized and directed, each acting alone, for and in the name and on behalf of this 
Commission, to execute and deliver any and all documents, certificates and representations, including, 
but not limited to, signature certificates, no-litigation certificates and each WIFIA term sheet required 
by the Master Agreement, and to do any and all things and take any and all actions which may be 
necessary or advisable, in their discretion, to execute and deliver the Master Agreement, the WIFIA 
Project 1 Loan Agreement and the Sixteenth Supplemental Indenture, and to effectuate Draw Downs 
from time to time thereunder, the retirement of any interim borrowings to be paid from such Draw 
Downs, and the other actions which the Commission has approved in this resolution. The General 
Manager is authorized to delegate any of the responsibilities or duties set forth in this resolution to the 
Deputy General Manager and Chief Operating Officer, and the Assistant General Manager, Business 
Services and Chief Financial Officer of the Commission and their duly authorized deputies and 
respective designees. 


Section 7. SB 450 Compliance. The Commission acknowledges that the good faith estimates 
required by Section 5852.1 of the California Government Code are disclosed in the staff report and are 
available to the public at the meeting at which this resolution is approved. 


Section 8. Ratification. All actions heretofore taken by the officials, employees and agents of 
the Commission with respect to the authorization of the Master Agreement, the WIFIA Project | Loan 
Agreement and the authorization, sale and issuance from time to time of the WIFIA Project 1 Bond, 
are hereby approved, confirmed and ratified. 


; and be it 
FURTHER RESOLVED, this resolution shall take effect from and after its adoption. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at its 
meeting on April 11, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0077 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires 
consultant services to provide specialized program management support for the Wastewater 
Enterprise (WWE) Capital Plan, also known as the Capital Improvement Plan (CIP). The WWE 
CIP is a continuing system-wide investment that includes replacing major treatment facilities 
and improving critical assets throughout San Francisco. The original contract, CS-165 Program 
Management Support Services — Sewer System Improvement Program (SSIP), awarded in 2011, 
reached capacity in 2023. Services under this proposed PRO.0179, Wastewater Capital Plan 
Delivery - Program Management Consultant, will continue the program management work 
implemented under the SSIP and initiate new capital improvement projects as part of a rolling 
Ten-Year CIP, with new projects initiated based on priorities driven by asset management 
principles through the City’s biennial budget process; and 


WHEREAS, On June 30, 2022, SFPUC advertised a Request for Proposals (RFP) for 
program management consulting services; and 


WHEREAS, The estimated cost of services is $90,000,000; and 


WHEREAS, Staff anticipates services under Contract NO. PRO.0179 to begin in July 
2023 and end in June 2033, and the duration of this contract is therefore 10 years; and 


WHEREAS, On August 31, 2022, the SFPUC received three proposals in response to the 
June 30, 2022, advertisement of the RFP, and the SFPUC and Contract Monitoring Division 
(CMD) staff, upon review of the proposals, determined that AECOM Technical Services, Inc. 
(AECOM) is the highest-ranked proposer based on the established scoring criteria; and 


WHEREAS, The CMD established a Local Business Enterprise (LBE) subconsultant 
participation requirement of 15% for this contract, and AECOM committed to a 20.5% LBE 
subconsultant participation; and 


WHEREAS, Award of this contract does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines section 15378 because it does not involve any 
commitment to any specific project that may result in a physical change in the environment and 
work under the contract will consist of support services only, and no support services during 
construction of the individual project(s) will be initiated under this contract until any appropriate 
environmental review under CEQA, if required, has been completed for the individual project(s); 
now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. PRO.0179, Wastewater 
Capital Plan Delivery - Program Management Consultant, to provide program management 
consulting services, to AECOM, for an amount not-to-exceed $90,000,000, and with a duration 
of 10 years, subject to approval by the Board of Supervisors pursuant to Charter Section 9.118. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting April 11, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0078 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) needs to construct 
facilities to recapture water that the SFPUC must release from Calaveras Reservoir that bypasses 
the Alameda Creek Diversion Dam to comply with federal and state environmental regulatory 
permits; and 


WHEREAS, On April 13, 2021, by Resolution No. 21-0058, the Commission awarded 
Contract No. WD-2825R, Alameda Creek Recapture Project to Anvil Builders, Inc.; and 


WHEREAS, The original contract amount was for $19,511,500 and the original contract 
duration was 547 consecutive calendar days; and 


WHEREAS, The construction contract Notice-to-Proceed date was June 21, 2021; and 


WHEREAS, On September 13, 2022, by Resolution No. 22-0154, the Commission 
approved an increase of $2,600,000 to the contract cost contingency for a total contract amount 
limit of up to $24,062,650, and approved an increase of 252 calendar days to the contract 
duration contingency for a total duration limit of up to 853 consecutive calendar days; and 


WHEREAS, Pursuant to Section 6.22(1) of the San Francisco Administrative Code, the 
SFPUC may terminate the performance of work under a public works contract for the City’s 
convenience when the General Manager determines, with the approval of the Commission, that 
such determination is in the best interest of the City; and 


WHEREAS, The General Manager has determined that it is in the City’s best interest to 
terminate for convenience Contract WD-2825R in order to coordinate with Mission Valley Rock 
on its repairs to on-going slope and bank erosion around the quarry pond, to reassess long-term 
geotechnical conditions at the project site, and to perform design improvements to assure this 
first of its kind facility in the Regional Water System can be readily operated and maintained 
once constructed, for the reasons set forth in the Staff's memorandum dated March 17, 202328 
copy of which is attached hereto; and 


WHEREAS, On April 16, 2020, the Planning Commission by Motion No. 20684 certified 
a Final Environmental Impact Report (FEIR) for Project No. CUW35201, Alameda Creek 
Recapture Project (Case No. 2015-004827ENV); and this contract termination includes restoring 
disturbed areas to their preconstruction conditions; and this work is within the scope of the 
project authorized under the FEIR; now, therefore, be it 


RESOLVED, That this Commission hereby approves the General Manager’s 
determination to terminate for convenience contract WD-2825R with Anvil Builders, Inc. for the 
Alameda Creek Recapture Project because termination for convenience is in the City’s best 
interest and authorizes the General Manager to negotiate closeout terms and final payment to the 
contractor in accordance with the terms of the contract. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 11, 2023. 


Secretary, Public Utilities Commission 
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Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, April 25, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online as described below. 
Members of the public attending the meeting in person or remotely will have an opportunity to provide public 
comment on every action or discussion item. 


Members of the public are encouraged to provide public comment by email. Send an email to 
Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


REMOTE MEETING ACCESS 


Watch: https:/Awww.sfgovtv.ore/sfouc 


REMOTE PUBLIC COMMENT CALL-IN: 1 (415) 655-0001/ACCESS CODE 2590 586 2917 # # 
(No Passcode Required ) 


When your item is called, press *3 to be added to the public comment speaker line. Commenters will 
have up to two minutes to provide comment unless otherwise noted by the Chair. Please speak clearly, 
ensure you are in a quiet location, and turn off any TV’s or computers around you. 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast 
and captioned on SFGovTV. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability. Making a request to participate remotely no later than one hour before the 
start of the meeting helps ensure availability of the meeting link. Sign Language Interpretation is also available 
upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, 
all other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 
Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 
exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, | Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


311 Free Language Assistance: $2 £7 a8 & 1 5)/ Ayuda gratuita con el idioma / BbecriarHaa NOMOLIb 
repepogunkos / Tro gitip Thong dich Mién phi / Assistance linguistique gratuite / TER Sa te) 


A / ASI / anuvac smaas n'vaw lags les a’yearles Gru/ Libreng tulong para sa wikang Tagalog 
yaa 


Lobbvist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-31 12; web site 


at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 
action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. Ifthe Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- 
anning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 
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9. Approve Amendment No. 3 to Contract No. PRO.0078, Helicopter Services for Hetch Hetchy 
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Water and Power, with A&P Helicopters, Inc., to increase the contract amount by $240,000 and 
extend the contract termination date by two years to provide continued use of helicopter services 
for aerial inspection of transmission towers and lines, and transport for emergency response and 
equipment to inaccessible areas; and authorize the General Manager to execute this amendment, 
for a total contract amount of $990,000. (Ritchie) 


Award Contract No. WW-716, As-Needed Spot Sewer Replacement No. 44, in the amount of 
$9,796,468, and with a duration of 400 consecutive calendar days (approximately one year and 
one month), to the sole, qualified, responsible, and responsive bidder, J. Flores Construction 
Company, Inc., to replace sections of existing sewer pipe on an as-needed basis at locations to be 
determined throughout the City of San Francisco, California. In accordance with San Francisco 
Administrative Code section 6.23(c)(2), a single bid may be accepted if the bid amount is lower 
than the engineer’s estimate, and Contractor’s bid was below the engineer’s estimate. 

(Robinson) 


. Authorize the General Manager to execute a Memorandum of Understanding with the San 


Francisco Local Agency Formation Commission to perform services for CleanPowerSF, for 
an amount including remaining funds and up to $600,000 in new funds over the duration of the 
agreement, for a term of three years and two months commencing May 1, 2023. (Hale) 


Communications (information only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Annual Electric Reliability Compliance Program Report 
e) Water Supply Conditions Update 


General Public Comment 

Members of the public may address the Commission on matters that are within the Commission’s 
Jurisdiction and are not on today’s agenda. 

Items initiated by Commissioners (discussion only) 


Public comment on the matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel. 


The Commission will go into Closed Session to discuss the following items: 


CLOSED SESSION 


CONFERENCE WITH LEGAL COUNSEL regarding litigation Government Code §54956.9, 
Administrative Code §67.10(d)(1)): 


Perez Farms Inc. y. City and County of San Francisco, et al. 
Stanislaus County Superior Court Case No. CV-18-000202 
City and County of San Francisco v. Richard F. Bettencourt, et al. 


ORDER OF BUSINESS 


i. 


Dy 


230080 


230081 


230u02 


8. 


230083 


Call to Order 


Roll Call 


. Approval of the Minutes of April 11, 2023 


Report of the General Manager (discussion only) 
a) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


Revenue Bond Oversight Committee Annual Report (discussion only) (Leale) 
Bay Area Water Supply and Conservation Agency Update (discussion only) (Sandkulla) 
CONSENT CALENDAR 


a) Award Job Order Contract No. JOC-94, General Engineering (A License) Construction, 
San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, for a total contract amount 
not-to-exceed $5,000,000 with a minimum guaranteed opportunity amount of $50,000 and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, Big 
Valley Electric, to perform general engineering work in San Francisco Public Utilities 
Commission systems and operations around Hetch Hetchy. (Robinson) 


b) Accept work performed by Pipe and Plant Solutions, Inc. for Contract No. WW-695, As- 
Needed Sewer Cleaning and Inspection (FY20); approve Modification No. 6 (Final), 
decreasing the contract amount by $42,889, for a total contract amount of $2,009,233, with 
no change to the contract duration; and authorize final payment to the contractor. 

(Robinson) 


c) Approve an increase of 110 calendar days to the contract duration contingency for Contract 
No. WW-715, As-Needed Spot Sewer Replacement No. 43, with J. Flores Construction 
Company, Inc.; and authorize the General Manager to approve future modifications to the 
contract for a total contract duration of up to 550 consecutive calendar days (approximately 
one year and six months), with no change to contract amount, to allow the contractor to 
continue to perform as-needed replacement of localized sections of existing sewer pipelines, 
if needed, until August 2023, which is when the San Francisco Public Utilities Commission 
anticipates to issue Notice to Proceed for Contract No. WW-716, As-Needed Spot Sewer 
Replacement No. 44. (Robinson) 


REGULAR CALENDAR 


Approve an increase to the San Francisco Public Utilities Commission FY 2022-23 overtime 
budget by $1,500,000 and an offsetting decrease in the regular salary budget of $1,500,000 to 
cover the anticipated overspend in overtime through the end of the fiscal year; and authorize the 
General Manager to request the Mayor to submit a supplemental appropriation request to the 
Board of Supervisors. (Hom) 


230083 


230083 


19. 


20. 


TAN 


DOF 


Stanislaus County Superior Court Case No. CV-19-006916 [related cases] 
Date Filed: November 15, 2019 


Proposed settlement of dispute concerning damage to property owned by the City and County of 

San Francisco under the jurisdiction of the San Francisco Public Utilities Commission; parties to 

pay San Francisco $300,000, subject to final approval by the Board of Supervisors. (action item) 
(Bregman) 


. CONFERENCE WITH LEGAL COUNSEL - regarding anticipated litigation (Government 


Code §54956.9, Administrative Code §67.10(d)(1): 


Wing Kwok and Lai Leng Lei v. City and County of San Francisco 
Unlitigated Claim File No.: 23-00682 
Date Filed: November 8, 2022 


Proposed settlement of an unlitigated claim for property damage resulting from a ruptured water 
main with the City to pay Wing Kwok and Lai Leng Lei $71,000 in exchange for a full and final 
release, subject to final approval by the Board of Supervisors. (action item) (Bregman) 


CONFERENCE WITH LEGAL COUNSEL - regarding anticipated litigation (Government 
Code §54956.9, Administrative Code §67.10(d)(1): 


Con-Quest Contractors, Inc. v. Esquivel Grading & Paving, Inc., et al. 

San Francisco County Superior Court Case No. CGC-20-587321 

Date Filed: October 27, 2020 

Proposed settlement of a contract dispute under Public Works Contract No. 2267J, Columbus 
Avenue Pavement Renovation and Water Main Replacement, where the City will pay $250,000 
to Con-Quest Contractors, Inc., in exchange for a full and final release. Action to approve 
settlement subject to final approval by the Board of Supervisors. (action item) (Bregman) 
Following Closed Session, the Commission will reconvene in Open Session 


Announcement following Closed Session 


Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


Adjournment. 
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MINUTES 
Tuesday, April 25, 2023 
1:30 PM 
(Approved May 9, 2023) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


1. Call to Order 
President Ajami called the meeting to order at 1:30 PM. 


2.) RolliGall 
Present: Ajami, Maxwell, Paulson, Rivera, and Stacy 


3. Approval of the Minutes of April 11, 2023 


No public comment. 


On motion to approve the Minutes of April 11, 2023: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


4. Report of the General Manager 
a) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 
None. 


5. Revenue Bond Oversight Committee (RBOC) Annual Report 
Ettore Leale, Chair, RBOC presented their annual report for July 2021 to June 2022 with note of 
highlights from the reporting period (1) January 2022 audit report of six revenue bonds with two 
material findings and recommendations to improve quality assurance and reporting; (2) 
Monitoring of bond sales and ongoing debt plans; and (3) Visit to the Southeast Treatment Plant. 


Chair Leale thanked Chief Financial Officer and Assistant General Manager (AGM) Nancy Hom 
for the quick response to RBOC’s audit finding. He stated that the RBOC is following up with 
quality assurance within the Infrastructure Bureau and is working on a second audit of select 
bond expenditures with publication expected by the end of the fiscal year. Chair Leale thanked 
SFPUC, Board of Supervisors (BOS), and Controller staffs for their guidance, support and 
facilitation of the Committee ’s work. 


The Commission thanked Chair Leale for the presentation and the RBOC for their dedicated 
work and expertise. 


Public Comment 
e Francisco DaCosta stated clarity regarding bonds is needed and a line item for green bonds 
is needed. 


6. Bay Area Water Supply and Conservation Agency (BA WSCA) Update 
Nicole Sandkulla, CEO, BAWSCA stated (1) BAWSCA member agencies have used 29% less 
water today in the BAWSCA region compared to FY 1986/87 despite a 33% population increase, 
(2) Since FY 1986-87 BAWSCA member agencies have been investing in conservation and 
recycled water; (3) BAWSCA member agencies are committed to more investment in new 
supplies and conservation from today to 2045; (4) BAWSCA member agencies are planning for 
more recycled water in the future; and (5) BAWSCA is initiating its Long-Term Reliable Water 
Supply Strategy 2045 and will update the Commission as work progresses. 
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CEO Sandkulla responded to a question from Commissioner Stacy related to the recycled water 
statistics that were presented, stating that statistics shown were for centralized plants and that 
different member agencies have further requirements dependent on development requirements 
for on-site recycled water. 


No public comment. 


7. CONSENT CALENDAR 


a) Award Job Order Contract No. JOC-94, General Engineering (A License) Construction, San 
Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, for a total contract amount not- 
to-exceed $5,000,000 with a minimum guaranteed opportunity amount of $50,000 and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, Big 
Valley Electric, to perform general engineering work in San Francisco Public Utilities 
Commission systems and operations around Hetch Hetchy. (Resolution 23-0080) 


b) Accept work performed by Pipe and Plant Solutions, Inc. for Contract No. WW-695, As- 
Needed Sewer Cleaning and Inspection (FY20); approve Modification No. 6 (Final), 
decreasing the contract amount by $42,889, for a total contract amount of $2,009,233, with 


no change to the contract duration; and authorize final payment to the contractor. (Resolution 
23-0081) 


c) Approve an increase of 110 calendar days to the contract duration contingency for Contract 
No. WW-715, As-Needed Spot Sewer Replacement No. 43, with J. Flores Construction 
Company, Inc.; and authorize the General Manager to approve future modifications to the 
contract for a total contract duration of up to 550 consecutive calendar days, with no change 
to contract amount, to allow the contractor to continue to perform as-needed replacement of 
localized sections of existing sewer pipelines, if needed, until August 2023, which is when 
the San Francisco Public Utilities Commission anticipates to issue Notice to Proceed for 
Contract No. WW-716, As-Needed Spot Sewer Replacement No. 44. (Resolution 23-0082) 


No public comment. 


On motion to approve Consent Calendar items 7a through 7c: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


8. Approve an increase to the San Francisco Public Utilities Commission FY 2022-23 overtime 
budget by $1,500,000 and an offsetting decrease in the regular salary budget of $1,500,000 to 
cover the anticipated overspend in overtime through the end of the fiscal year; and authorize the 


General Manager to request the Mayor to submit a supplemental appropriation request to the 
Board of Supervisors. (Resolution 23-0083) 


Laura Busch, Budget Director, stated San Francisco Administrative Code 3.17 requires certain 
city departments, including the SFPUC, to obtain BOS approval if they expect to spend more on 
overtime (OT) than the amount appropriated in the annual budget, also known as the “Annual 
OT Supplemental (Supplemental).”’ She indicated the Supplemental is routinely requested with 
the exception being the last two years when the requirement was waived due to the COVID 
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emergency. She stated there is an expectation that the OT budget will be exceeded and indicated 
the SFPUC will join other city departments with a joint supplemental OT request. She stated that 
given expenditures to-date and projected spending through June 30, 2023, an additional $1.5 
million is needed with $800,000 allocated for Wastewater, $450,000 for Water, and $250,000 for 
Hetch Hetchy. Director Bush indicated the primary driver of OT is for staff emergency response 
to the winter storms, with vacant permanent positions also contributing. Director Busch 
indicated the current OT budget was set over one year ago and did not anticipate the severe 
winter storms. She indicated the requested Supplemental will be off set with a reduction to the 
regular salary budget due to vacancy savings, resulting in no net budgetary increase. 


The Commission thanked staff for their work especially during emergency situations at all hours. 
No public comment. 


On motion to approve Consent Calendar item 8: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy. 


Approve Amendment No. 3 to Contract No. PRO.0078, Helicopter Services for Hetch Hetchy 

Water and Power, with A&P Helicopters, Inc., to increase the contract amount by $240,000 and 
extend the contract termination date by two years to provide continued use of helicopter services 
for aerial inspection of transmission towers and lines, and transport for emergency response and 


equipment to inaccessible areas: and authorize the General Manager to execute this amendment, 
for a total contract amount of $990,000. (Resolution 23-0084) 


Steve Ritchie, AGM Water Enterprise, introduced the item and requested approval. 
No public comment. 


On motion to approve Consent Calendar item 9: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


. Award Contract No. WW-716, As-Needed Spot Sewer Replacement No. 44, in the amount of 


$9,796,468, and with a duration of 400 consecutive calendar days, to the sole, qualified, 
responsible, and responsive bidder, J. Flores Construction Company, Inc., to replace sections of 
existing sewer pipe on an as-needed basis at locations to be determined throughout the City of 
San Francisco. California. In accordance with San Francisco Administrative Code section 


6.23(c)(2), a single bid may be accepted if the bid amount is lower than the engineer’s estimate, 
and Contractor’s bid was below the engineer’s estimate. (Resolution 23-0085) 


Bessie Tam, Project Manager, introduced the item and stated the bid was under the engineers 
estimate. In response to a question from President Ajami, Project Manager Tam discussed why 
only one bid was received and indicated that significant outreach took place and that staff will 
continue to work to promote more competition with contract bidding. 


Public Comment 
e Francisco DaCosta questioned how many miles of sewer pipes the SPUC has under its 
jurisdiction and how many sewer lines have been replaced. 
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President Ajami noted the importance of asset management and for the establishment of a 
priority system. 


On motion to approve Consent Calendar item 10: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


l 


— 


. Authorize the General Manager to execute a Memorandum of Understanding (MOU) with the 
San Francisco Local Agency Formation Commission (SF LAFCo) to perform services for 
CleanPowerSF, for an amount including remaining funds and up to $600,000 in new funds over 


the duration of the agreement, for a term of three years and two months commencing May 1, 
2023. (Resolution 23-0086) 


Mike Hyams, Deputy AGM CleanPowerSF, stated the revised MOU was recently approved by 
SF LAFCo and proposes several studies SF LAFCo would undertake for CleanPowerSF that 
would focus on opportunity, impediments, and barriers to clean energy innovation and could 
support the implementation of the city’s energy-related Climate Action Plan Goals. He discussed 
the reservations the Commission expressed in January when the item was first brought to the 
Commission and stated the revised MOU addresses those concerns (1) New funding was reduced 
to $600,000 for a term of three years and two months. Work will commence with the $129,000 in 
existing funding from the 2009 MOU plus additional funds to be identified from CleanPowerSF’’s 
operating budget, subject to the budget appropriation process; (2) Clarification that if funds 
allotted for a fiscal year are not expended by the end of that fiscal year the SFPUC may, after 
consideration, recommend to the Mayor that those funds carryover to the next fiscal year. He 
discussed ‘financial guardrails” that were added to the MOU; (3) Funding for SF LAFCo’s 
monitoring and advising to the BOS of the CleanPowerSF program was removed from the scope. 
As a mature program that is the role of the SFPUC and any such monitoring by SF LAFCo 
should be funded by SF LAFCo’s general fund. 


Deputy AGM Hyams reviewed the scope of activity and the five specific studies that SF LAFCo 
will prepare under the MOU (1) Natural Gas System Decommissioning; (2) Batter Storage, (3) 
Electric Vehicle Charging; (4) Green Bank Financing; (5) Emerging Clean Energy 
Technologies. He stated the study areas were decided via collaboration between SEPUC and SF 
LAFCo staff and may be modified with subject to written approval. 


Commissioner Paulson expressed concern with potential ‘fishing expeditions” and expressed 
appreciation for the financial guardrails. Deputy AGM Hyams responded to Commissioner 
Paulson’s question as to the reason for the carryover funds and what triggers the spending of the 
$600,000 appropriation. He stated that SF LAFCo will develop reports which will be provided to 
the Commission. 


Commissioner Stacy questioned what was removed from the scope of work. Deputy AGM Hyams 
stated that the scope for SF LAFCo’s monitoring and advising to the BOS for the CleanPowerSF 
Program was removed. She indicated she was pleased to see more SFPUC financial control. 


President Ajami indicated that the studies need to include quality research and expects 
CleanPowerSF staff to keep a close watch on the research to ensure value. 
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Commissioner Paulson discussed the future of the partnership with SF LAFCo and indicated 
there is no requirement or need to continue beyond the term of the MOU if value is not achieved. 


No public comment. 


On motion to approve Consent Calendar item 11: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


12. Communications (information only) 


a) Advance Calendar 
b) Contract Advertisement Report 


c) Correspondence Log 
d) Annual Electric Reliability Compliance Program Report 


e) Water Supply Conditions Update 


President Ajami stated that the Water Supply Conditions update will be provided as a written 
communication unless a presentation is needed. 


13. General Public Comment 

e Eileen Boken discussed item #9 on the BOS agenda regarding the Ocean Beach Climate 
Adaptation Project status and related updates. She recounted her comments to the C apital 
Planning Commission under item #4 on their agenda. 

e Francisco DaCosta asked that the Commission look at the force main by Pier 18 and 
questioned when it will be replaced. He requested an update on the seawall and force main by 
the Ferry Building. 

© Peter Drekmeier, Policy Director, Tuolumne River Trust, expressed appreciation for 
continuing remote public comment. He discussed the Irrigation District’s petition to the 
Federal Energy Regulatory Commissions to waive the State Water Board’s authority to issue 
a Water Quality Certification for the licenses of Don Pedro and LaGrange Dam, and 
reviewed subsequent legal actions that were taken. He discussed the new Tuolumne River 
Voluntary Agreement and the 2018 Bay Delta Plan. 


14. Items initiated by Commissioners 
President Ajami requested a table detailing which SFPUC bonds are green and which are not. 


She encouraged everyone to watch the documentary “Water from the Wilderness.” 


Public Comment 

e Peter Drekmeier, Policy Director, Tuolumne River Trust, stated that the documentary 
“Rivers End” is excellent and provides a perspective on the concerns of the environmental 
community. 


15. Public comment on the matters to be addressed during Closed Session 
None. 


16. Motion on whether to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel 
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On motion to assert the attorney-client privilege regarding the matters listed as Conference with 
Legal Counsel: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


The Commission entered Closed Session at 2:43 PM. 


Present in Closed Session: Commissioners Ajami, Maxwell, Paulson, Rivera, and Stacy, Dennis 
Herrera, GM, Sheryl Bregman, Deputy City Attorney, David Hobsetter, Deputy City Attorney, 
Steve Ritchie, AGM Water Enterprise, Stephen Robinson, AGM Infrastructure Bureau, and 
Donna Hood, Commission Secretary 


17. CONFERENCE WITH LEGAL COUNSEL regarding litigation Government Code §54956.9, 
Administrative Code §67.10(d)(1)): 
Perez Farms Inc. v. City and County of San Francisco, et al. 
Stanislaus County Superior Court Case No. CV-18-000202 
City and County of San Francisco v. Richard F. Bettencourt, et al. 


Stanislaus County Superior Court Case No. CV-19-006916 [related cases|/Date Filed: November 
15, 2019 


Proposed settlement of dispute concerning damage to property owned by the City and County of 
San Francisco under the jurisdiction of the San Francisco Public Utilities Commission: parties to 


pay San Francisco $300,000, subject to final approval by the Board of Supervisors. (Resolution 
23-0087) 


18. CONFERENCE WITH LEGAL COUNSEL - regarding anticipated litigation (Government 
Code §54956.9, Administrative Code §67.10(d)(1): 
Wing Kwok and Lai Leng Lei v. City and County of San Francisco 
Unlitigated Claim File No.: 23-00682/Date Filed: November 8, 2022 
Proposed settlement of an unlitigated claim for property damage resulting from a ruptured water 


main with the City to pay Wing Kwok and Lai Leng Lei $71,000 in exchange for a full and final 
release, subject to final approval by the Board of Supervisors. (Resolution 23-0088) 


19. CONFERENCE WITH LEGAL COUNSEL — regarding anticipated litigation (Government 
Code §54956.9, Administrative Code §67.10(d)(1): 
Con-Quest Contractors, Inc. v. Esquivel Grading & Paving, Inc., et al. 
San Francisco County Superior Court Case No. CGC-20-587321/Date Filed: October 27, 2020 
Proposed settlement of a contract dispute under Public Works Contract No. 2267J, Columbus 
Avenue Pavement Renovation and Water Main Replacement, where the City will pay $250,000 
to Con-Quest Contractors, Inc., in exchange for a full and final release. Action to approve 
settlement subject to final approval by the Board of Supervisors. (Resolution 23-0089) 


The Commission exited Closed Session at 3:07 PM. 


20. Announcement following Closed Session 
President Ajami announced that the Commission recommend that the Board of Supervisors 


approve the settlements referenced in the agenda. 
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21. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a) 


On motion not to disclose discussions during Closed Session. 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


22. Adjournment 
President Ajami adjourned the meeting at 3:08 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0080 


WHEREAS, A Job Order Contract (JOC) enables the San Francisco Public Utilities 
Commission (SFPUC) to quickly and efficiently complete unrelated tasks on an as-needed basis 
under a single, competitively bid, indefinite quantity contract for general engineering construction 
in and around Hetch Hetchy; and 


WHEREAS, On February 8, 2023, the SFPUC advertised JOC No. JOC-94, General 
Engineering (A License) Construction, San Joaquin, Stanislaus, and Tuolumne Counties, Hetch 
Hetchy, for work to be performed in these counties; and 


WHEREAS, On March 9, 2023, the SFPUC received and publicly opened five bids in 
which the bidders submitted their profit and overhead percentage markups on specified unit prices 
for work to be specified under task orders; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) reviewed the bidder 
and their bids for responsibility, responsiveness, and application of bid preferences and determined 
Big Valley Electric, to be the responsible bidder that submitted the lowest responsive bid; and 


WHEREAS, The contract not-to-exceed amount is $5,000,000, with a guaranteed 
minimum task order opportunity of $50,000, to perform general engineering construction work in 
SFPUC systems and operations around Hetch Hetchy; and 


WHEREAS, The contract duration is two years; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
of various discrete construction activities that the Contractor will perform under this JOC; and 


WHEREAS, The CMD established a 16% Local Business Enterprise (LBE) subcontracting 
participation requirement for this contract, and the Contractor committed to 16% LBE 
subcontractor participation in its bid submittal; and 


WHEREAS, Award of this JOC does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines section 15378 because it does not involve 
commitment to any specific project that may result in a physical change in the environment; and 
no work will commence under this contract until the proposed work is reviewed and any 
appropriate environmental review under the CEQA, if required, has been completed; now, 
therefore, be it 


RESOLVED, That this Commission hereby awards JOC No. JOC-94, General Engineering 
(A License) Construction, San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, for a 
not-to-exceed amount of $5,000,000, and a duration of two years, to the responsible bidder that 
submitted the lowest responsive bid, Big Valley Electric. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting of April 25, 2023. 


ecretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0081 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Wastewater 
Enterprise (WWE) Collection System management identified critical needs for video inspection 
services and cleaning of existing sewers to supplement WWE Collection System staffs on-going 
inspection and cleaning work of the sewer system to assist with the ongoing inspections/data gathering 
necessary for SFPUC WWE's Collection System Asset Management Program; and 


WHEREAS, Contractor Pipe and Plant Solutions, Inc. has completed its work for Contract 
No. WW-695, As-Needed Sewer Cleaning and Inspection (FY20); and 


WHEREAS, On July 23, 2019, by Resolution No. 19-0143, this Commission awarded 
Contract No. WW-695, As-Needed Sewer Cleaning and Inspection (FY20), in the amount of 
$1,747,550, to Pipe and Plant Solutions, Inc.; and 


WHEREAS, The original contract amount was for $1,747,550 and the original contract 
duration was 570 consecutive calendar days; and 


WHEREAS, On September 3, 2019, the SFPUC issued the construction contract Notice 
To Proceed, with scheduled completion date of March 26, 2021; and 


WHEREAS, Modification No. | increased the contract amount by $32,885, within the 
original contingency, to perform sewer lateral inspections in advance of an upcoming Sewer 
Systems Improvement Program (SSIP) Large Diameter Sewer Improvement contract, for a total 
contract amount of $1,780,435, with no change to the contract duration; and 


WHEREAS, On May 26, 2020, by Resolution No. 20-0097, this Commission approved an 
increase to the cost contingency in the amount of $174,740 for a total revised contract amount of 
up to $2,097,045, with no change to contract duration; and 


WHEREAS, Modification Nos. 2 and 3 increased the contract amount by $235,550, in 
accordance with Resolution 20-0097, to apply SewerAI proprietary Machine Learning and 
Computer Vision Technology to lateral sewer video inspections, for a total contract amount of 
$2.015,985, with no change to the contract duration; and 


WHEREAS, Modification No. 4 increased the contract amount by $36,137, in accordance 
with Resolution 20-0097, to perform additional sewer lateral inspections in advance of upcoming 
Sewer Systems Improvement Program (SSIP) Large Diameter Sewer Improvement contract and 
to adjust Modification No. 1 quantities to match actual quantities completed, for a total contract 
amount of $2,052,122, with no change to the contract duration; and 


WHEREAS, On March 23, 2021, by Resolution No. 21-0047, this Commission approved 
an increase to the duration contingency in the amount of 240 calendar days for a total revised 
contract duration of up to 810 consecutive calendar days, with no change to contract amount; and 


WHEREAS, Modification No. 5 increased the contract duration by 240 consecutive 
calendar days, in accordance with Resolution 21-0047, to allow for additional time to complete 
contract work, for a total contract duration of 810 consecutive calendar days, with no change to 
the contract amount; and 


WHEREAS, The Contractor completed the contract work in 810 consecutive calendar days 
on November 20, 2021; and 


WHEREAS, Staff recommends approval of Modification No. 6 (Final) to decrease the 
contract value by $42,889, which will adjust final contract quantities to match actual contract 
quantities completed, for a total contract amount of $2,009,233, with no change to the contract 
duration; and 


WHEREAS, The Contract Monitoring Division established a 10% LBE participation 
requirement for the contract, the Contractor committed to 13.56% LBE participation in its bid 
submittal, the Contractor achieved 9.54% LBE participation, CMD has determined that the 
contractor did not substantially comply with the committed Local Business Enterprise (LBE) 
subcontracting, and CMD concurs with the closeout of this contract; and 


WHEREAS, Funds are available from Project No. 10034564, As-Needed Sewer Cleaning 
and Inspection (FY20); now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Pipe and Plant 
Solutions, Inc. for Contract No. WW-695, As-Needed Sewer Cleaning and Inspection (FY20), 
approves Modification No. 6 (Final), for a $42,889 decrease to the contract amount, for a total 
contract amount of $2,009,233, with no change to the contract duration, for a total contract duration 
of 810 consecutive calendar days; and authorizes final payment to the contractor 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 25, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0082 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) must replace 
segments of existing sewer pipelines, on an as-needed basis, at locations to be determined 
throughout the City and County of San Francisco, California; and 


WHEREAS, On October 26, 2021, by Resolution No. 21-0163, this Commission awarded 
Contract No. WW-715, As-Needed Spot Sewer Replacement No. 43 to J. Flores Construction 
Company, Inc.; and 


WHEREAS, The construction contract Notice-to-Proceed date was March 14, 2022; and 


WHEREAS, The original contract amount was for $9,455,123 and the original contract 
duration was 400 consecutive calendar days; and 


WHEREAS, Staff recommends approval of a 110 calendar day extension to the contract 
duration contingency to allow the contractor to continue to perform as-needed replacement of 
localized sections of existing sewer pipelines, if needed, until August 2023, which is when the 
SFPUC anticipates issuing Notice-to-Proceed for Contract No. WW-716 As-Needed Spot Sewer 
Replacement No. 44; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 8% for this contract, and the contractor committed to a LBE 
participation of 8.94% in its bid submittal; and 


WHEREAS, Modification of this as-needed contract does not constitute a “project” under 
the California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the 
environment; and no work will commence under this contract until the proposed work is reviewed 
and any appropriate environmental review under the CEQA, if required, has been completed; now, 
therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 110 calendar days to 
the existing contract duration contingency for Contract No. WW-715, As-Needed Spot Sewer 
Replacement No. 43, for a total contract duration contingency amount of up to 150 calendar days; 
and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or the General Manager’s designee, to consider, and, if appropriate, to approve any future 
modifications to the contract duration for a total contract duration of up to 550 consecutive 
calendar days, with no change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 25, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0083 


WHEREAS, The General Manager proposes an increase the overtime salary budget in the 
adopted FY 2022-23 Operating Budget and associated reductions in the regular salary budget with 
no net budgetary change; and 


WHEREAS, The San Francisco Administrative Code Section 3.17 requires certain City 
departments, including the San Francisco Public Utilities Commission (SFPUC), that expect to 
spend more overtime than the amount so appropriated must first obtain a supplemental ordinance 
for the purpose; and 


WHEREAS, During the fiscal year to date, the Wastewater, Water, and Hetch Hetchy 
Enterprises have used more overtime than planned, primarily due to the impact of storms over the 
past several months; and 


WHEREAS, Based on the adopted SFPUC overtime budget, the Wastewater Enterprise 
projects a $800,000 shortfall, the Water Enterprise projects a $450,000 shortfall, and the Hetch 
Hetchy Enterprise projects a $250,000 shortfall, all to be offset with associated reductions in the 
salary budget; and 


WHEREAS, This action does not constitute a “project” under the California Environmental 
Quality Guidelines section 15378(b)(2) because the action is a continuing administrative activity; now, 
therefore, be it 


RESOLVED, That this Commission hereby approves the increase of $1,500,000 to the 
Adopted FY 2022-23 SFPUC Operating Budget for overtime salary expense with associated regular 
salary budget reductions and authorizes the General Manager to submit to the Mayor and the Board 
of Supervisors a supplemental appropriation request in the foresaid amount. 


| hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 25, 2023. 


ecretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0084 


WHEREAS, Hetch Hetchy Water and Power (HHWP), a division of the San Francisco 
Public Utilities Commission (SFPUC), owns and operates water storage, generation, power and 
water conveyance facilities and communication facilities in Alameda, Tuolumne, Mariposa, San 
Joaquin, and Stanislaus counties and requires helicopter services to inspect and access remote 
areas in the watershed; and 


WHEREAS, On January 22, 2018, under authority delegated by this Commission 
(Resolution No. 09-0017), the General Manager awarded Contract No. PRO.0078 to A&P 
Helicopters, Inc., for an amount not-to-exceed $500,000, and with a duration of three years; and 


WHEREAS, On April 28, 2020, by Resolution 20-0079, this Commission approved 
Amendment No. 1, extending the duration of the contract by three years, to continue to provide 
helicopter services to the San Francisco Public Utilities Commission’s Hetch Hetchy Water and 
Power division, for a total contract duration of six years, with no change to the contract amount; 
and 


WHEREAS, On February 18, 2022, under authority delegated by this Commission 
(Resolution No. 09-0017), the General Manager approved Amendment No. 2 increasing the 
contract amount by $250,000, for a total not-to-exceed contract amount of $750,000, with no 
change to the contract duration; and 


WHEREAS, Staff recommends approval of proposed Amendment No. 3 to increase the 
contract amount by $240,000, and extend the contract duration by two years, for a total not-to- 
exceed contract amount of $990,000 and a total contract duration of eight years; and 


WHEREAS, Pursuant to Chapter 14B.8 of the San Francisco Administrative Code, the 
San Francisco Contract Monitoring Division (CMD) has waived the Local Business Enterprise 
(LBE) sub-consulting requirements for this contract; and 


WHEREAS, Funds for this contract will be available from current and future 
appropriations to Hetch Hetchy Water and Power’s Operating budget; and 


WHEREAS, Award of this amendment does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the 
environment; and no work will commence under this contract until the proposed work is 
reviewed and any appropriate environmental review under the CEQA, if required, has been 
completed; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. 3 to Contract No. 
PRO.0078, Helicopter Services for Hetch Hetchy Water and Power, with A&P Helicopters, Inc., 
to provide continued use of helicopter services for aerial inspection of transmission towers and 
lines, transport for emergency response and equipment to inaccessible areas; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager of 
the SFPUC to execute Amendment No. 3, increasing the contract amount by $240,000, 


and extending the contract duration by two years for a total contract amount of $990,000 and a 
total contract duration of eight years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting on April 25, 2023. 


ecretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0085 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) has identified a 
need to perform as-needed replacement of localized sections of existing sewer lines, on short 
notice, at locations to be determined by Wastewater Enterprise staff throughout the City of San 
Francisco and procured this contract to perform the work in a cost effective and time-efficient 
manner; and 


WHEREAS, On December 16, 2022, the SFPUC advertised Contract No. WW-716, As- 
Needed Spot Sewer Replacement No. 44; and 


WHEREAS, The contract duration is 400 consecutive calendar days; and 


WHEREAS, On February 2, 2023, SFPUC received and publicly opened one bid in the 
amount of $9,796,468, which was below the engineer’s estimate of $9,900,000, and San 
Francisco Administrative Code section 6.23(c)(2) permits award of a contract to a sole bidder if 
its bid is below the engineer’s estimate; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) review of the bid for 
responsibility, responsiveness and application of bid preferences resulted in the establishment of 
J. Flores Construction Company, Inc. as the sole responsible bidder submitting a responsive bid 
in an amount lower than the engineer’s estimate; and 


WHEREAS, CMD established an 8% Local Business Enterprise (LBE) subcontracting 
participation for this contract, and the contractor committed to an 8.68% LBE participation in its 
bid submittal; and 


WHEREAS, Funds are available from Project No. 10037105, As-Needed Spot Sewer 
Replacement No. 44; and 


WHEREAS, Award of this as-needed contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the 
environment; and no work will commence under this contract until the proposed work is 
reviewed and any appropriate environmental review under the CEQA, if required, has been 
completed; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. WW-716, As-Needed 
Spot Sewer Replacement No. 44, in the amount of $9,796,468, for a duration of 400 consecutive 
calendar days, to the sole qualified, responsible bidder submitting a responsive bid, J. Flores 
Construction Company, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 25, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0086 


WHEREAS, The San Francisco Board of Supervisors established a Community Choice 
Aggregation (CCA) program in 2004 (Ordinance 86-04) and has implemented the program, 
called CleanPowerSF, through the work of the San Francisco Public Utilities Commission 
(SFPUC) in consultation with the San Francisco Local Agency Formation Commission (SF 
LAFCo) (Ordinances 146-07, 147-07, and 232-09); and 


WHEREAS, On April 17, 2009, this Commission authorized the General Manager of the 
SFPUC to execute an initial memorandum of understanding (MOU) with the SF LAFCo to 
allocate up to $2,100,000 of Power Enterprise funds in reimbursement for SF LAFCo services 
related to the development and implementation of CleanPowerSF, from Fiscal Year 2008-09 
through 2010-11; and 


WHEREAS, The initial MOU was amended four times to extend its term for a total 
duration of 12 years from Fiscal Years 2008-2009 through 2019-2020 with no change to the total 
not-to-exceed amount; and 


WHEREAS, Since 2009, SF LAFCo has expended $1,970,417 of the $2,100,000 under 
the initial MOU, with approximately $129,583 remaining; and 


WHEREAS, SFPUC and SF LAFCo staff propose a new MOU with up to an additional 
$600,000 and a term of three years and two months, from Fiscal Year 2022-23 through 2025-26, 
commencing May 1, 2023; and 


WHEREAS, SFPUC and SF LAFCo staff propose a scope of work under the new MOU 
that includes SF LAFCo conducting specified studies and/or undertaking work addressing the 
opportunities for and barriers to local energy innovations and recommending policies and actions 
to support San Francisco’s decarbonization goals and other energy-related Climate Action Plan 
goals that are related to CleanPowerSF’s scope of operations; and 


WHEREAS, The specific studies to be prepared by SF LAFCo may be modified subject 
to mutual agreement between SF LAFCo and SFPUC, and written notification of any changes 
will be provided to the SF LAFCo and SFPUC Commissions; and 


WHEREAS, Funds identified in this new MOU between the SFPUC and SF LAFCo 
will continue to be available from Project No. 519782 — CCA Project LAFCO-HHP in the 
amount of $129,583, and additional funds will need to be identified from the CleanPowerSF 
operating budget, subject to budget and appropriation procedures; and 


WHEREAS, The SFPUC shall advise SF LAFCO in writing if it determines, after 
consideration of CleanPowerSF’s rates, revenues, financial reserves, and other funding 
needs, to not recommend to the Mayor that funds allotted for a fiscal year and not used by 
the end of that fiscal year be carried over to the subsequent fiscal year; and 


WHEREAS, This action does not constitute a “project” under the California 
Environmental Quality Act Guidelines Section 15378(a) because there would be no physical 
change in the environment; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager of the 
SFPUC to execute this Memorandum of Understanding with SF LAFCo, for an additional 
amount of $600,000, for a term of three years and two months, through Fiscal Year 2025-2026; 
and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
of the SFPUC to make changes to the Memorandum of Understanding with SF LAFCo that are 
necessary to accomplish the goals identified herein and do not increase the burdens or decrease 
the benefits of this agreement to the SFPUC. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of April 25, 2023. 


ecretary, Public Utilities Commission 
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Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


ve London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, May 9, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online as described below. 
Members of the public attending the meeting in person or remotely will have an opportunity to provide public 
comment on every action or discussion item. 


Members of the public are encouraged to provide public comment by email. Send an email to 
Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


REMOTE MEETING ACCESS 


Watch: https://www.sfgovtv.org/sfpuc 


REMOTE PUBLIC COMMENT CALL-IN: 1 (415) 655-0001/ACCESS CODE 2595 352 6760 # # 
(No Passcode Required ) 


When your item is called, press *3 to be added to the public comment speaker line. Commenters will 
have up to two minutes to provide comment unless otherwise noted by the Chair. Please speak clearly, 
ensure you are in a quiet location, and turn off any TV’s or computers around you. 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast 
and captioned on SFGovTV. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability. Making a request to participate remotely no later than one hour before the 
start of the meeting helps ensure availability of the meeting link. Sign Language Interpretation is also available 
upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, 
all other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 
Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 
exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, | Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


HM 311 Free Language Assistance: $2 af & f45/)/ Ayuda gratuita con el idioma / becrimaTHas MOMOLIb 
nepesogunkos / Tro gitip Thong dich Mién phi / Assistance linguistique gratuite / TEE) Sse te oe 
AO} / AISI / ea*ngac simaos uva“w las lund a’ vanlya “ru / Libreng tulong para sa wikang Tagalog 
yIvaa” 


Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site 
at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 
action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. Ifthe Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- 
planning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


2300398 


230091 


230092 


Call to Order 
Roll Call 
Approval of the Minutes of April 25, 2023 


San Francisco Public Utilities Commission Employee Retirement Recognition of Constance 
“Connie” Smith in recognition for her 32 years and nine months of exemplary service to the City 
and County of San Francisco. (discussion only) (Herrera) 


Report of the General Manager (discussion only) 

a) Quarterly Audit and Performance Review Report 

b) Community Contractor Update 

c) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


CONSENT CALENDAR 


a) Approve Amendment No. 4 to Contract No. CS-318, Equipment and Software Maintenance, 
with Schneider Electric Systems USA, Inc., to provide 24/7 manufacturer emergency 
technical support for the Oceanside and Southeast Wastewater Treatment Plants Distributed 
Control Systems software and hardware, extending the contract duration by five months, for 
a total duration of nine years and 11 months, with no change to the contract amount. 

' ; (Prather) 


b) Modify Contract Nos. PRO.0137.A, PRO.0137.B, PRO.0137.C, PRO.0137.D, and 
PRO.0137.E with Doctor Mole Incorporated/Dr. Gary Brierley (PRO.0137.A), Dr. Youssef 
Hashash (PRO.0137.B), Frank L. Rollo (PRO.0137.C), Dr. Michael C. Johnson 
PRO.0137(D), and Kilduff Underground Engineering, Inc./Todd M. Kilduff (PRO.0137.E) 
respectively, to provide independent and conflict-free advice and authoritative reviews of 
tunnel designs for ongoing San Francisco Public Utilities Commission tunnel projects as 
follows: (1) PRO.0137.A: increase $200,000 original contract amount by $120,000 for a new 
contract amount of $320,000 and increase the original four-year duration by two years for a 
total duration of six years; (2) PRO.0137.B: increase $250,000 original contract amount by 
$120,000 for a new contract amount of $370,000 and increase the original four-year duration 
by two years for a total duration of six years; (3) PRO.0137.C: increase $200,000 original 
contract amount by $120,000 for a new contract amount of $320,000 and increase the 
original four-year duration by two years for a total duration of six years; (4) PRO.0137.D: 
increase the original three-year, 10-month duration by two years, two months for a total 
duration of six years; and (5) PRO.0137.E: increase $100,000 original contract amount by 
$100,000 for a new contract amount of $200,000 and increase the original four-year duration 
by two years for a total duration of six years. (Robinson) 


c) Award Contract No. PRO.0196, Right-of-Way Services to Associated Right-of-Way 
Services, Inc., in an amount not-to-exceed $3,000,000, and with a duration of five years to 
provide specialized right-of-way services in the implementation of capital projects. 

(Robinson) 


230093 


230094 


230095 


226006 


230097 


230098 


d) 


e) 


g) 


h) 


Accept materials provided by Pilot Construction Management Inc., under Contract No. WD- 
2854B, 525 Golden Gate Avenue Tower Access and Fall Protection; Approve Modification 
No. 1 (Final), decreasing the contract amount by $793,250 and eliminating contract scope for 
installation of these materials to resolve all disputed claims, for a total final contract amount 
of $686,775; and authorize final payment to the contractor. (Robinson) 


Accept work performed by Galleria Inc., DBA Trico Construction, under Contract No. WD- 
2880R, Warehouse Office Suite Renovation, 1990 Newcomb Avenue, San Francisco, for a 
total contract amount of $1,441,165, and with a total contract duration of 396 consecutive 
calendar days (approximately one year and one month); and authorize final payment to the 
contractor. (Ritchie) 


Accept work performed by D’Arcy & Harty Construction, Inc for Contract No. WW-712, 
New Montgomery, Jessie, Minna, and Mission Street Brick Sewer Rehabilitation, for a total 
contract amount of $6,891,778, and with a total contract duration of 570 consecutive calendar 
days (approximately one year and seven months); and authorize final payment to the 
contractor. (Robinson) 


Award Contract No. WW-719A, Folsom Area Stormwater Improvements - SOMA and 
Mission Districts Sewer Replacement, to the responsible bidder that submitted the lowest 
responsive bid, Mitchell Engineering, in the amount of $7,522,041, and with a term of 365 
consecutive calendar days, to upsize existing sewers and associated appurtenances on various 
streets in the SOMA and Missicn neighborhoods of San Francisco, including Folsom, 11th, 
Harrison, Alabama, and Mistral Streets. (Robinson) 


Award Contract No. WW-736, Castro and Mission Districts Sewer Improvements, in the 
amount of $7,272,320, and with a duration of 425 consecutive calendar days (approximately 
one year and two months), to the responsible bidder submitting the lowest responsive bid, 
Precision Engineering, Inc., to rehabilitate large diameter sewers and rehabilitate or replace 
sewer laterals on specific streets within the City and County of San Francisco. This action 
constitutes the Approval Action for the Project for the purposes of the California 
Environmental Quality Act (CEQA), pursuant to San Francisco Administrative Code section 
31.04(h). The Planning Department has determined that this action is exempt from the 
CEQA. If the item is approved, the Commission will rely on that determination to make its 
decision. (Robinson) 


REGULAR CALENDAR 


. Adopt the proposed Wholesale Water Rates for Fiscal Year 2023-2024, which will become 


effective for meter readings on or after July 1, 2023. The San Francisco Public Utilities 
Commission developed the proposed rates in accordance with the terms of the Water Supply 
Agreement between the City and County of San Francisco and its Wholesale Customers. This 
action constitutes the Approval Action for the Project for the purposes of the California 
Environmental Quality Act (CEQA), pursuant to San Francisco Administrative Code section 
31.04(h). The Planning Department has determined that this action is exempt from the CEQA. 
If the item is approved, the Commission will rely on that determination to make its decision. 


(Hom) 


8. Approve the terms and conditions and recommend to the Board of Supervisors the authorization 
of the General Manager to sign the First Amendment to Secured Carry-Back Promissory 
,) 300 99 Note and the First Amendment to Deed of Trust, Assignment of Rents, Security Agreement 
and Fixture Filing securing payment of the Balboa Reservoir purchase price. (Flynn) 


9. Authorize the General Manager to consent, on behalf of the San Francisco Public Utilities 
Commission, to an Jrceragency Cooperation Agreement between the Transbay Joint Powers 
» 30 100 Authority and the City and County of San Francisco; and adopt findings, pursuant to the 
California Environmental Quality Act, and a Mitigation and Monitoring and Reporting Program. 
(Flynn) 


10. Public Hearing to consider (1) adopting schedules of rates of the San Francisco Public 
Utilities Commission Power Enterprise for CleanPowerSF power service in San Francisco 
to be effective July 1, 2023; and (2) adopt a mechanism to set temporary rates for new rate 

2 30 101 schedules to be applied when the California Public Utilities Commission approves one for 
Pacific Gas and Electric Company (PG&E), and to use a new rate schedule methodology for the 
initial rate based on ratios to the CleanPowerSF default rate schedule in the applicable customer 
class until the next CleanPowerSF rate setting process. This action constitutes the Approval 
Action for the project for the purposes of the California Environmental Quality Act (CEQA) 
pursuant to Section 31.04(h) of the San Francisco Administrative Code. The Planning 
Department has determined that this action is exempt from the CEQA. If the item is approved, 
the Commission will rely on that determination to make its decision. (Hom) 


11. Approve Amendment No. 4 to Full Load Service Contract 22-SNR-02770 and Scheduling 
22 0 1 0 De owems sts Contract 22-SNR-02771 with the United States of America, acting through the 
Department cf Energy Western Area Power Administration (WAPA), for WAPA to continue 
providing portfolio management services and supplemental power purchases for Treasure Island 
and Yerba Buena Island; and authorize the General Manager to execute the amendments, 
extending the term by five years to December 31, 2029 for a total contract term of 25 years, and 
increasing the contract amount by $13,130,000, for a total not-to-exceed amount of $41,500,000, 
subject to Board of Supervisors approval pursuant to Charter Section 9.118. (Hale) 


12. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Repori 
c) Annual Municipal Energy Benchmarking Report 
d) Annual CleanPowerSF SuperGreen Multi-Year Service Agreement Update 
e) Green Infrastructure Grant Program Board of Supervisors Update 
f) San Francisco Public Utilities Commission’s Quarterly Report to the Board of 
Supervisors on the Status of Applications to PG&E for Electric Service 
g) Water Supply Conditions Update 


13. General Public Comment 
Members of the public may address the Commission on matters that are within the Commission’s 


Jurisdiction and are not on today’s agenda. 


14. Items initiated by Commissioners (discussion only) 


Ke Adjournment. 
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Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


1. Call to Order 
President Ajami called the meeting to order at 1:31 PM. 


2, RollGall 
Present: Ajami, Maxwell, Paulson, and Rivera 
Excused: Stacy 


3. Approval of the Minutes of April 25, 2023 


No public comment. 


On motion to approve the Minutes of April 25, 2023: 
Ayes: Ajami, Maxwell, Paulson, and Rivera 


4. San Francisco Public Utilities Commission Employee Retirement Recognition of Constance 
“Connie” Smith in recognition for her 32 years and nine months of exemplary service to the City 


and County of San Francisco. 

General Manager (GM) Herrera recognized Connie Smith for her more than 32 years of service 
to the City and County of San Francisco and to the SFPUC Business Services Division. GM 
Herrera read the resolution presented to Connie. 


Nancy Hom, Assistant General Manager (AGM) Business Services and Chief Financial Officer 
introduced Connie and expressed appreciation for Connie's dedication to internal customers 
and external suppliers and wished her a joyful retirement. 


Connie thanked the Commission for the recognition. She recounted her career which began at 
the San Francisco Public Utilities Commission’s Mason Street location. 


The Commission thanked Connie for her service, talent, and for her dedicated work, including 
that as a labor organizer. They wished her well on her retirement and expressed excitement for 
the adventures that await her. 


No public comment. 


5. Report of the General Manager 


a) Quarterly Audit and Performance Review Report 
Trella Blackwood, Audit Director, indicated that for FY 2022-23 there have been 29 


audits and assessments with 15 completed (52%), eight in progress (27%), and six 
upcoming (21%). She noted audits completed and reports issued. Director Blackwood 
discussed the 2023 SFPUC Public Integrity Update stating that since early 2020 the City 
and County of San Francisco has embarked on a series of investigations, audits, reviews, 
and department-specific assessments as part of the public integrity services. She 
indicated that contracting and procurement has been a particular focus of SFPUC's 


ongoing public integrity efforts. 


Director Blackwood indicated there are 23 open City Services Auditor audits and 
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recommendations. She informed the Commission of audits that are in the process of 
completion and those that are upcoming. 


President Ajami requested that information on the 2022 SuperGreen and SuperGreen 
Savers audits be provided. 


No public comment. 


b) Community Contractor Update 


Ben Poole, Acting Director of Workforce and Economic Program Services, stated the 
presentation was a follow-up to the April 11, 2023 Commission meeting where 
community contractors expressed concerns with SFPUC contracts and Micro-Local 
Business Enterprise (LBE) participation. He discussed City law 14B that created the 
LBE Program and is administered by the Contract Monitoring Division, a separate city 
agency. He discussed specifications of the law including that each SFPUC contract 
procurement must contain a LEB subcontracting participation requirement, and it also 
established economic thresholds or sizes for LBEs which are based on the company’s 
annual gross receipts. He indicated there are three categories of LBEs (1) SBA-LBEs; (2) 
Small LBEs; and (3) Micro-LBEs. He stated in November 2021, 14B was updated by the 
Board of Supervisors and the Mayor to apply to new and future contacts advertised after 
July 1,2022 to allow subcontractor requirements for Micro-LBEs, neighborhood 
preferences, and defined trucking participation requirements. He noted the SFPUC is the 
first and only city agency to voluntarily adopt these programs and are currently used on 
two SFPUC projects (1) New City Distribution Division Headquarters, and (2) 
Wastewater Treatment Plant on Treasure Island. 


Acting Director Poole presented data on the Biosolids Digester Project Biosolids Micro- 
Local Business Enterprise participation (1) Current LBE requirement on the Biosolids 
project ts 12%, with a current LBE participation of 17%; (2) Seventy-seven Micro LBE 
contractors have been awarded 186 Biosolids project contracts for $194.1 million; and 
(3) District 10 — 55 District 10 Micro LBEs have been awarded 120 Biosolids project 
contracts for $111.8 million. 


Stephen Robinson, AGM Infrastructure Bureau, thanked everyone for their partnership 
and noted the need for expertise from national, global, and local partners. He indicated 
that staff regularly meet with local contractors and Micro-LBE contractors to discuss 
their needs and concerns. He stated contractors want to reinstitute the “liaison role” on 
large capital projects and he discussed the Contractor Assistance Center. AGM Robinson 
thanked those who participated in the April 11'" Commission meeting for expressing 
their concerns and providing input throughout the process. 


Commissioner Paulson thank staff for their follow-up and continued monitoring. 
AGM Robinson responded to a request from VP Maxwell for clarification as to the 


“liaison” role, stating it serves as a collaborator to bridge the work to be perform from 
the contractor’s team. 
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President Ajami expressed appreciation for the information and noted the importance of 
focusing on process and data tracking. 


No public comment. 


c) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


GM Herrera stated that the 100-year celebration of the Hetch Hetchy was a success and 
he thanked staff for their work. 


President Ajami and VP Maxwell thanked staff for their work and hailed the event's 
success. They discussed the original vision of Hetch Hetchy and emphasized the need to 
continually look forward. 


No public comment. 


6. CONSENT CALENDAR 
a) Approve Amendment No. 4 to Contract No. CS-318, Equipment and Software Maintenance, 
with Schneider Electric Systems USA, Inc., to provide 24/7 manufacturer emergency 
technical support for the Oceanside and Southeast Wastewater Treatment Plants Distributed 
Control Systems software and hardware, extending the contract duration by five months, for 


a total duration of nine years and 11 months, with no change to the contract amount. 
(Resolution 23-0090) 


b) Modify Contract Nos. PRO.0137.A, PRO.0137.B, PRO.0137.C, PRO.0137.D, and 
PRO.0137.E with Doctor Mole Incorporated/Dr. Gary Brierley (PRO.0137.A), Dr. Youssef 


Hashash (PRO.0137.B), Frank L. Rollo (PRO.0137.C), Dr. Michael C. Johnson 
PRO.0137(D), and Kilduff Underground Engineering, Inc./Todd M. Kilduff (PRO.0137.E 
respectively, to provide independent and conflict-free advice and authoritative reviews of 
tunnel designs for ongoing San Francisco Public Utilities Commission tunnel projects as 
follows: (1) PRO.0137.A: increase $200,000 original contract amount by $120,000 for a new 
contract amount of $320,000 and increase the original four-year duration by two years for a 
total duration of six years; (2) PRO.0137.B: increase $250,000 original contract amount by 
$120,000 for a new contract amount of $370,000 and increase the original four-year duration 
by two years for a total duration of six years; (3) PRO.0137.C: increase $200,000 original 
contract amount by $120,000 for a new contract amount of $320,000 and increase the 
original four-year duration by two years for a total duration of six years; (4) PRO.0137.D: 
increase the original three-year, 10-month duration by two years, two months for a total 
duration of six years; and (5) PRO.0137.E: increase $100,000 original contract amount by 
$100,000 for a new contract amount of $200,000 and increase the original four-year duration 
by two years for a total duration of six years. (Resolution 23-0091) 


c) Award Contract No. PRO.0196, Right-of-Way Services to Associated Right-of-Way 
Services, Inc., in an amount not-to-exceed $3,000,000, and with a duration of five years to 


provide specialized right-of-way services in the implementation of capital projects. 
(Resolution 23-0092) 
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d) Accept materials provided by Pilot Construction Management Inc., under Contract No. WD- 
2854B, 525 Golden Gate Avenue Tower Access and Fall Protection; Approve Modification 
No. | (Final), decreasing the contract amount by $793,250 and eliminating contract scope for 
installation of these materials to resolve all disputed claims, for a total final contract amount 
of $686,775: and authorize final payment to the contractor. (Resolution 23-0093) 


e) Accept work performed by Galleria Inc.. DBA Trico Construction, under Contract No. WD- 
2880R, Warehouse Office Suite Renovation, 1990 Newcomb Avenue, San Francisco, for a 
total contract amount of $1,441,165, and with a total contract duration of 396 consecutive 
calendar days; and authorize final payment to the contractor. (Resolution 23-0094) 


f) Accept work performed by D’Arcy & Harty Construction, Inc for Contract No. WW-712, 
New Montgomery, Jessie, Minna, and Mission Street Brick Sewer Rehabilitation, for a total 
contract amount of $6,891,778, and with a total contract duration of 570 consecutive calendar 
days: and authorize final payment to the contractor. (Resolution 23-0095) 


g) Award Contract No. WW-719A, Folsom Area Stormwater Improvements — SOMA and 
Mission Districts Sewer Replacement, to the responsible bidder that submitted the lowest 
responsive bid, Mitchell Engineering, in the amount of $7,522,041, and with a term of 365 
consecutive calendar days, to upsize existing sewers and associated appurtenances on various 


streets in the SOMA and Mission neighborhoods of San Francisco, including Folsom, 11th, 
Harrison, Alabama, and Mistral Streets. (Resolution 23-0096) 
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h) Award Contract No. WW-736, Castro and Mission Districts Sewer Improvements, in the 
amount of $7,272.320, and with a duration of 425 consecutive calendar days (approximately 
one year and two months), to the responsible bidder submitting the lowest responsive bid, 
Precision Engineering, Inc., to rehabilitate large diameter sewers and rehabilitate or replace 
sewer laterals on specific streets within the City and County of San Francisco. This action 
constitutes the Approval Action for the Project for the purposes of the California 
Environmental Quality Act (CEQA), pursuant to San Francisco Administrative Code section 
31.04(h). The Planning Department has determined that this action is exempt from the 
CEQA. If the item is approved, the Commission will rely on that determination to make its 


decision. (Resolution 23-0097) 


AGM Robinson responded to a question from President Ajami as to how it happens that 
several projects are similar on size and scope but are at different locations; and to a question 
from VP Maxwell as to the difference between “tunnel” and “pipe” and their uses. 


No public comment. 


On motion to approve the Consent Calendar: 
Ayes: Ajami, Maxwell, Paulson, and Rivera 


7. Adopt the proposed Wholesale Water Rates for Fiscal Year 2023-2024, which will become 
effective for meter readings on or after July 1, 2023. The San Francisco Public Utilities 
Commission developed the proposed rates in accordance with the terms of the Water Supply 
Agreement between the City and County of San Francisco and its Wholesale Customers. This 
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action constitutes the Approval Action for the Project for the purposes of the California 
Environmental Quality Act (CEQA), pursuant to San Francisco Administrative Code section 
31.04(h). The Planning Department has determined that this action is exempt from the CEQA. 


If the item is approved, the Commission will rely on that determination to make its decision. 
(Resolution 23-0098) 


Erin Corvinova, Financial Planning Director, presented the item and discussed (1) Drivers of 
Wholesale Rate Increases: Water sales volume is still low due to drought impact and COVID-19 
recovery, and the Balancing Account which will be fully repaid by the end of FYE 2023; (2) 
Water Sales actuals and 10-Year Financial Plan projections: City and wholesale usage. 
Recovery and change are expected, but not to pre-drought levels; (3) Balancing Account Impact: 
Balancing account owed to wholesale was high in recent years allowing for lower rates as 
SF'PUC paid it back. Projecting full pay-back and money owed to retail by the end of this fiscal 
year. No balancing account limits ability to smooth rate increases; (4) FY 2023-24 Rate Increase 
— 9.7%: Continued wholesale sales volumes low and assumed meeting water conservation 
budgets (122.6 MGD). Use of Balancing Account and projected to be repaid in FY 2022-23; and 
(5) Historic and Projected Wholesale Water Rates: FY2013 through FYE 2028. Estimate of 
wholesale water rate range is provided to Wholesale Customers in January. 


VP Maxwell thanked Director Corvinova for her clear and succinct report. 


Public Comment 

e Nicole Sandkulla, CEO, Bay Area Water Supply and Conservation Agency expressed support 
for the item. 

e Peter Drekmeier, Policy Director, Tuolumne River Trust expressed appreciation for the 
presentation. He discussed the Urban Watershed Management Plan, and the Alternative 
Water Supply Plan. 


On motion to approve item 7: 
Ayes: Ajami, Maxwell, Paulson, and Rivera 


8. Approve the terms and conditions and recommend to the Board of Supervisors the authorization 
of the General Manager to sign the First Amendment to Secured Carry-Back Promissory Note 
and the First Amendment to Deed of Trust, Assignment of Rents, Security Agreement and 
Fixture Filing securing payment of the Balboa Reservoir purchase price. (Resolution 23-0099) 


Ron Flynn, Deputy GM, discussed the terms and conditions of amendments to the loan 
documents related to the sale of the Balboa Reservoir. He indicated changing market conditions 
are affecting market rate housing as well as the development of affordable housing. He noted the 
amendment will not change the payment price, interest, or the December 2028 maturity date but 
would change the schedule of payments, with next payment on or before December 31, 2026. He 
stated that the SFPUC will obtain payment of the full purchase price, with interest, and that the 
amendment will allow for fast-track development of affordable housing, indicating the 
amendment will require Board of Supervisors approval. 


Commissioner Paulson expressed surprised at the change of terms and financing. 
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In response to a question by President Ajami, Deputy GM Flynn discussed the original maturity 
date, the updated payment schedule, and timing for release of the deed of trust. President Ajami 
expressed the need for a stop-gap to ensure protection of SFPUC’s assets. 


No public comment. 


On motion to approve item 8: 
Ayes: Ajami, Maxwell, Paulson, and Rivera 


9. Authorize the General Manager to consent, on behalf of the San Francisco Public Utilities 
Commission, to an Interagency Cooperation Agreement between the Transbay Joint Powers 
Authority and the City and County of San Francisco; and adopt findings, pursuant to the 


California Environmental Quality Act, and a Mitigation and Monitoring and Reporting Program. 
(Resolution 23-0100) 


Deputy GM Flynn stated the Transbay Joint Powers Authority has completed Phase I of the 
project which includes the construction of the Salesforce Transit Center and is working on Phase 
IL, which consists of the Downtown Rail Extension that requires collaboration with many City 
departments. He noted there will need to be permanent and/or temporary relocation, protection- 
in-place, and replacement and/or repair of City assets and stated that each SFPUC enterprise 
will have assets impacted by the project. The San Francisco Office of Economic and Workforce 
Development negotiated a citywide Interagency Cooperation Agreement that will allow for 
coordination of work and reimbursement for all worked performed by the San Francisco Public 
Utilities Commission in support of the project. The Interagency Agreement is set-up so each 
General Manager is delegated the authority to enter into the annual scope and budget appendix. 


Commissioner Paulson expressed support indicating anything to facilitate high-speed rail is 
important and is necessary. 


President Ajami discussed the Civil Grand Jury’s report for the Van Ness Project and their 
recommendations regarding asset management. She expressed the need for a strategic 
collaborative approach and for digital mapping. Deputy GM Flynn stated this is a different type 
of project that will ultimately be built by the Transbay Joint Powers Authority, not the City. He 
indicated underground assets are crowded and the SFPUC is making attempts to locate 
SFPUC’s assets to determine what needs to be moved, and if so, to where. He indicated he will 
look into the possibility of digital mapping at the site. 


No public comment. 


On motion to approve item 9: 
Ayes: Ajami, Maxwell, Paulson, and Rivera 


10. Public Hearing to consider (1) adopting schedules of rates of the San Francisco Public Utilities 
Commission Power Enterprise for CleanPowerSF power service in San Francisco to be effective 
July 1, 2023: and (2) adopt a mechanism to set temporary rates for_new rate schedules to be 
applied when the California Public Utilities Commission approves one for Pacific Gas and 
Electric Company (PG&E), and to use a new rate schedule methodology for the initial rate based 
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on ratios to the CleanPowerSF default rate schedule in the applicable customer class until the 
next CleanPowerSF rate setting process. This action constitutes the Approval Action for the 
roject for the purposes of the California Environmental Quality Act (CEQA) pursuant to 
Section 31.04(h) of the San Francisco Administrative Code. The Planning Department has 
determined that this action is exempt from the CEQA. If the item is approved, the Commission 


will rely on that determination to make its decision. (https://sfpuc.sharefile.com/d- 
s7a4a429920bc4a52bd5a5072¢ea3f8b72Resolution 23-0101) 


Ma Yee Yap, Principal Revenue/Rates Analyst reviewed (1) CleanPowerSF Rates Landscape: 
San Francisco Charter requirement for rates study at lease every five years by independent 
consultant; 2022 Power Rates Study adopted FY 2022-23 cost-of-service rates in May 2022; key 
outcomes to ensure financial stability, prioritize customer needs, support the City’s climate 
action goals, and decreased CleanPowerSF FY 2022-23 rates from FY 2021-22 rates. 


Commissioner Paulson departed the meeting room at 2:54 pm. 


(2) FY 2023-24 Rates Setting: Revenue requirement, Cost Functionalization, Classification, and 
Allocation, and Rate design; (3) Revenue Requirement: Power supply is the biggest driver. T otal 
retail revenue requirement in FY2023-24, after excluding other revenues is $369 million; (4) 
Cost of Service Rates: Fifteen percent rate increase for CleanPowerSF generation rates 
proposed in the Commission-adopted 10-Year Financial Plan; (5) Proposed CleanPowerSF 
Generation (Green) Rates: All average CleanPowerSF customers (except streetlights) are 
projected to have lower total bills than comparable current (effective March 2023) PG&E rates; 
(6) Bill Impact: Residential (E-Time-of-Use (TOU)-C)- proposed, assuming 270 kWh monthly 
usage on default E-TOU-C rate: CleanPowerSF FYE 2023 bill $87 and for FYE 2024 $92 — 
PG&E current $95; and Small Commercial (B-1) assuming 1304 kWh monthly usage: 
CleanPowerSF FYE 2023 bill $149 and for FYE 2024 $436 — PG&E current $465; 


Commissioner Paulson returned to the meeting room at 2:58 pm. 


(7) Temporary Rates for New Rate Schedule: CleanPowerSF suite of rate schedules matches 
PG&E. The proposal allows get GM to implement a new rate schedule and set temporary rates 
using a formulaic “new rate schedule methodology” until next comprehensive rate-setting 
process when PG&E offers a new rate schedule, in an effort to use staff, Commission, and public 
time efficiently, to provide alternative power supply with cleaner energy, to support the City’s 
climate action goal, and to prevent potential opt-outs; (8) New Rate Schedule Methodology: Set 
temporary rates of the new rate schedule to CleanPowerSF’s applicable customer class rate via 
two steps (1) calculate ratios of PG&E's generation rates of the new rate schedule to PG&E's 
default rate schedule in the applicable customer class; and (2) apply resulting ratios in step one 
to CleanPowerSF’s comparable default rate schedule in the same customer class to set 
CleanPowerSF new rate schedule’s generation rates. An example of a new rates schedule 
methodology for a prior use was provided. 


Analyst Yap responded to a question from VP Maxwell regarding the “default rate setting” 
noting it is the default rate schedule each customer class is placed into unless they specifically 
choose a different rate schedule, which can be done at any time by the customer. She indicated it 
is the most common class. 
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VP Maxwell discussed the proposed authority of the GM to implement a new temporary rate 
schedule until the next rate setting process. Analyst Yap discussed the rate setting process and 
stated that the desire is to have annual rate setting. VP Maxwell questioned PG&E's ability to 
raise rates that may negatively impact SFPUC’s rates. Brief discussion ensued. 


In response to a question from President Ajami, Analyst Yap indicated the largest customer class 
in base is residential customers, with commercial customers being largest in load. 


President Ajami expressed concern with losing the competitive edge and requested that the 
Commission be informed when the GM changes rates. 


No public comment. 


On motion to approve item 10: 
Ayes: Ajami, Maxwell, Paulson, and Rivera 


11. Approve Amendment No. 4 to Full Load Service Contract 22-SNR-02770 and Scheduling 
Coordinator Contract 22-SNR-02771 with the United States of America, acting through the 


Department of Energy Western Area Power Administration (WAPA), for WAPA to continue 
providing portfolio management services and supplemental power purchases for Treasure Island 


and Yerba Buena Island: and authorize the General Manager to execute the amendments, 


extending the term by five years to December 31 . 2029 for a total contract term of 25 years, and 
increasing the contract amount by $13,130,000, for a total not-to-exceed amount of $41,500,000, 


subject to Board of Supervisors approval pursuant to Charter Section 9.118. (Resolution 23- 


0102) 


Barbara Hale, AGM Power Enterprise, introduced the item and noted the contracts that are 
required for support of electric service to Yerba Buena Island and Treasure Island (1) base 
resource energy procurement agreement; (2) full load service agreement; and (3) scheduling 
coordinator services. She noted the contracts are with the Western Area Power Administration 
and through the contracts the SFPUC can access low-cost hydro and related services. 


AGM Hale responded to a question from Commissioner Paulson as to how the contracts relate 
to on-going development, stating that as development occurs there is continued service as the 
load grows via these contracts, which have a duration of 25 years. 


No public comment. 


On motion to approve item 11: 
Ayes: Ajami, Maxwell, Paulson, and Rivera 


12. Communications 
a) Advance Calendar 


b) Contract Advertisement Report 
c) Annual Municipal Energy Benchmarking Report 


d) Annual CleanPowerSF SuperGreen Multi-Year Service Agreement Update 
e) Green Infrastructure Grant Program Board of Supervisors Update 
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f) San Francisco Public Utilities Commission’s Quarterly Report to the Board of 
Supervisors on the Status of Applications to PG&E for Electric Service 


g) Water Supply Conditions Update 


13. General Public Comment 

e Theresa Wallace, Founder, I am that Iam Bereavement, Crisis, and Trauma Center, 
advocated for space for community healing, education, empowerment, and inspiration. She 
noted the lack of a trauma center for mental or behavioral health in San Francisco and the 
need for such services. She requested sponsorship. 

e Asale Chandler, CEO, Yalani Chinyamurindi Charities, discussed Bayview Hunters Point 
and indicated that Black women are suffering through the murder of children and family. She 
noted the need to revitalize the Bayview. She discussed the 4101 Third Street location. 


14. Items initiated by Commissioners 
None. 


18. Adjournment 
President Ajami adjourned the meeting at 3:35 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0090 


WHEREAS, On September 24, 2013, by Resolution No. 13-0142, this Commission 
awarded Contract No. CS-318, Equipment and Software Maintenance, to Invensys Systems Inc. 
(later acquired by Schneider Electric USA, Inc. in 2016) to provide 24/7 emergency maintenance 
support services for the Wastewater Treatment Plants control system equipment and software, in 
the original not-to-exceed amount of $3,342,840 and with a duration of three years; and 


WHEREAS, On January 22, 2019, by Resolution No. 19-0011, this Commission 
retroactively approved Amendment No. 1, increasing the contract amount by $578,582, 
extending the contract duration by two years, and approving the contractor’s name change from 
Invensys Systems Inc. to Schneider Electric USA, Inc., to continue providing maintenance 
services, for a total not-to-exceed contract amount of $3,921,422, and a total contract duration of 
five years; and 


WHEREAS, On January 22, 2019, by Resolution No. 19-0011, this Commission 
approved Amendment No. 2, increasing the contract amount by $633,361, and extending the 
contract duration by two years, to continue providing maintenance services, increasing the total 
not-to-exceed contract amount to $3,921,422, and extending the contract duration to seven years; 
and 


WHEREAS, On December 8, 2020, by Resolution No. 20-0235, this Commission 
approved Amendment No. 3, increasing the contract amount by $850,000, and extending the 
contract duration by two years and six months, to continue providing maintenance services, 
increasing the total not-to-exceed contract amount to $4,771,422, and extending the contract 
duration to nine years and six months; and 


WHEREAS, Staff recommends approval of proposed Amendment No. 4 to extend the 
contract by five months, to continue 24/7 emergency maintenance support services for 
Wastewater Treatment Plants control system equipment and software, for a total contract 
duration of nine years and eleven months, with no change to the contract amount; and 


WHEREAS, The Contract Monitoring Division (CMD) waived the Local Business 
Enterprise (LBE) subcontracting participation requirement for this contract under authority 
provided by Chapter 14B.8 of the San Francisco Administrative Code; and 


WHEREAS, Funds for this contract are available from Wastewater Enterprise’s 
Operating funds; and 


WHEREAS, This action does not constitute a “project” under the California 
Environmental Quality Act Guidelines section 15378(a) because there would be no physical 
change in the environment; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. 4 to Contract No. 
CS-318, Equipment and Software Maintenance, with Schneider Electric USA, Inc., to provide 
24/7 emergency maintenance support services for the Wastewater Treatment Plants’ control 
system equipment and software; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute Amendment No. 4, extending the contract duration by five months, for a total contract 
duration of nine years and 11 months, with no change to the contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting May 9, 2023. 


ecretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0091 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires the 
services of eminent individual industry experts to provide advice or guidance in tunnel design and 
engineering; tunnel construction and constructability; geotechnical engineering; seismology and 
engineering geology; fluid mechanics/hydraulics; cost estimating; and, assisting the SFPUC 
project team in making critical project decisions by participating on Tunnel Technical Advisory 
Panels (TTAPs) and various other Task Forces; and 


WHEREAS, On March 7, 2019, the SFPUC issued a Request for Qualifications (RFQ) to 
procure a qualified pool of engineering experts for Contract Nos. PRO.0137.A-E in conformance 
with the requirements of San Francisco Administrative Code Chapter 6.40, and the SFPUC 
subsequently selected eminent individual engineering industry experts as pool members; and 


WHEREAS, On August 7, 2019, the General Manager, exercising delegated authority by 
this Commission under Resolution No. 09-0017, awarded Contract Nos. PRO.0137.D-E Tunnel 
Technical Advisory Panel Services to qualified engineering pools members Dr. Michael C. 
Johnson and Kilduff Underground Engineering, Inc./Todd M. Kilduff, respectively, each with a 
contract amount not-to-exceed $100,000 and each with a duration of three years and 10 months; 
and 


WHEREAS, On August 13, 2019, by Resolution No. 19-0153, this Commission awarded 
Contract Nos. PRO.0137.A-C, Tunnel Technical Advisory Panel Services, to expert engineer 
panel members Dr. Mole Incorporated/Dr. Gary Brierley (PRO.0137.A) with an amount not-to- 
exceed $200,000, Dr. Youssef Hashash (PRO.0137.B) with an amount not-to-exceed $250,000, 
and Frank L. Rollo (PRO.0137.C) with an amount not-to-exceed $200,000; and each with a 
duration of four years; and 


WHEREAS, Staff recommends approval of Modification No. | to cumulatively increase 
the contracts by $460,000 to ensure the continued availability of specialized and expert services 
and support of the technical experts participating on the TTAPs and various other Task Forces, 
increasing the total not-to-exceed contract amounts to $1,310,000, and extending each Contract 
term to six years; and 


WHEREAS, The Contract Monitoring Division waived sub-consulting goals for these 
contracts; and 


WHEREAS, Funds for these contracts are available from individual capital project 
budgets; now, therefore, be it 


RESOLVED, That this Commission hereby approves Modification No. | to Contract Nos. 
PRO.0137.A-E, Tunnel Technical Advisory Panel Services, with Dr. Gary Brierley 
(PRO.0137.A), Dr. Youssef Hashash (PRO.0137.B), Frank L. Rollo, (PRO.0137.C), Dr. Michael 
C. Johnson (PRO.0137.D), and Todd M. Kilduff (PRO.0137.E) to continue to provide independent 
and conflict-free advice, and authoritative reviews of tunnel design deliverables for ongoing 
SFPUC tunnel projects; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 


execute the following contract modifications: 


PRO.0137.A: increase $200,000 original contract amount by $120,000 for a new 
contract amount of $320,000 and increase the original four-year duration by two years 
for a total duration of six years; 

PRO.0137.B: increase $250,000 original contract amount by $120,000 for a new 
contract amount of $370,000 and increase the original four-year duration by two years 
for a total duration of six years; 

PRO.0137.C: increase $200,000 original contract amount by $120,000 for a new 
contract amount of $320,000 and increase the original four-year duration by two years 
for a total duration of six years; 

PRO.0137.D: increase the original three-year, ten-month duration by two years, two 
months for a total duration of six years; and 

PRO.0137.E: increase $100,000 original contract amount by $100,000 for a new contract 
amount of $200,000 and increase the original four-year duration by two years for a total 
duration of six years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 9, 2023 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0092 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires right-of- 
way services to implement its capital projects. Procurement of specialized right-of way services 


from a qualified, professional firm is necessary to provide as-needed services to supplement the 
efforts of SFPUC staff; and 


WHEREAS, The estimated cost of services is $3,000,000; and 


WHEREAS, On September 2, 2022, the SFPUC advertised a Request for Proposals for 
PRO.0196, Right-of-Way Services; and 


WHEREAS, The SFPUC received one proposal from a qualified, professional right-of- 
way service provider, Associated Right-of-Way Services, Inc.; and 


WHEREAS, Services are anticipated to begin in June 2023 and end in June 2028 and the 
duration of this contract is five years; and 


WHEREAS, SFPUC and Contract Monitoring Division (CMD) staff, upon review of the 
proposal scores, determined that Associated Right-of-Way Services, Inc. is the qualified firm 
based on the established scoring criteria; and 


WHEREAS, The CMD established a 9% Local Business Enterprise (LBE) subconsultant 
participation requirement for this contract and Associated Right of Way Services, Inc. committed 
to an LBE subconsultant participation of 12.25%; and 


WHEREAS, Funds for Contract No. PRO.0196, Right-of-Way Services, will be available 
from SFPUC project funds to be determined on an as-needed basis; and 


WHEREAS, Award of this contract does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines section 15378(a) because it does not involve a 
commitment to any specific project that may result in a physical change in the environment and 
work under the contract will consist of support services only; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. PRO.0196, Right-of- 
Way Services, to provide as-needed real estate right-of-way services; and authorizes the General 
Manager to execute a professional services contract for an amount not-to-exceed $3,000,000, and 
with a duration of five years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 9, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0093 


WHEREAS, On February 11, 2020, by Resolution No. 20-0025, the San Francisco Public 
Utilities Commission (SFPUC) awarded Contract No. WD-2854B, 525 Golden Gate Avenue 
Tower Access and Fall Protection to Pilot Construction Management Inc.; and 


WHEREAS, The original contract amount was for $1,480,025 and the original contract 
duration was 180 consecutive calendar days; and 


WHEREAS, The contract Notice-to-Proceed date was October 15, 2020; and 


WHEREAS, On July 13, 2021, by Resolution No. 21-0104, the Commission approved an 
increase of 250 calendar days to the existing contract duration contingency for a total contract 
duration contingency of up to 268 calendar days and a total contract duration of up to 448 
consecutive calendar days, with no change in contract amount; and 


WHEREAS, The SFPUC and contractor Pilot Construction Management Inc. agreed to 
resolve all disputed claims with a single deductive change order to de-scope the remaining project 
work while retaining the fabricated ladders, safety gates, guardrails, platform framing and grating, 
and self-retracting lanyards; and 


WHEREAS, Staff recommends approval of Modification No. | (Final), which would 
decrease the contract amount by $793,250 and delete the scope of work for installation of these 
materials; and 


WHEREAS, The Contract Monitoring Division waived the Local Business Enterprise 
(LBE) subcontracting participation for this contract; now, therefore, be it 


RESOLVED, That this Commission hereby accepts materials supplied by Pilot 
Construction Management Inc. for Contract No. WD-2854B, 525 Golden Gate Avenue Tower 
Access and Fall Protection; approves Modification No. | (Final), de-scoping the remaining work, 
for a decrease in contract amount of $793,250, and for a total final contract amount of $686,775; 
and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 9, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0094 


WHEREAS, On August 10, 2021, by Resolution No. 21-0126, the Commission awarded 
Contract No. WD-2880R, Warehouse Office Suite Renovation, 1990 Newcomb Avenue, San 
Francisco to Galleria Inc., DBA Trico Construction; and 


WHEREAS, The original contract award amount was for $1,328,039 and the original 
contract duration was 360 consecutive calendar days; and 


WHEREAS, On May 10, 2022, by Resolution No. 22-0086, the Commission ratified the 
correction of the contract award amount stated in Resolution No. 21-0126 by which the 
Commission corrected the contract award amount from $1,328,039 to $1,338,039, with no change 
in the contract duration; and 


WHEREAS, Modification Nos. 1-9 increased the contract amount by $103,126, within the 
original contingency, to perform additional site work, improve ADA amenities and construct a 
Lactation Room, for a total Contract amount of $1,441,165, and increased the contract duration by 
36 days, within the original contingency, to procure a fire alarm control panel, for a total contract 
duration of 396 consecutive calendar days; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor 
complied with the established Local Business Enterprise (LBE) subcontracting requirement of 
20.0% for this contract by achieving a final LBE participation of 22.97%; and 


WHEREAS, On December 15, 2022, Galleria Inc., DBA Trico Construction 
completed its work for Contract No. WD-2880R, Warehouse Office Suite Renovation, 1990 
Newcomb Avenue, San Francisco; and 


WHEREAS, The San Francisco Department of Building Inspection has inspected and 
approved the Contract construction work; and 


WHEREAS, Funds are available from Project No. 10032373, Newcomb Yard 
Improvements; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Galleria Inc., DBA 
Trico Construction for Water Enterprise Capital-funded Contract No. WD-2880R, Warehouse 
Office Suite Renovation, 1990 Newcomb Avenue, San Francisco, for a total contract amount of 
$1,441,165, and with a total contract duration of 396 consecutive calendar days; and authorizes 
final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 9, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0095 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is continually replacing 
and upgrading century old sewers; and 


WHEREAS, On May 11 2021, by Resolution No. 21-0075, this Commission awarded Contract 
No. WW-712, New Montgomery, Jessie, Minna, and Mission Street Brick Sewer Rehabilitation, in 
the amount of $4,888,750, to the responsible bidder that submitted the lowest responsive bid, D’ Arcy 
& Harty Construction, Inc; and 


WHEREAS, The construction contract notice-to-proceed date was set for August 30, 2021, with 
an original schedule of 390 consecutive calendar days and the contractor completed the work in 570 
consecutive calendar days on March 22, 2023; and 


WHEREAS, The original contract amount was for $4,888,750 and the original contract duration 
was 390 consecutive calendar days; and 


WHEREAS, On February 8, 2022, by Resolution No. 22-0025, this Commission approved an 
increase of $2,250,000 to the contract amount contingency for a total contract amount of up to 
$7,627,625, and an increase of 180 calendar days to the contract duration contingency for a total 
contract duration of up to 609 consecutive calendar days; and 


WHEREAS, Modification Nos. 1 to 5 increased the contract amount by $2,003,028 and 
increased the contract duration by 180 consecutive calendar days, in accordance with Resolution 22- 
0025, to implement sewer rehabilitation work at additional locations in the Tenderloin district, 
additional sewer cleaning, and reconciled contract amount quantities to match actual; and 


WHEREAS, Contractor D’Arcy & Harty Construction, Inc. has completed its work under 
Contract No. WW-712, New Montgomery, Jessie, Minna, and Mission Street Brick Sewer 
Rehabilitation; and 


WHEREAS, The Contract Monitoring Division has determined that the contractor complied 
with the established Local Business Enterprise (LBE) subcontracting goal of 6.0% for this contract by 
achieving a final LBE participation of 8.32%; and 


WHEREAS, Funds are available from Project No. 10034718 — Large Sewer Condition 
Assessment and Improvements; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by D’Arcy & Harty 
Construction, Inc under Contract No. WW-712, New Montgomery, Jessie, Minna, and Mission Street 
Brick Sewer Rehabilitation, for a total contract amount of $6,891,778, and with a total contract 
duration of 570 consecutive calendar days; and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 9, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0096 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is undertaking the 
Folsom Area Stormwater Improvements Project to increase collection system capacity and reduce 
the risk of flooding in the low-lying Inner Mission neighborhood surrounding the 17", 18'", and 
Folsom Streets historically subject to flooding, by constructing and upsizing sewer pipes and 
boxes, and constructing a new stormwater tunnel. Contract No. WW-719A is the first of four 
construction contracts necessary to complete the Project; and 


WHEREAS, On November 17, 2022, the SFPUC advertised Contract No. WW-719A, 
Folsom Area Stormwater Improvements — SOMA and Mission Districts Sewer Replacement, the 
first of four; and 


WHEREAS, The Engineer’s Estimate is $8,200,000 for this construction contract work to 
upsize existing sewers and associated appurtenances on various streets in the SOMA and Mission 
neighborhoods of San Francisco, including Folsom, 11th, Harrison, Alabama, and Mistral Streets; 
and 


WHEREAS, The contract duration is 365 consecutive calendar days; and 
WHEREAS, On March 2, 2023, SFPUC received and publicly opened three bids; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) review of the bids for 
responsibility, responsiveness, and application of bid preferences resulted in the determination that 
Mitchell Engineering is the responsible bidder that submitted the lowest responsive bid; and 


WHEREAS, CMD established a 20.00% Local Business Enterprise (LBE) subcontracting 
requirement for this contract, and Mitchell Engineering committed to 21.39% LBE participation 
in its bid submittal; and 


WHEREAS, Funds are available from Project No. 10038471, Folsom Area Stormwater 
Phase 2; and 


WHEREAS, On September 23, 2021, the San Francisco Planning Department determined 
the Project to be categorically exempt from environmental review under California Environmental 
Quality Act (CEQA) Guidelines section 15302, Class 2 (Replacement or Reconstruction) and 
CEQA Guidelines section 15303, Class 3 (New Construction or Conversion of Small Structures) 
under Case Number 2021-002217ENV; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. WW-719A, Folsom Area 
Stormwater Improvements - SOMA and Mission Districts Sewer Replacement, in the amount of 
$7,522,041, and for a duration of 365 consecutive calendar days, to the responsible bidder that 
submitted the lowest responsive bid, Mitchell Engineering. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 9, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0097 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Collection System 
Assessment Management Program identified San Francisco sewers that are over 100 years old and 
pose a high-risk of failure; and 


WHEREAS, The SFPUC project team confirmed the need for rehabilitation of existing brick 
sewers based on missing mortar and fallen bricks observed from televised videos. The identified 
sewers in need of rehabilitation are located on 18th Street, 17" Street, Guerrero Street, Folsom 
Street and South Van Ness Avenue; and 


WHEREAS, On January 31, 2023, the SFPUC advertised Contract No. WW-736, Castro and 
Mission Districts Sewer Improvements; and 


WHEREAS, The Engineer’s Estimate is $7,500,000 for this construction contract work to 
rehabilitate large diameter sewers and rehabilitate or replace sewer laterals on specific streets within 
the City and County of San Francisco; and 


WHEREAS, The contract duration is 425 consecutive calendar days; and 
WHEREAS, On March 24, 2023, SFPUC received and publicly opened three bids; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) reviewed the bids for 
responsibility, responsiveness and application of bid preferences and determined that Precision 
Engineering, Inc. is the responsible bidder that submitted the lowest responsive bid; and 


WHEREAS, CMD established a 6% Local Business Enterprise (LBE) subcontracting 
requirement for this contract, and the contractor committed to 6.18% LBE participation in its bid 
submittal; and 


WHEREAS, Funds are available from Project No. 10034718, Castro and Mission Districts 
Sewer Improvements; and 


WHEREAS, On June 29, 2022 the San Francisco Planning Department determined the Project 
to be statutorily exempt from environmental review under the California Environmental Quality Act 
(CEQA) section 21080.21 and CEQA Guidelines section 15282(k) (Case No. 2022-005580ENV), 
because the proposed pipeline replacement will be in the public right of way and does not exceed 
one mile in length; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. WW-736, Castro and 
Mission Districts Sewer Improvements, in the amount of $7,272,320, for a duration of 425 
consecutive calendar days, to the responsible bidder submitting the lowest responsive bid, Precision 
Engineering, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 9, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 
Resolution No. 23-0098 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) sells water to retail 
customers, who are located primarily inside the City and County of San Francisco (San 
Francisco), and 27 wholesale customers in Alameda County, San Mateo County, and Santa Clara 
County (Wholesale Customers). The Wholesale Customers establish local utility rates for the 
retail water customers that they serve in their respective jurisdictions; and 


WHEREAS, The SFPUC establishes water rates applicable to the Wholesale Customers 
(Wholesale Water Rates) in accordance with the Water Supply Agreement (WSA) between San 
Francisco and the Wholesale Customers, which was approved on April 28, 2009, by Commission 
Resolution No. 09-0069, and amended and restated on January 26, 2021, by Commission 
Resolution No. 21-0009, with subsequent approval by the Wholesale Customers; and 


WHEREAS, The SFPUC proposes to adjust the Wholesale Water Rates for Fiscal Year 
(FY) 2023-2024 to include a new volumetric water rate of $5.21 per Ccf, which is a 9.7% 
increase from the current rate of $4.75 per Ccf, and a new Untreated Wholesale Water Rate 
Discount Factor of $0.38 per Ccf, which is a decrease of $0.05 from the current rate and applies 
only to Coastside County Water District, the only Wholesale Customer which receives non- 
potable water from the SFPUC; and 


WHEREAS, As required by WSA section 6.03, the SFPUC issued written notice of the 
proposed adjustments to the Wholesale Water Rates for FY 2023-2024 to all of the Wholesale 
Customers and the Bay Area Water Supply and Conservation Agency (BAWSCA) on April 6, 
2023, and the Commission held a public hearing on May 9, 2023 to consider the proposed 
adjustments; and 


WHEREAS, A copy of the WSA, and a copy of the SFPUC’s April 6, 2023 notice to the 
Wholesale Customers and BAWSCA, which included among its attachments Schedule W-25: 
Wholesale Use With Long-Term Contract, showing the proposed Wholesale Water Rates effective 
July 1, 2023, are on file with the Secretary of the Commission and incorporated in this resolution 
by reference; and 


WHEREAS, The Commission approved the WSA after reviewing the Final Program 
Environmental Impact Report for the Water System Improvement Program, and adopted and 
incorporated by reference the California Environmental Quality Act (CEQA) findings contained 
in Commission Resolution No. 08-0200 dated October 30, 2008, and made additional findings 
pursuant to CEQA; and 


WHEREAS, On April 17, 2023 the San Francisco Planning Department determined the 
Project to be statutorily exempt from environmental review under CEQA section 21080(b)(8) and 
CEQA Guidelines section 15273 (Rates, Tolls, Fares and Charges) (Case Number 2023- 
003208ENV), related to the establishment, modification, structuring, restructuring, or approval of 
rates, tolls, fares, or other charges; and 


WHEREAS, The Commission is securing revenue for purposes of meeting estimated FY 
2023-2024 “Regional” operating and capital costs consistent with Article 5 of the WSA; and 


WHEREAS, This Commission finds that adoption of this resolution will establish an 
increase to wholesale water rates and charges for the following purposes: (1) meeting operating 
expenses, including employee wage rates and fringe benefits; (2) purchasing or leasing supplies, 
equipment or materials; (3) meeting financial reserve needs and requirements; (4) obtaining funds 
for capital projects, necessary to maintain service within existing service areas; and (5) obtaining 
funds necessary to maintain such intra-city transfers as are authorized by city charter; ow, 
therefore, be it 


RESOLVED, This Commission determines that an increase in the volumetric water rates 
applicable to the Wholesale Customers is required for Fiscal Year 2023-2024 and hereby adopts 
the proposed 9.7% increase, as enumerated in the revised Schedule W-25: Wholesale Use With 
Long-Term Contract, attached hereto and incorporated by reference herein, which shall be 
uniform to the nearest dollar on service charges, and establishes a $5.21 per 100 cubic feet 
commodity charge, for all water delivered to the Wholesale Customers, on or after July 1, 2023, 
and this rate shall remain in place until replaced or amended; and, be it 


FURTHER RESOLVED, This Commission hereby adopts the Untreated Wholesale Water 
Rate Discount Factor, as enumerated in the revised Schedule W-25: Wholesale Use With Long- 
Term Contract, and establishes a $0.38 per 100 cubic feet rate discount factor, for all untreated 
water delivered to Coastside County Water District, on or after July 1, 2023, and this rate shall 
remain in place until replaced or amended. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 9, 2023. 


Secretary, Public Utilities Commission 


SCHEDULE W-25: Wholesale Use with Long-Term Contract 


For service to municipalities, water districts and others who, under long-term contracts, purchase water for 
resale: 


First: A Monthly Service Charge base on the type and size of the meter: 


Disc/Compound Crest Meters Electronic Turbine Meters 
Meters Meters 


$11 


The service charge for a battery of meters installed on one service in lieu of one meter or for a special type 
of meter, shall be based on the size of single or multiple standard type meters of equivalent capacity. 


Second: A charge for water delivered based on one-month’s meter readings: 


$2,269.48 per acre-foot or $5.21 per 100 cu. ft. 


Third: An Untreated Wholesale Water Rate Discount Factor for Wholesale Customers receiving untreated 
water, based on one-month’s meter readings: 


($165.53) per acre-foot or ($0.38) per 100 cu. ft. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0099 


WHEREAS, On December 20, 2022, the City and County of San Francisco (City) sold, 
the approximately 17.6-acre Balboa Reservoir (Property) under the jurisdiction of the San 
Francisco Public Utilities Commission (SFPUC), located near Ocean Avenue and Frida Kahlo 
Way in San Francisco to BHC Balboa Builders, LLC, a California limited liability company 
(BHC), pursuant to an Agreement for the Sale of Real Estate (PSA), for the sales price of 
$11,400,000 (Purchase Price); and 


WHEREAS, BHC purchased the Property to develop it with approximately 1,100 units of 
much-needed housing including fifty percent (50%), or 550 homes, as affordable housing units 
pursuant to a Development Agreement with City. The development project includes 
approximately 1,000 units of multi-family rental residential housing, approximately 100 for-sale 
residential units, ground-floor community space, approximately four acres of privately owned 
and publicly accessible open space, parking garages, and a child-care facility (Project); and 


WHEREAS, The Project includes affordable housing exceeding the Planning Code 
requirements for inclusionary affordable housing. It also includes extensive investments in public 
infrastructure, including new water distribution, auxiliary water supply facilities, stormwater 
management improvements, sanitary sewer systems, power facilities, and street lighting that the 
City will accept, at no cost to the City, upon completion; and 


WHEREAS, Under the PSA, BHC elected to have the City provide carryback financing 
for the Property in the principal sum of $11,006,965 (Loan) to BHC. The Loan is evidenced by 
the following documents: (1) that certain Deed of Trust, Assignment of Rents, Security 
Agreement and Fixture Filing dated December 20, 2022 (Deed of Trust) and recorded as 
Document No. 2022112690 in the Official Records of the City and County of San Francisco on 
December 20, 2022, which Deed of Trust secures the Loan; and (2) a Secured Carry-Back 
Promissory Note made by BHC to the order of the City (Original Note) dated December 20, 
2022. The Deed of Trust and the Original Note are together referred to as the Loan Documents; 
and 


WHEREAS, In light of the decline in economic conditions for construction of housing 
since 2020, BHC, in consultation with the City, has revised its phasing plan for the Project and is 
pursuing the construction of two affordable buildings first, with approximately 290 affordable 
housing units in a smaller Phase | that will require a more limited infrastructure investment. 
BHC and the City now seek to amend the Loan Documents to revise the payment schedule to 
align with the new Project phasing and allow for earlier prepayment and release of the Deed of 
Trust on a more flexible parcel-by-parcel basis. Interest would remain at three percent per 
annum, BHC could still pre-pay the Loan at any time, and the Maturity Date of December 31, 
2028 would remain unchanged. The corresponding release price for the Deed of Trust per 
housing unit also remains unchanged; and 


WHEREAS, As amended, the Loan Documents would require BHC to pay 
$2,871,817, plus accrued and unpaid interest on such amount (the Initial Payment) on or before 
December 31, 2026 and any remaining amounts due under the Loan by the Maturity Date. Upon 
receipt of the Initial Payment, the City would release the lien of the Deed of Trust from the 
affordable buildings that will be constructed in the revised Phase | and from the streets that will 
be constructed for the Project. The amended Loan Documents do not require BHC to make any 
payments other than the Initial Payment until the Maturity Date; however, if BHC does make 
additional payments, it can obtain partial releases of the Deed of Trust according to a release 
payment schedule specified in the amended Loan Documents; and 


WHEREAS, SFPUC staff recommends that this Commission approve the amended Loan 
Documents to advance the proposed construction schedule for 290 units of affordable housing on 
the Property. The SFPUC will receive the full purchase price for the Property by the same 
Maturity Date, but on an altered payment schedule; and 


WHEREAS, On December 4, 2008, the San Francisco Planning Commission certified the 
Final [Program] Environmental Impact Report (PEIR) for the Balboa Park Station Area Plan 
(Case Number 2004.1059E); and 


WHEREAS, On July 10, 2015, the San Francisco Planning Department issued an 
Addendum to the PEIR for the rezoning of 19 parcels to Ocean Avenue Neighborhood 
Commercial Transit (NCT); and 


WHEREAS, The Balboa Reservoir Project is a subsequent activity under the Balboa Park 
Station Area Plan; and 


WHEREAS, On May 28, 2020, the Planning Commission certified the Final Subsequent 
Environmental Impact Report (SEIR) for the Balboa Reservoir Project (Case No 2018- 
007883ENV), approved the project, and adopted the California Environmental Quality Act 
(CEQA) Findings, a Statement of Overriding Considerations, and a Mitigation, Monitoring, and 
Reporting Program (MMRP); and 


WHEREAS, on June 23, 2020, by Resolution 20-0135, this Commission consented to the 
Development Agreement, and adopted the CEQA Findings and an MMRP; and 


WHEREAS, The San Francisco Planning Department is the custodian of records, located 
in the files for Case Numbers 2018-007883ENV and 2004.1059E at 49 South Van Ness Avenue, 
Suite 1400, San Francisco, California, 94103, which have been made available for review by this 
Commission and the public, and those files are part of the record before this Commission; and 


WHEREAS, This Commission has reviewed and considered the information contained in 
the SEIR, the CEQA Findings and MMRP, PEIR, and Addendum to the PEIR, and all written 
and oral information provided by the San Francisco Planning Department, the public, relevant 
public agencies, San Francisco Public Utilities Commission staff and other experts, and the 
administrative files for the Project; now, therefore, be it 


RESOLVED, This Commission finds that the record as a whole is adequate for its use as 
the decision-making body for the Project and incorporates the CEQA Findings and MMRP 
contained in Planning Commission Motion 20731 this reference thereto as though set forth in 
this Resolution; and be it 


FURTHER RESOLVED, This Commission further finds that since the SEIR was 
finalized, there have been no substantial Project changes and no substantial changes in Project 
circumstances that would require major revisions to these CEQA documents due to the 
involvement of new significant environmental effects or an increase in the severity of previously 
identified significant impacts, and there is no new information of substantial importance that 
would change the conclusions set forth in the CEQA documents; and be it 


FURTHER RESOLVED, That this Commission approves the terms and conditions of the 
First Amendment to Secured Promissory Carry-Back Note and the First Amendment to the Deed 
of Trust, Assignment of Rents, Security Agreement and Fixture Filing as presented to this 
commission (the Amended Loan Documents); and, be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager of the 
SFPUC to seek approval from the Board of Supervisors of Amended Loan Documents; and be it 


FURTHER RESOLVED, That subject to and upon approval by City’s Board of 
Supervisors and the Mayor, the General Manager is authorized to execute the Amended Loan 
Documents in substantially the same forms presented to this Commission, if any; and, be it 


FURTHER RESOLVED, That this Commission hereby ratifies, approves, and authorizes 
all actions heretofore taken by any City official in connection with the Amended Loan 
Documents; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes the SFPUC General 
Manager to enter into any amendments or modifications to each of the Amended Loan 
Documents, including without limitation, the exhibits to such documents, that the SFPUC’s 
General Manager determines, in consultation with the City Attorney, are in the best interest of 
City; do not materially increase the obligations or liabilities of City; do not materially decrease 
the benefits to City; are necessary or advisable to effectuate the purposes and intent of each of 
the documents or this Resolution; and are in compliance with law; and be it 


FURTHER RESOLVED, That upon approval by City's Board of Supervisors and the 
Mayor, this Commission authorizes the SFPUC General Manager to take any and all other steps 
they, in consultation with the City Attorney, deem necessary or advisable to effectuate the 
purpose and intent of this Resolution. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 9, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0100 


WHEREAS, The Transbay Joint Powers Authority (TJPA) is delivering the Transbay 
Program, a visionary transportation and housing project that has transformed downtown San 
Francisco and the San Francisco Bay Area’s regional transportation system by creating a world 
class transportation hub in the heart of a new neighborhood; and 


WHEREAS, TJPA has completed Phase 1 of the Transbay Program, construction of the 
Salesforce Transit Center, and is actively engaged in delivery of Phase 2 of the Transbay 
Program, the Downtown Rail Extension (Project); and 


WHEREAS, The design, construction, and operation of the Project will affect City and 
County of San Francisco (City) property, improvements, programs, and services, in some cases 
requiring relocation and restoration of SFPUC assets. Therefore, TJPA requires certain 
permissions and approvals from the City; and 


WHEREAS, The City and TJPA desire to memorialize the cooperation between the 
parties in an Interagency Cooperation Agreement (Agreement) which provides for City’s 
consultation and cooperation with TJPA to facilitate the planning, design, and construction of the 
Project including the relocation and restoration of City improvements; and 


WHEREAS, The Agreement is structured to: (1) provide a consistent set of general terms 
to govern each department’s role on the Project; (2) provide a mechanism for annual budgeting 
and agreement on scope through amendments to the Agreement to replace each department’s 
Annual Scope and Budget (ASB); and (3) require TJPA to reimburse City for eligible costs; and 


WHEREAS, Under the terms of the Agreement, each City department will enter into its 
own ASB each fiscal year that will detail (1) the anticipated tasks the department will undertake 
that fiscal year, (2) an associated budget, and (3) any other terms that are unique to that 
department or that will supersede the terms in the body of the Agreement: and 


WHEREAS, On April 22, 2004, by Motion No. 16773, the Planning Commission 
certified the final Environmental Impact Statement/Environmental Impact Report for the 
Transbay Program (2004 EIS/EIR) (Planning Department Case No. 2000.048E) in accordance 
with the California Environmental Quality Act (CEQA), the CEQA Guidelines (Cal. Code of 
Regulations Title 14, sections 15000 et seq.), and Chapter 31 of the San Francisco 
Administrative Code; and 


WHEREAS, On June 15, 2004, by Motion No. 04-67, the Board of Supervisors affirmed 
the Planning Commission’s certification of the 2004 EIS/EIR; and on September 28, 2004, by 
Resolution No. 612-04, adopted findings that various actions related to the Transbay Program 
complied with CEQA; and in 2005 and 2006, by Ordinance Nos. 124-05 and 99-06, adopted 
additional CEQA findings related to the Transbay Program; and 


WHEREAS, Subsequent to the adoption of the Final EIS/EIR, the Former 
Redevelopment Agency, the Successor Agency to the Redevelopment Agency, and the TJPA 
have approved ten addenda to the 2004 EIS/EIR, and made requisite findings under CEQA; and 


WHEREAS, In 2018, the Federal Transit Administration and TJPA prepared a joint 
Supplemental EIS/EIR to evaluate certain proposed changes to the Transbay Program (2018 
SEIS/EIR); and on December 13, 2018, the TJPA Board of Directors certified the 2018 
SEIS/EIR, approved certain revisions to the Transbay Program, adopted the additional mitigation 
measures identified in the 2018 SEIS/EIR, and adopted CEQA findings (2018 Transbay Program 
CEQA findings); and 


WHEREAS, On January 12, 2023, the TJPA approved certain revisions to the Downtown 
Rail Extension component of the Transbay Program (DTX Revisions); adopted an Addendum to 
the 2018 SEIS/EIR, which contains an analysis of the environmental effects that may result from 
the DTX Revisions, adopted a Revised Mitigation Monitoring and Reporting Program attached 
to the Interagency Cooperation Agreement as Appendix C; and determined that the DIX 
Revisions do not require major revisions to the 2018 SEIS/EIR due to new or substantially more 
severe environmental effects and do not require further environmental review; and 


WHEREAS, The Agreement will require Board of Supervisors approval under Charter 
Section 9.118.; and 


WHEREAS, The term of the Agreement will be ten years unless earlier terminated or the 
Parties agree to extend the term; extensions will be subject to approval by the Board of 
Supervisors; now, therefore, be it 


RESOLVED, That pending approval by the Board of Supervisors, this Commission 
hereby consents to the Interagency Cooperation Agreement between the City and TJPA in 
substantially the same form on file with the Commission Secretary, with respect to the items 
under the SFPUC’s jurisdiction, and authorizes the General Manager to approve and execute the 
SFPUC Consent to Interagency Cooperation Agreement on behalf of the SFPUC in conformance 
with this Resolution; and be it 


FURTHER RESOLVED, That, subject to appropriation of any necessary funds, this 
Commission authorizes the SFPUC General Manager, to take any and all steps (including, but 
not limited to, the delegation of Staff to approve the SFPUC’s ASB each fiscal year without 
materially increasing SFPUC’s obligations under the Agreement or decreasing the benefit to the 
SFPUC, execution and delivery of any and all agreements, notices, consents, and other 
instruments or documents) as the General Manager or the General Manager’s designee deems 
necessary or appropriate, in consultation with the City Attorney, to perform SFPUC obligations 
under the Agreement in accordance with this Resolution and legislation by the Board of 
Supervisors, or otherwise to effectuate the purpose and intent of this Resolution and such 
legislation. All proposed extensions to the term of the Agreement will be subject to Commission 
approval; and be it 


FURTHER RESOLVED, That the SFPUC has reviewed and considered the 2004 
EIS/EIR and subsequent addenda, the 2018 SEIS/EIR, the Addendum to the SEIS/EIR, all 
associated CEQA findings, and the record as a whole, and finds that approval of the Interagency 
Cooperation Agreement is within the scope of the project evaluated in these environmental 
review documents, that these environmental review documents are adequate for its use in 
approving the Interagency Cooperation Agreement; adopts the 2018 Transbay Program CEQA 
findings, and finds that no further environmental review is required; and adopts the Revised 
Mitigation Monitoring and Reporting Program; and be it 


FURTHER RESOLVED, That, by consenting to the Agreement, the Commission does 
not intend to in any way limit, waive, or delegate the exclusive authority of the SFPUC as set 
forth in Article VIIIB of the City’s Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 9, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO: 23-0101 


WHEREAS, In accordance with Section 8B.125 of the Charter of the City and County of 
San Francisco, the Commission retained an independent rate consultant, NewGen Strategies & 
Solutions, to conduct the 2022 SFPUC Power Rates Study; and 


WHEREAS, The rate consultant recommended FY 2022-23 and FY 2023-24 tariffs for 
CleanPowerSF in the 2022 Power Rates Study Final Report; and 


WHEREAS, Staff proposed for the Commission to adopt only one year of FY 2022-23 
tariffs for CleanPowerSF at the conclusion of the 2022 SFPUC Power Rates Study to adapt to 
increased volatility in energy markets caused by geopolitical conflict and continued supply chain 
disruptions from COVID-19; and 


WHEREAS, The Commission adopted FY 2022-23 CleanPowerSF Tariffs in Resolution 
22-0094 on May 24, 2022; and 


WHEREAS, Staff proposes FY 2023-24 CleanPowerSF Tariffs for existing schedules 
based on analysis of CleanPowerSF’s cost of providing service to its customers for the fiscal 
year; and 


WHEREAS, CleanPowerSF’s suite of rate schedules matches to that of Pacific Gas and 
Electric (PG&E) as PG&E remains the delivery service provider and biller of CleanPowerSF 
customers; and 


WHEREAS, PG&E offers a new rate schedule occasionally after California Public 
Utilities Commission approval; and 


WHEREAS, Staff proposes for the Commission to establish a mechanism to temporarily 
implement a comparable new rate schedule for CleanPowerSF customers when PG&E offers a 
new rate schedule to customers so as to (1) provide an alternative generation service for 
customers, (2) prevent potential opt-outs of CleanPowerSF customers if they were to choose to 
sign up for the new rate schedule, and (3) support the City’s Climate Action Plan to reduce 
emissions by moving toward higher renewable content energy; and 


WHEREAS, Upon PG&E’s implementation of a new rate schedule, Staff proposes to set 
CleanPowerSF generation rates using a new rate schedule methodology: (1) calculate ratios of 
PG&E’s generation rate components for the new rate schedule to PG&E’s default rate schedule 
in the applicable customer class and (2) apply the resulting ratios to CleanPowerSF’s comparable 
default generation rate schedule in the subject customer class; and 


WHEREAS, The Rate Fairness Board reviewed the findings and recommendations of 
staff for FY 2023-24 CleanPowerSF Tariffs on April 11, 2023; and 


WHEREAS, The General Manager and the Rate Fairness Board find that CleanPowerSF 
revenues under existing rates will be insufficient to meet revenue requirements of CleanPowerSF 
program’s 10-Year Financial Plan, and recommend adjustments to CleanPowerSF rates 
applicable effective on July 1, 2023; and 


WHEREAS, Pursuant to Charter Section 16.112, a Notice of hearing on the proposal to 
adopt a schedule of rates was published in the official newspaper on April 13, 14, 16, 19, and 20, 
2023, and posted on the SFPUC website and at the San Francisco Public Library, as required, for 
a public hearing on May 9, 2023; and 


WHEREAS, Pursuant to the published notice of the intention of the Public Utilities 
Commission to adopt revised Schedules of CleanPowerSF Rates and Charges to be charged by 
the Power Enterprise for electric generation service in San Francisco, public meetings were held 
at Rates Fairness Board meetings on March 17, 2023 and April 11, 2023, where members of the 
public were given an opportunity to express their views on the process and revised Schedules of 
CleanPowerSF Rates; and 


WHEREAS, On April 24, 2023 the San Francisco Planning Department determined the 
Project to be statutorily exempt from environmental review under the California Environmental 
Quality Act (CEQA) section 21080(b)(8) and CEQA Guidelines section 15273 (Rates, Tolls, 
Fares and Charges) (Case Number 2023-003617ENV) related to the establishment, modification, 
structuring, restructuring, or approval of rates, tolls, fares, or other charges; and 


WHEREAS, This Commission hereby finds that adoption of this resolution will establish 
rates for the purpose of: (1) meeting operating expenses, including employee wage rates and 
fringe benefits; (2) purchasing or leasing supplies, equipment, or materials; (3) meeting financial 
reserve needs and requirements, and obtaining funds for capital projects necessary to maintain 
service within existing service areas; and (4) obtaining funds necessary to maintain such intra- 
city transfers as are authorized by the City Charter; and 


WHEREAS, Charter section 8B.125 requires the Commission to set rates and charges, 
subject to rejection by the Board of Supervisors, within 30 days of submission; now, therefore be 
it 


RESOLVED, This Commission hereby adopts the CleanPowerSF Tariffs in the below 
sections to all CleanPowerSF customers to be effective on July 1, 2023; and be it 


FURTHER RESOLVED, That the Commission authorizes the General Manager effective 
July 1, 2023 to implement a new rate schedule for CleanPowerSF when PG&E offers a new rate 
schedule, as approved by the California Public Utilities Commission; and be it 


FURTHER RESOLVED, That upon implementation of a new rate schedule for 
CleanPowerSF prior to a comprehensive rates-setting process, CleanPowerSF generation rates 


shall be set temporarily as presented in Section 5 until the next comprehensive rates-setting 
process: 


Section 1 - Authority and General Purpose 


This Resolution is adopted pursuant to Section 8B.125 of the Charter of the City and County of 
San Francisco for the purpose of establishing an orderly system for the imposition and collection 
of charges for the operating, maintenance, replacement, debt service and other costs incurred by 
CleanPowerSF in providing power supply to residential and commercial customers. 


Section 2 — Billing Rates for CleanPowerSF 


The following Schedules of CleanPowerSF Rates apply to all CleanPowerSF customers. A 
customer’s CleanPowerSF rate is determined by the rate schedule they sign up for with Pacific 
Gas & Electric (PG&E); therefore, applicability and eligibility for all rate schedules is 
determined by PG&E. 


“Holidays” for the purpose of the below rate schedules are New Year’s Day, President’s Day, 
Memorial Day, Independence Day, Labor Day, Veterans Day, Thanksgiving Day, and Christmas 
Day. The dates will be those on which the holidays are legally observed. 


Residential 


Charges for residential customers based on meter readings effective July 1, 2023 are as follows: 


Schedule E-1: Residential Services 
Applies to PG&E rate schedules E-1, E-1-L, EM, EM-L, ES, ES-L, ESR, ESR-L, ET, and ET-L. 


All Energy $0.13748 /kWh 


Schedule E-TOU-C: Residential Time-of-Use 
FY 23-24 Rate 


Time of Use 


June 1—September 30 


4:00pm to 9:00pm, every day 


Rate Component 


Summer Energy Charge 
Peak 


$0.19422/kWh 


Off-Peak $0.13662/kWh | All other hours 
Winter Energy Charge October 1—May 31 
$0.14166/kWh | 4:00pm to 9:00pm, every day 
Off-Peak $0.12547/kWh | All other hours 


Schedule E-TOU-D: Residential Time-of-Use Peak Pricing 5-8pm (Non-Holiday Weekends) 


Rate Component FY 23-24 Rate Time of Use 


Rate Component 


FY 23-24 Rate 


Time of Use 


| Summer Energy Charge June 1—September 30 
Peak $0.22466/kWh 5:00pm to 8:00pm, Monday through Friday (except 
holidays) 
Off-Peak 


| 


$0.1121 EWDNEAL other hours including holidays 


Winter Energy Charge October 1—May 31 
Peak ace /kWh 5:00pm to 8:00pm, Monday through Friday (except 
holidays) 
| __ Off-Peak $0.14328/kWh | All other hours including holidays 


we! 


Schedule EV: Residential Time-of-Use for Plug-In Electric Vehicle Customers 
Applies to PG&E rate schedules EV-A and EV-B. Schedule EV-A is a legacy rate that is closed 


to new customers. 


Rate Component FY 23-24 Rate Time of Use 
| SUnUnes Energy Charge May 1—October 31 

2:00pm to 9:00pm, Monday through Friday (except 
holidays) 

coe REL ELA 3:00pm to 7:00pm, Saturday through Sunday and 
holidays 
7:00am to 2:00pm and 9:00pm to 11:00pm, Monday 

part ce NETS Ay through Friday (except holidays) 

Off-Peak $0.11833/kWh | All other hours 


November 1—April 30 


Winter Energy Charge ob 


2:00pm to 9:00pm, Monday through Friday (except 
holidays) 


sets Maite 3:00pm to 7:00pm, Saturday through Sunday and 
| holidays 
7:00am to 2:00pm and 9:00pm to 11:00pm, Monday 
I eae NRA ATH Ste through Friday (except holidays) 
Off-Peak $0.08471/kWh | All other hours 


Schedule EV-2: Residential Time-of-Use for Plug-In Electric Vehicle Customers 


Rate Component 


‘| FY 23-24 Rate 


Time of Use 


Summer Energy Charge June 1—September 30 
Peak $0.22288/kWh | 4:00pm to 9:00pm, every day 
DRADEAL | $0.17249/kWh aa to 4:00pm and 9:00pm to 12:00am, every 
Off-Peak $0.12611/kWh | All other hours 


Winter Energy Charge ral 


October 1—May 31 


Rate Component FY 23-24 Rate Time of Use 
Peak $0.15876/kWh | 4:00pm to 9:00pm, every day 


3:00pm to 4:00pm and 9:00pm to 12:00am, every 
day 
Off-Peak $0.11823/kWh | All other hours 


Part-Peak $0.14470/kWh 


Schedule E-6: Residential Time-of-Use Service 


Schedule E-6 is a legacy rate that is closed to new customers. 


FY 23-24 Rate 


Summer Energy Charge 


Time of Use 


June 1—September 30 


4:00pm to 9:00pm, Monday through Friday (except 


Peak $0.29023/kWh HelRGEvicy 
2:00pm to 4:00pm and 9:00pm to 10:00pm, Monday 
Part-Peak $0.19757/kWh through Friday (except holidays) 


5:00pm to 8:00pm, Saturday and Sunday (except 
holidays) 


Off-Peak $0.11916/kWh | All other hours including holidays 
Winter Energy Charge October 1—May 31 
peepee $0.16103/kWh 5:00pm to 8:00pm, Monday through Friday (except 
holidays) 
& Off-Peak $0.12326/kWh | All other hours including holidays 


Schedule E-TOU-B: Residential Time-of-Use Service 


Schedule E-TOU-B is a legacy rate that is closed to new customers. 


Time of Use 


June 1—September 30 


4:00pm to 9:00pm, Monday through Friday (except 
holidays) 

$0.14338/kWh | All other hours including holidays 
October 1—May 31 

4:00pm to 9:00pm, Monday through Friday (except 
holidays) 
$0.11893/kWh | All other hours including holidays 


Rate Component FY 23-24 Rate 


Summer Energy Charge ie eC ES | 


Peak $0.28183/kWh 


Off-Peak 
Winter Energy Charge 


$0.16259/kWh 


Peak 


Off-Peak 


Schedule E-ELEC: Residential Home Electrification 


Schedule E-ELEC applies to customers that have EV charging, a home electric battery, electric 
heat pump space conditioning, and/or electric heat pump water heating. 


Rate Component FY 23-24 Rate Time of Use 

Summer Energy Charge June 1|—September 30 
Peak $0.27068/kWh | 4:00pm to 9:00pm, every day 
Derpeer $0.17543/kWh Rui to 4:00pm and 9:00pm to 12:00am, every 
Off-Peak $0.13208/kWh | All other hours 

Winter Energy Charge Ry October 1—May 31 
Peak $0.11486/kWh | 4:00pm to 9:00pm, every day 
Danese $(.09567/kWh ae to 4:00pm and 9:00pm to 12:00am, every 
Off-Peak $0.08284/kWh | All other hours 


Residential SuperGreen Premium 


Residential customers served by the schedules in the above section electing the SuperGreen 
100% renewable energy service option will pay the SuperGreen premium in addition to their 
applicable Green rate on all kWh: 


Rate Component | FY 23-24 Rate 
SuperGreen $0.01000/kWh 


Small Commercial 


Charges for Small Commercial customers based on meter readings on July 1, 2023 are as 
follows: 


Schedule B-1: Small General Service 


Rate Component FY 23-24 Rate Time of Use 


Summer Energy Charge orice, reese June 1—September 30 


Peak $0.18393/kWh | 4:00pm to 9:00pm, every day 


2:00pm to 4:00pm and 9:00pm to 11:00pm, every 
day 

All other hours 

October 1—May 31 

4:00pm to 9:00pm, every day 

All other hours 

9:00am to 2:00pm, every day in March—May 


Part-Peak $0.13580/kWh 


Off-Peak 
Winter Energy Charge 
Peak 
Off-Peak 
Super Off-Peak 


$0.11545/kWh 


$0.12991/kWh 
$0.11415/kWh 
$0.09810/kWh 


Schedule B-1-ST: Small General Service with Storage 
FY 23-24 Rate Time of Use 


eee eee June 1—September 30 


$0.19110/kWh | 4:00pm to 9:00pm, every day 


Rate Component 
Summer Energy Charge 
Peak 


2:00pm to 4:00pm and 9:00pm to 11:00pm, every 
day 


$0.11359/kWh | All other hours 
October 1—May 31 
$0.14098/kWh_ | 4:00pm to 9:00pm, every day 


Part-Peak $0.14902/kWh 


Off-Peak 
Winter Energy Charge 
Peak 


2:00pm to 4:00pm and 9:00pm to 11:00pm, every 
day 
$0.10694/kWh | All other hours 

$0.09067/kWh | 9:00am to 2:00pm, every day in March—May 


Part-Peak 


Off-Peak 
Super Off-Peak 


$0.12874/kWh 


Schedule B-6: Small General Time-of-Use Service 


Rate Component FY 23-24 Rate Time of Use 
Sane ey CeO 

Peak PO 28 kwh 4:00pm to 9:00pm, every day is 
Off-Peak $0.12198/kWh | All other hours 

Winter Energy Charge October 1—May 31 
Peak $0.12981/kWh | 4:00pm to 9:00pm, every day 
Off-Peak $0.11234/kWh | All other hours 
Super Off-Peak $0.09554/kWh | 9:00am to 2:00pm, every day in March—May 


Schedule A-1-A: Small General Service 


Schedule A-1-A is a legacy rate that is closed to new customers. 


FY 23-24 Rate 
Summer Energy Charge | $0.14801/kWh | May 1—October 31 


Winter Energy Charge | $0.10675/kWh | November 1—April 30 


Schedule A-1-B: Small General Service 


Schedule A-1-B is a legacy rate that is closed to new customers. 


Rate Component FY 23-24 Rate Time of Use 


Summer Energy Charge Pea 


Peak $0.15623/kWh 


May 1—October 31 


12:00 noon to 6:00pm, Monday through Friday 
(except holidays) 


8:30am to 12:00 noon and 6:00pm to 9:30pm, 
en SSIES UAL Monday through Friday (except holidays) 


Off-Peak $0.13000/kWh | All other hours including holidays 
Winter Energy Charge November 1—April 30 
PatePenle $(.12359/kWh 8:30am to 9:30pm, Monday through Friday (except 
holidays) 


$0.12299/kWh | All other hours including holidays 


Off-Peak 


Schedule A-6: Small General Time-of-Use Service 


Schedule A-6 is a legacy rate that is closed to new customers. 


Time of Use 


Rate Component FY 23-24 Rate 


Summer Energy Charge May 1—October 31 


12:00 noon to 6:00pm, Monday through Friday 


Peak $0.21024/kWh Gaagannatabosy 
8:30am to 12:00 noon and 6:00pm to 9:30pm, 
Spa cus kWh Monday through Friday (except holidays) 
Off-Peak $0.12866/kWh | All other hours including holidays 


Winter Energy Charge November 1—April 30 


8:30am to 9:30pm, Monday through Friday (except 
holidays) 
$0.11856/kWh | All other hours including holidays | 


Part-Peak $0.11927/kWh 


Off-Peak 


Small Commercial SuperGreen Premium 


Small Commercial customers served by the schedules in the above section electing the 
SuperGreen 100% renewable energy service option will pay the SuperGreen premium in addition 
to their applicable Green rate on all kWh: 


Rate Component | FY 23-24 Rate 


$0.00500/kWh 


Medium Commercial — Low Demand (75-500 kW) 


Charges for Medium Commercial — Low Demand customers based on meter readings on July 1, 


2023 are as follows: 


Schedule B-10: Medium General Demand Metered Service 


Rate Component 
Summer Energy Charge 


FY 23-24 Rate Time of Use 


June 1—September 30 


Peak 


4:00pm to 9:00pm, every day 


Secondary 


$0.19242/kWh 


Primary $0.17684/kWh 
Transmission $0.15521/kWh 
patep ea eal to 4:00pm and 9:00pm to 11:00pm, every 
Secondary $0.1 3728/kWh | 
Primary $0.12474/kWh 
Transmission $0.1 0449/kWh | 
Off-Peak All other hours 
Secondary $0.10817/kWh 
Primary $0.09717/kWh 


Transmission _ | $0.07761/kWh 


Winter Energy Charge 


| — I—May 31 


Peak 


4:00pm to 9:00pm, every day 


Secondary 


$0.14053/kWh 


Primary 


Zl 


$0.12800/kWh 


ee 


Transmission 


$0.10779/k Wh 


| 


| Off-Peak All other hours 

Secondary $0.10882/kWh 
| Primary | $0.09795/kWh 

Transmission $0.07844/kWh 

Super Off-Peak 9:00am to 2:00pm, every day in March—May 

: Secondary $0.07634/kWh 

Primary $0.06547/kWh > 
; Transmission $0.04595/kWh 


i a ee ie i ie 


Schedule A-10-A: Medium General Demand-Metered Service 


Schedule A-10-A is a legacy rate that is closed to new customers. 


FY 23-24 Rate Time of Use 


May 1—October 31 


Rate Component 


Summer Energy Charge 


$0.13350/kWh 
$0.11846/kWh | 
$0.10002/kWh 


Secondary 


Transmission 


Winter Energy Charge November 1—April 30 
Secondary $0.11352/kWh 
Primary $0.10117 kWh 


Transmission $0.08430/kWh 


Schedule A-10-B: Medium General Demand-Metered Service 


Schedule A-10-B is a legacy rate that is closed to new customers. 


Rate Component FY 23-24 Rate Time of Use 


Summer Energy Charge Ik Raa May 1—October 31 


12:00 noon to 6:00pm, Monday through Friday 
Peak 
(except holidays) 
Secondary $0.15153/kWh 


a $0.13631/kWh 
a $0.11835/kWh 


8:30am to 12:00 noon and 6:00pm to 9:30pm, 


Part-Peak Monday through Friday (except holidays) 


Secondary $0.15153/kWh 


Primary $0.13631/kWh 
Transmission $0.11835/kWh 


Off-Peak All other hours including holidays 
Secondary $0.12599/kWh 


$0.11217/kWh 
Transmission $0.09484/kWh 
Winter Energy Charge November 1-April 30 


Sacaeal 8:30am to 9:30pm, Monday through Friday (except 
holidays) 
Secondary $0.11851/kWh 
Primary $0.10510/kWh 


Transmission $0.08795/kWh 


Rate Component | FY 23-24 Rate Time of Use 
Off-Peak All other hours including holidays 
Secondary $0.11784/kWh 
Primary | $0.10447/kWh 


Transmission | $0.08732/kWh 


Medium Commercial — Low Demand SuperGreen Premium 


Medium Commercial — Low Demand customers served by the schedules in the above section 
electing the SuperGreen 100% renewable energy service option will pay the SuperGreen 
premium in addition to their applicable Green rate on all kWh: 


Rate Component | FY 23-24 Rate 
SuperGreen $0.00500/k Wh 


Medium Commercial — High Demand (500-1000 kW) 


Charges for Medium Commercial — High Demand customers based on meter readings on July 1, 


2023 are as follows: 


Schedule B-19: Medium General Demand-Metered Time-of-Use Service 


Rate Component 


FY 23-24 Rate 


Summer Energy Charge June 1—September 30 


4:00pm to 9:00pm, every day 


Time of Use 


Peak - Energy 
Secondary 


Primary 


$0.14613/kWh 
$0.12772/kWh 


Transmission 


Part-Peak - Energy 


$0.11598/kWh 


2:00pm to 4:00pm and 9:00pm to 11:00pm, 


every day 


ig 


it 


Secondary $0.11076/kWh 
Primary $0.10080/kWh 
Transmission $0.10467/kWh 
Off-Peak - Energy All other hours 
Secondary $0.08577/kWh 
Primary $0.07740/k Wh 


Transmission 


Summer Demand Charge 


$0.08057/kWh 


June 1—September 30 


Peak - Demand 


Secondary 


4:00pm to 9:00pm, every day 


$26.74/kW 


Primary 


$22.91/kW 


Transmission $18.05/kW 
paper Demand Reng 4:00pm and 9:00pm to 11:00pm, 
Secondary $3.89/kW 
Primary $3.35/kW 
Transmission $4.51/kW 


Winter Energy Charge 


October 1—May 31 


Peak - Energy 


4:00pm to 9:00pm, every day 


I 


Secondary $0.12367/kWh 
Primary $0.11312/kWh 
Transmission $0.11749/k Wh 


Off-Peak - Energy 


All other hours 


Rate Component 


Secondary 


—_— 


FY 23-24 Rate Time of Use 


$0.08566/k Wh 


Primary 


$0.07756/kWh 


$0.08089/k Wh 


H Transmission 
Super Off-Peak - Energy 


9:00am to 2:00pm, every day in March—May 


Primary 


Secondary $0.03468/kWh 


$0.02695/kWh 


Transmission 


Winter Demand Charge 


$0.02704/kWh 


October 1—May 31 


Secondary 


Peak - Demand 


4:00pm to 9:00pm, every day 


$3.18/kW 


Primary 


Transmission 


$2.34/kW 
$1.73/kW 


Schedule B-19-R/B-19-S: Medium General Demand-Metered  Time-of-Use Service, 
Solar/Storage 


Rate Component FY 23-24 Rate Time of Use 


Summer Energy Charge Pee aM June 1—September 30 


Peak 4:00pm to 9:00pm, every day 
Secondary $0.27671/kWh 


Primary $0.25340/kWh 


Transmission $0.22054/kWh 


2:00pm to 4:00pm and 9:00pm to 11:00pm, every 
day 


Part-Peak 


Secondary $0.14301/kWh 


Primary $0.13156/kWh 
Transmission $0.14017/kWh 


Off-Peak All other hours 


Secondary $0.10503/kWh 
Primary $0.09666/kWh 
Transmission $0.09859/kWh 
October |—May 31 

Peak 4:00pm to 9:00pm, every day 
Secondary $0.14670/kWh 
Primary $0.13390/kWh 
Transmission $0.13202/kWh 

Off-Peak All other hours 


$0.10497/kWh 
$0.09677/kKWh 


$0.09881/kWh 
9:00am to 2:00pm, every day in March—May 


$0.06965/kWh 
$0.06144/kWh 
$0.06348/kWh 


Secondary 


Primary 


Transmission 
Super Off-Peak 
Secondary 


Primary 


Transmission 


Schedule E-19: Medium General Demand-Metered Time-of-Use Service 


Schedule E-19 is a legacy r 


ate that is closed to new customers. 


Rate Component _ 
Summer Energy Charge 


Peak - Energy 


FY 23-24 Rate 


ee Pe | May 1—October 31 | 


12:00 noon to 6:00pm, Monday through Friday 
(except holidays) 


Time of Use 


Secondary 
Primary 


$0.10413/kWh 
$0.09152/kWh 


Transmission 


Part-Peak - Energy 


$0.08167/kWh 


8:30am to 12:00 noon and 6:00pm to 9:30pm, 
Monday through Friday (except holidays) 


Secondary 
Primary 


$0.10413/kWh 
$0.09152/kWh 


Transmission 


| $0.08167/kWh 


Off-Peak - Energy 


9:30pm to 8:30am, Monday through Friday (except 
holidays) 
All day, Saturday through Sunday and holidays 


Summer Demand Charge 


Secondary $0.09785/kWh 
Primary $0.08551/kWh 
Transmission $0.07572/kWh 


May 1—October 31 


Peak - Demand 


12:00 noon to 6:00pm, Monday through Friday 


(except holidays) 
Secondary $10.69/kW 
Primary $9.28/kW 
Transmission $10.25/kW 
Part-eak - Demand EES A MSTAN SATE GASTRO EIN 
Secondary $10.69/kW 
Primary $9.28/kW 
Transmission $10.25/kW 
Winter Energy Charge November !|—April 30 
L Pare Peake Brerey PEN 9:30pm, Monday through Friday (except | 
Secondary $0.09512/kWh iad 
Primary $0.08291/kWh 
Transmission $0.07316/kWh 
Off-Peak - Energy 9:30pm to 8:30 am, Monday through Friday 


pak | 


Rate Component 


FY 23-24 Rate 


Time of Use 


(except holidays) 


Secondary 
Primary 


All day, Saturday through Sunday and holidays 


$0.09438/kWh 


$0.08220/kWh 


Transmission 


$0.07247/kWh 


Schedule E-19-R: Medium General Demand-Metered T. ime-of-Use Service with Solar 


Schedule E-19-R is a legacy rate that is closed to new customers. 


Rate Component FY 23-24 Rate Time of Use 


May 1—October 31 


Summer Energy Charge 
| 


2:00 noon to 6:00pm, Monday through Friday 


ae (except holidays) 
Secondary $0.16657/kWh 
Primary $0.16580/kWh 
Transmission $0.16057/kWh 
Pa a a eee 
Secondary $0.14932/kWh 
Primary $0.14887/kWh 
Transmission $0.14566/kWh 
9:30pm to 8:30am, Monday through Friday (except 
Off-Peak holidays) 
All day, Saturday through Sunday and holidays 
Secondary $0.12021 /kWh 
Primary $0.12040/kWh 
Transmission $0.12076/kWh 
Winter Energy Charge November 1—April 30 


8:30am to 9:30pm, Monday through Friday (except 
holidays) 


Part-Peak 


$0.11763/kWh 
$0.11768/kWh 
$0.11809/kWh 


Secondary 


Primary 


Transmission 


9:30pm to 8:30 am, Monday through Friday (except 
holidays) 
All day, Saturday through Sunday and holidays 


Off-Peak 


Secondary $0.11692/kWh 
Primary $0.11695/kWh 


Transmission $0.11736/kWh 


Medium Commercial — High Demand SuperGreen Premium 


Medium Commercial — High demand customers served by the schedules in the above section 
electing the SuperGreen 100% renewable energy service option will pay the SuperGreen 
premium in addition to their applicable Green rate on all kWh. 


Rate Component | FY 23-24 Rate 


$0.005/kWh 


Large Commercial 


Charges for Large Commercial customers based on meter readings on July 1, 2023 are as 


follows: 


Schedule B-20: Service to Customers with Maximum Demands of 1000 Kilowatts or More 


Rate Component 


Summer Energy Charge 


FY 23-24 Rate 


Time of Use 


June 1—September 30 


Peak - Energy 


4:00pm to 9:00pm, every day 


E Secondary $0.12254/kWh 
Primary $0.11951/kWh 
Transmission 


$0.10051/kWh 
ive 


Part-Peak - Energy 


2:00pm to 4:00pm and 9:00pm to 11:00pm, 
every day 


Secondary $0.09453/kWh 
Primary | $0.08974/kWh 
Transmission Ae $0.08216/k Wh | | 
Off-Peak - Energy All other hours 
Secondary $0.07241/kWh 
Primary $0.06896/kWh 
Transmission $0.06165/kWh 
Summer Demand Charge | June 1—September 30 
Peak - Demand 4:00pm to 9:00pm, every day 
Secondary | $27.81/kW aa 
Primary $30.64/kW aM 
Transmission $34.68/kW 
cree eet Balen 4:00pm and 9:00pm to 11:00pm, 
| Secondary $4.04/k W 
Primary $4.20/kW | 
z Transmission | $8.26/kW 
nite Energy Charge ae oui October 1—May 31 
Peak - Energy 4:00pm to 9:00pm, every day 
Secondary | $0.10586/kWh | 
Primary $0.10056/kWh 
Transmission | $0.09962/kWh i 
Off-Peak - Energy All other hours 
Secondary $0.07224/kWh | | 
Primary $0.06903/kWh | 


Rate Component 


Transmission 


Super Off-Peak - Energy 


FY 23-24 Rate Time of Use 


SOREN FEO 


9:00am to 2:00pm, every day in March—May 


Secondary 


$0.02719/kWh 


Primary 


Transmission 


$0.02428/kWh 


$0.01631/kWh 


Secondary 


$3.55/kW 


Primary 


Transmission 


Winter Demand Charge October 1—May 31 
Peak - Demand 4:00pm to 9:00pm, every day 


$3.52/kW 
$4.63/kW 


Schedule B-20-R/B-20-S: Service to Customers with Maximum Demands of 1000 Kilowatts or 


More, Solar/Storage 
Rate Component FY 23-24 Rate Time of Use 
[Summer Energy Charge |__| fune 1 September 30 
Peak 4:00pm to 9:00pm, every day 
Secondary $0.25077/kWh 
Primary $0.24967/kWh 
Transmission $0.25951/kWh 
Part-Peak 2:00pm to 4:00pm & 9:00pm to 11:00pm, every day 
Secondary $0.12649/kWh 
Primary $0.12538/kWh 
Transmission $0.14012/kWh | 
Off-Peak All other hours 
Secondary $0.09142/kWh 
Transmission $0.08955/kWh 


Winter Energy Charge 


October 1—May 31 


Transmission 


Peak 4:00pm to 9:00pm, every day 
Secondary $0.13223/kWh 
Primary $0.13059/kWh 


$0.13997/kWh 


Off-Peak All other hours | 
Secondary $0.09129/kWh 
Hateeioa Brimary, $0.09194/kWh 
Transmission 
Super Off-Peak 9:00am to 2:00pm, every day in March—May 
Primary $0.05747/kWh 


Transmission 


$0.05360/kWh 


Schedule E-20: Service to Customers with Maximum Demands of 1000 Kilowatts or More 


Schedule E-20 is a legacy rate that is closed to new customers. 


Rate Component FY 23-24 Rate Time of Use 


Summer Energy Charge May 1—October 31 


12:00 noon to 6:00pm, Monday through Friday 
(except holidays) 


Peak - Energy 


Secondary $0.08249/kWh 
Primary $0.07962/kWh 
Transmission $0.06840/kWh 


8:30am to 12:00 noon and 6:00pm to 9:30pm, 


Part-Peak - Energy Monday through Friday (except holidays) 


Secondary $0.08249/kWh 
Primary $0.07962/kWh 
Transmission $0.06840/k Wh 
Off-Peak - Energy All other hours 
Secondary $0.07731/kWh 
Primary $0.07458/kWh 
Transmission $0.06344/kWh 


Summer Demand Charge May 1—October 31 


12:00 noon to 6:00pm, Monday through Friday 
(except holidays) 


Peak - Demand 


$13.93/kW 
Primary $14.89/kW 
Transmission $17.73/kW 


Secondary 


8:30am to 12:00 noon and 6:00pm to 9:30pm, 


Part-Park - Demand Monday through Friday (except holidays) 


Secondary $13.93/kW 


5 


Primary $14.89/kW 
Transmission $17.73/kW 
Winter Energy Charge November 1—April 30 


8:30am to 9:30pm, Monday through Friday (except 


Part-Peak - Energy holidays) 


Secondary $0.07504/kWh 


Primary $0.07242/kWh 
Transmission $0.06131/kWh 


9:30pm to 8:30am, Monday through Friday, 
CaS NEUES All day, Saturday through Sunday and holidays 


Rate Component 


FY 23-24 Rate 


Time of Use 


Secondary $0.07442/kWh 
Primary | $0.07183/kWh 
Transmission | $0.06073/kWh 


Schedule E-20-R: Service to Customers with Maximum Demands of 1000 Kilowatts or More, 
with Solar 


Schedule E-20-R is a legacy rate that is closed to new customers. 


Rate Component __| FY 23-24 Rate 
Summer Energy Charge ok Bae eS May 1—October 31 


Pane inca 12:00 noon to 6:00pm, Monday through Friday 
(except holidays) 

Secondary $0.14897/kWh 
Transmission $0.15466/kWh 

Paresh ater a aeRO 
Secondary $0.13431/kWh 
Transmission $0.13638/kWh 

All other hours 

Secondary $0.10784/kWh 


Primary $0.10763/kWh 
$0.10762/kWh 


Transmission 


November 1—April 30 


8:30am to 9:30pm, Monday through Friday (except 
holidays) 


Winter Energy Charge 


Part-Peak 


$0.10530/kWh 
$0.10516/kWh 
$0.10507/kWh 


Secondary 


Primary 


Transmission 


9:30pm to 8:30am, Monday through Friday, 


Off-Peak All day, Saturday through Sunday and holidays 


$0.10461/kWh 
Primary $0.10450/kWh 
Transmission $0.10439/kWh 


Secondary 


Large Commercial SuperGreen Premium 


Large Commercial served by the schedules in the above section electing the SuperGreen 100% 


renewable energy service option will pay the SuperGreen premium in addition to their applicable 
Green rate on all kWh: 


Rate Component | FY 23-24 Rate 
SuperGreen $0.00500/kWh 


Business Electric Vehicles 


Charges for Business Electric Vehicle customers based on meter readings on July 1, 2023 are as 
follows: 


Schedule BEV-1: Business Electric Vehicles Secondary Voltage 


Rate Component FY 23-24 Rate 


Peak Energy Charge $0.23725/kWh | 4:00pm to 9:00pm, every day 


Off-Peak Energy Charge $0.08035/kWh | 9:00pm to 9:00am and 2:00pm to 4:00pm, 


Time of Use 


Super Off-Peak Energy Charge | $0.05853/kWh | All other hours 


Schedule BEV-2-S Business Electric Vehicles Secondary Voltage 
FY 23-24 Rate Time of Use 


$0.25471/kWh | 4:00pm to 9:00pm, every day 


$0.07800/kWh | 9:00pm to 9:00am and 2:00pm to 4:00pm, 


Rate Component 
Peak Energy Charge 


Off-Peak Energy Charge 


Super Off-Peak Energy Charge | $0.05593/kWh | All other hours 


Schedule BEV-2-P Business Electric Vehicles Primary or Transmission Voltage 


Rate Component FY 23-24 Rate Time of Use 


Peak Energy Charge $0.24569/kWh | 4:00pm to 9:00pm, every day 


Ge-Peatinnermemiarye $0.07540/kWh | 9:00pm to 9:00am and 2:00pm to 4:00pm, 
every day 


All other hours 


wee 
Super Off-Peak Energy Charge | $0.05437/kWh 


Business Electric Vehicles SuperGreen Premium 


Business Electric Vehicles served by the schedules in the above section electing the SuperGreen 
100% renewable energy service option will pay the SuperGreen premium in addition to their 
applicable Green rate on all kWh: 


Rate Component | FY 23-24 Rate 


$0.00500/kWh 


Agriculture 


Charges for Agriculture customers based on meter readings on July 1, 2023 are as follows: 


Schedule AG-A: Time-of-Use Agricultural Power 
Applies to PG&E rate schedules AG-A1 and AG-A2. 


Rate Component 


Summer Energy Charge 


FY 23-24 Rate 


Time of Use 


June 1—September 30 


Peak 


$0.24238/kWh 


5:00pm to 8:00pm, every day 


Off-Peak $0.11992/kWh | All other hours 

Winter Energy Charge October 1—May 31 
Peak $0.11652/kWh | 5:00pm to 8:00pm, every day 
Off-Peak | $0.08946/kWh | All other hours | 


Schedule AG-B: Time-of-Use Agric 


ultural Power 


Rate Component FY 23-24 Time of Use 
| Summer Energy Charge June 1—September 30 
Peak $0.22805/kWh | 5:00pm to 8:00pm, every day 
Ls Off-Peak $0.11780/kWh | All other hours 
Winter Energy Charge October 1—May 31 
| Peak $0.11302/kWh | 5:00pm to 8:00pm, every day 
Off-Peak $0.08955/kWh | All other hours 


Schedule AG-C: Time-of-Use Agricultural Power 


Rate Component 


Summer Energy Charge 


FY 23-24 Rate 


Time of Use 


June 1—September 30 


Peak - Energy 


$0.11193/kWh 


5:00pm to 8:00pm, every day 


Off-Peak - Energy 


$0.08379/kWh 


All other hours 


Summer Demand Charge 


June 1—September 30 


Peak - Demand 


$10.58/kW 


5:00pm to 8:00pm, every da 


Winter Energy Charge 


y 
October 1—May 31 a 


Peak 


: $0.09795/kWh 


5:00pm to 8:00pm, every day 


Off-Peak 


$0.07360/kWh 


All other hours 


Schedule AG-F-A: Flexible Off-Peak Time-of-Use Agricultural Power 


Customers on this tariff schedule can choose one of three options for their off-peak time-of-use 
period: Option 1) Wednesday and Thursday; Option 2) Saturday and Sunday, or Option 3) 
Monday and Friday. 


Rate Component FY 23-24 Rate Time of Use 


[Summer Energy Charge| ————‘diJane T—September30SSS 
Off-Peak $0.13146/kWh | All hours, Option 1, 2 or 3 
Peak $0.12076/kWh | 5:00pm to 8:00pm, every day except off-peak days 


Off-Peak $0.09300/kWh | All hours, Option 1, 2 or 3 


$$ __1______ 


Schedule AG-F-B: Flexible Off-Peak Time-of-Use Agricultural Power 


Customers on this tariff schedule can choose one of three options for their off-peak time-of-use 
period: Option 1) Wednesday and Thursday; Option 2) Saturday and Sunday, or Option 3) 
Monday and Friday. 


FY 23-24 Rate | Time of Use 
Summer Energy Charge [Cai ened a June 1—September 30 


Off-Peak All other hours, Option 1, 2 or 3 
a Seem eT 
$0.11586/kWh | 5:00pm to 8:00pm, every day except off-peak days 


Off-Peak $0.09203/kWh | All other hours, Option 1, 2 or 3 


Schedule AG-F-C: Flexible Off-Peak Time-of-Use Agricultural Power 


Customers on this tariff schedule can choose one of three options for their off-peak time-of-use 
period: Option 1) Wednesday and Thursday; Option 2) Saturday and Sunday, or Option 3) 


Monday and Friday. 


Rate Component 


Summer Energy Charge 


FY 23-24 Rate Time of Use 


June 1—September 30 


Peak - Energy 


$0.10926/kWh 


5:00pm to 8:00pm, every day except off-peak days 


Off-Peak - Energy 


$0.08550/kWh | All other hours, Option 1, 2 or 3 


Summer Demand Charge 


June 1—September 30 


Peak - Demand 


————— 


$10.58/kW 


Winter Energy Charge 


5:00pm to 8:00pm, every day except off-peak days | 
October 1—May 31 


Peak - Energy 


__| $0.09785/kWh 


5:00pm to 8:00pm, every day except off-peak days | 


Off-Peak - Energy 


$0.07691/kWh | All other hours, Option 1, 2 or 3 


Schedule AG-5A: Large Time-of-Use Agricultural Power 
Applies to PG&E rate schedules AG-5SA and AG-5D. Schedule AG-SA is a legacy rate that is 


closed to new customers. 


Rate Component 
Summer Energy Charge 


FY 23-24 Rate Time of Use 


May 1—October 31 


Peak 


$0.13232/kWh | 12:00 noon to 6:00pm, Monday through Friday 


(except holidays) 


Off-Peak 


All other hours, Monday through Friday 


$0.11178/kWh 
All day, Saturday through Sunday and holidays | 


Connected Load Summer 


$8.66/kW May 1—October 31 


Winter Energy Charge November 1—April 30 | 
Pare Peat $0.10198/kWh 8:30am to 9:30pm, Monday through Friday (except 
holidays) 
Off Pente $0.10120/kWh | All other hours, Monday through Friday 


ee All day, Saturday through Sunday and holidays 


Schedule AG-5B: Large Time-of-Use Agricultural Power 


Applies to PG&E rate schedules AG-5B and AG-5E. Schedule AG-SB is a legacy rate that is 
closed to new customers. 


Rate Component __| FY 23-24 Rate 
Summer Energy Charge ASS a deat May 1—October 31 


pene eneres baat Eyed Monday through Friday 
Secondary $0.10273/kWh 
$0.10273/kWh 

pee All other hours, Monday through Friday 
All day, Saturday through Sunday and holidays 
Secondary $0.08116/kWh 
Transmission $0.08116/kWh 
Secondary $10.99/kW 


Primary $7.53/kW 
$5.00/kW 


Transmission 


Off-Peak - Energy 


Transmission 


Winter Energy Charge November |—April 30 


8:30am to 9:30pm, Monday through Friday (except 


Part-Peak - Energy holidays) 


$0.07766/kWh 
$0.07766/kWh 
$0.07766/kWh 


Secondary 


Primary 


Transmission 


All other hours, Monday through Friday 


Off-Peak - Energy All day, Saturday through Sunday and holidays 


$0.07705/kWh 
$0.07705/kWh 
$0.07705/kWh 


Secondary 


Primary 


Transmission 


Schedule AG-5C: Large 


Time-of-Use Agricultural Power 


Applies to PG&E rate schedules AG-5C and AG-SF. Schedule AG-5C is a legacy rate that is 


closed to new customers. 


Rate Component 
Summer Energy Charge 


Peak - Energy 


FY 23-24 Rate Time of Use 


May 1—October 31 


12:00 noon to 6:00pm, Monday through Friday 
(except holidays) 


Part-Peak - Energy 


Secondary $0.08109/kWh 
Primary | $0.08109/kWh 
Transmission $0.08109/kWh 


8:30 am to 12:00 noon and 6:00pm to 9:30pm, 
Monday through Friday (except holidays) 


Off-Peak - Energy 


Secondary $0.06962/kWh 
Primary $0.06962/kWh 
Transmission $0.06962/kWh 


9:30pm to 8:30am, Monday through Friday 
All day, Saturday through Sunday and holidays 


$0.06535/kWh ig 


Summer Demand Charge 


Secondary a 
| Primary $0.06535/kWh 
Transmission $0.06535/kWh | 
May 1—October 31 


Peak - Demand 


12:00 noon to 6:00pm, Monday through Friday 
(except holidays) 


Secondary $10.29/kW 
Primary $9.44/kW 
Transmission $8.71/kW 


Part-Peak - Demand 


8:30 am to 12:00 noon and 6:00pm to 9:30pm, 
Monday through Friday (except holidays) 


Secondary $8.22/kW 
Primary $8.22/kW 
Transmission $8.22/kW 


Winter Energy Charge 


November 1—April 30 


Part-Peak - Energy 


8:30am to 9:30pm, Monday through Friday (except 
holidays) 


Secondary | $0.06718/kWh 
Primary $0.06718/kWh 
Transmission _| $0.06718/kWh 


Rate Component 


FY 23-24 Rate 


Time of Use 
All other hours, Monday through Friday 
All day, Saturday through Sunday and holidays 


Off-Peak - Energy 


Secondary 


$0.06654/kWh 
$0.06654/kWh 
$0.06654/kWh 


Primary 


Transmission 


Agriculture SuperGreen Premium 


Agriculture customers served by the schedules in the above section electing the SuperGreen 


100% renewable energy service option will pay the SuperGreen premium in addition to their 
applicable Green rate on all kWh: 


Rate Component | FY 23-24 Rate 
$0.00500/kWh 


Lighting and Traffic Controls 

Charges for Lighting and Traffic Control customers based on meter readings on July 1, 2023 are 
as follows: 

Schedule SL-1: Street and Highway Lighting 

Applies to PG&E rate schedules LS-2, SL-3, and OL-1. 


Rate Component | FY 23-24 Rate 
All Energy $0.12559/kWh 


Schedule TC-1: Traffic Control Service 


Rate Component | FY 23-24 Rate 
All Energy $0.12559/kWh 


Schedule A-15: Direct-Current Lighting Service 


Schedule A-15 is a legacy rate that is unavailable to new customers. 


Rate Component | FY 23-24 Rate Time of Use 
Summer Energy | $0.12992/kWh | June 1-September 30 
Winter Energy | $0.11091/kWh | October 1-May 31 


Lighting & Traffic Control SuperGreen Premium 


Lighting and Traffic customers served by the schedules in the above section electing the 
SuperGreen 100% renewable energy service option will pay the SuperGreen premium in addition 
to their applicable Green rate on all kWh: 


Rate Component | FY 23-24 Rate 
SuperGreen $0.00500/k Wh 


Standby Charges 


Standby rates apply to Full Standby customers under Rate Schedule. All partial standby 
customers are billed at their Otherwise Applicable Schedule (OAS) rate. SuperGreen premium 
charged at your OAS rate premium. 


Charges for Standby customers based on meter readings on July 1, 2023 are as follows: 


Schedule SEM: Residential Multi Meter Standby 


Rate Component | FY 23-24 Rate | Time of Use 


Reservation Charge | $0.70/kW 
Energy Charge $0.13770/kWh | All hours 


Schedule B-ST: Standby Service 
Applies to PG&E rate schedule SB. 


Rate Component 


FY 23-24 Rate 


Time of Use 


Summer Energy Charge June 1—September 30 

Peak 4:00pm to 9:00pm, every day 
Secondary $0.11840/kWh 
Primary $0.11840/kWh 
Transmission $0.10281/kWh 

paripeee ae to 4:00pm and 9:00pm to | mayo, every 
Secondary $0.10464/kWh 

| Primary $0.10464/kWh 

Transmission $0.08956/kWh 

Off-Peak All other hours 
Secondary $0.08933/kWh | 
Primary $0.08933/kWh 
Transmission $0.0748 1/kWh | 


Winter Energy Charge 


October 1—May 31 


Peak 


Secondary 


$0.11290/kWh 


4:00pm to 9:00pm, every day 


Primary 


$0.11290/kWh 


Transmission 


$0.09760/kWh 


Off-Peak | All other hours 
Secondary $0.09062/kWh 
Primary $0.09062/kWh 
Transmission $0.07618/kWh 


Super Off-Peak 9:00am to 2:00pm, every day in March—May 
Secondary $0.04117/kWh 
Primary $0.04117/kWh 
Transmission $0.02722/kWh 
Reservation Charge Year-Round 
Secondary $0.40/k W | 
Primary $0.40/k W 


Transmission 


$0.23/kW 


Schedule S-B: Standby Service 
Applies to PG&E’s rate schedule S. Schedule S-B is a legacy rate that is closed to new 


customers. 


FY 23-24 Rate 


Time of Use 


Summer Energy Charge Ae May 1—October 31 


Peak 


Secondary 


$0.20864/kWh 


Primary 


$0.20864/kWh 


12:00 noon to 6:00pm, Monday through Friday 
(except holidays) 


Transmission 


Part-Peak 


$0.21004/kWh 


8:30am to 12:00 noon and 6:00pm to 9:30pm, 
Monday through Friday (except holidays) 


Secondary 


Primary 


$0.17214/kWh 
$0.17214/kWh 


Transmission 


Off-Peak 


$0.17283/kWh 


Secondary 


$0.12436/kWh 


9:30pm to 8:30am, Monday through Friday, 
All day, Saturday through Sunday and holidays 


Primary $0.12436/kWh 
Transmission $0.12358/kWh 


Winter Energy Charge 


Part-Peak 


November 1—April 30 


8:30am to 9:30pm, Monday through Friday (except 
holidays) 


Secondary $0.17796/kWh 
Primary $0.17796/k Wh 


Transmission 


$0.17869/kWh 


Eva 


Off-Peak 


9:30pm to 8:30am, Monday through Friday, 
All day, Saturday through Sunday and holidays 


Secondary $0.14094/kWh 
Primary $0.14094/kWh 


Transmission 


$0.14086/kWh 


Reservation Charge 


Secondary 


$0.84/kW 


Primary 


Transmission 


$0.84/kW 
$0.75/kW 


Section 3 — Net Energy Metering Tariff 


Applicability 


This Schedule Net Energy Metering (NEM-CleanPowerSF) is applicable to enrolled 
CleanPowerSF customers who use a Renewable Electrical Generation Facility. 


To be eligible, the CleanPowerSF customer must satisfy the requirements of, and take electricity 
service on, a Pacific Gas and Electric Company’s (PG&E) net energy metering Electric Tariff 
Schedule, including NEM, NEM2?, or other NEM programs (PG&E NEM), and install a 
Renewable Electrical Generation Facility. 


This Schedule is available upon request, on a first-come, first-served basis to eligible 
CleanPowerSF customers that provide PG&E with a completed PG&E NEM Application and 
comply with all PG&E NEM requirements of the applicable NEM Tariff, including the following 
PG&E Electric Schedules: NEMV or NEM2V (Virtual Net Energy Metering), NEMVMASH or 
NEM2VMSH (Virtual Net Energy Metering for Multifamily Affordable Housing) NEMA or 
NEM2A (customer-generator with a Load Aggregation Arrangement), Multiple Tariff facilities 
as described by PG&E Electric Schedule NEM and NEM2 and other NEM electric schedules. 


PG&E NEM Tariff Terms and Conditions Apply. CleanPowerSF NEM customers are also 
subject to the terms, conditions, and billing procedures of PG&E for services other than electric 


generation. 


Definitions 


“Annual True-up Period” 
The twelve-month period commencing in May of each year. 
“Net Electricity Consumer” 
NEM-CleanPowerSF customer that generates less electricity from its Renewable Electrical 


Generation Facility during an Annual True-up Period than is delivered by CleanPowerSF to the 
customer during the same period. 


“Net Electricity Generator” 


5 For more information see PG&E’s NEM tariffs by selecting the “Electric Rate Schedules” link at: 
https://www.pge.com/tariffs/index.page 


A NEM-CleanPowerSF customer that generates more electricity from its Renewable Electrical 
Generation Facility during an Annual True-up Period than is delivered by CleanPowerSF to the 
customer during the same period. 


“Renewable Electrical Generation Facility” 


A facility that generates electricity from a renewable source listed in California Public Resources 
Code Section 25741(a)(1)° and that is: 


1. Located on the customer’s owned, rented, or leased premises; 


2. Equal to or less than 1 MW (AC) in design capacity; 


3. Interconnected for parallel operation with the PG&E distribution system; and 


4. Sized principally to offset part or all of the customer’s own on-site electrical 
requirements. 


Rates, Billing and Annual True-Up Process 


Rates and Monthly Billing for CleanPowerSF Service 


ls 


Each NEM-CleanPowerSF customer will receive a monthly billing statement reflecting 
net electricity consumption, charges incurred, credits generated during the current billing 
period, and remaining generation bill credits from previous billing cycles. The monetary 
value of any excess generation during a monthly billing cycle shall be calculated as 
follows: 


a. 


For Customers on a Flat Rate Tariff: If during a monthly billing cycle, the quantity of 
electricity generated by the customer’s Renewable Electrical Generation Facility and 
delivered to CleanPowerSF is greater than the quantity of electricity delivered to the 
customer by CleanPowerSF, the value of the excess kilowatt-hours (kWh) produced 
shall be calculated according to the electricity usage charges of the customer’s 
otherwise applicable rate schedule. 

For Customers on a Time of Use (“TOU”) Tariff: If during any TOU period, the 
quantity of electricity generated by the customer’s Renewable Electrical Generation 
Facility and delivered to CleanPowerSF is greater than the quantity of electricity 
delivered to the customer by CleanPowerSF, the value of the excess kilowatt-hours 
(kWh) produced shall be calculated based on the applicable time- of-use rate when 
the excess kilowatt-hours were produced. The customer will receive a net bill credit if 


® An eligible facility is one that generates electricity by using one of the following methods: biomass; solar thermal; 
solar photovoltaic; wind; geothermal; fuel cells using renewable fuels; qualifying small hydroelectric generation; 
digester gas; municipal solid waste conversion; landfill gas; ocean wave; ocean thermal; or tidal current. 


De 


the sum of CleanPowerSF electric generation charges and credits across all applicable 
TOU periods during the billing cycle is a net positive value. 


All CleanPowerSF charges under the customer’s otherwise applicable rate schedule shall 
be in effect and all charges shall be due and payable on the due date identified in each 
billing statement. 

a. Residential and small commercial NEM-CleanPowerSF customers may elect to 
receive Annual Billing, under which CleanPowerSF charges for the preceding Annual 
True-Up Period become due once per year, after the Annual True-Up (see Section 
IV.B below). Eligible small commercial customers are defined as those having a 
maximum monthly peak demand of less than 20 kilowatts. 


Any net bill credits reflected on the customer’s bill will be carried over for use in 
subsequent billing period(s) throughout the Annual True-up Period until such credits are 
exhausted. 


Annual True-Up and Settlement 


I 


On an annual basis, CleanPowerSF will determine whether a participating customer is a 
Net Electricity Consumer or a Net Electricity Generator during the preceding Annual 
True-up Period. For new customers, the Annual True-up Period for the first year will 
cover the period starting on the date that the customer commenced service under this 
NEM Schedule through the customer’s April billing cycle. 

When the customer is a Net Electricity Consumer at the end of the Annual True-up 
Period, any net bill credit balances remaining at that time will be reset to zero for the 
beginning of the next True-Up Period. 

When the customer is a Net Electricity Generator at the end of the Annual True-up 
Period, the customer is eligible to receive Net Surplus Electricity Compensation for any 
net electricity production during the prior twelve-months. 

The Net Surplus Electricity Compensation rate for each kilowatt-hour of net electricity 
production during the True-up Period is: 


Rate Code | FY 23-24 Rate 
All Energy | $0.0893/kWh 


CleanPowerSF will provide Net Electricity Generators their Net Surplus Electricity 
Compensation at the end of the Annual True-Up Period by bill credit that will apply to 
future CleanPowerSF charges. In lieu of receiving a bill credit from CleanPowerSF, 
customers may elect to receive payment by check. Customers electing to receive a check 
must indicate their preference within 60 days of the first bill following the end of the 
Annual True-Up Period. 

Per the California Public Utilities Code Section 2827(h)(4)(B), aggregated NEM 
customers are “permanently ineligible to receive net surplus electricity compensation.” 
Thus, CleanPowerSF aggregated NEM accounts are ineligible to receive Net Surplus 
Compensation 


Renewable Energy Credits and Environmental Attributes 

The customer will retain ownership of all RECs and environmental attributes associated with its 
usage of electricity produced by the eligible Renewable Electrical Generation Facility. 
Termination of CleanPowerSF Service 


If a NEM-CleanPowerSF customer opts-out of the CleanPowerSF program and returns to PG&E 
bundled service, or otherwise closes their CleanPowerSF account, that customer may request that 
CleanPowerSF settle any remaining net generation credits on the account, provided that the 
request is received within 90 calendar days of the return to PG&E service or the account closure. 
For customers with remaining net bill credit balances credits, CleanPowerSF will issue a check 
for the amount of any net bill credit balances remaining at the time of the return to PG&E service 
or the account closure. 


Section 4 — Definitions 


For the purpose of this Resolution, the following definitions shall apply unless the context 
specifically dictates otherwise. 

eCity 

The City and County of San Francisco 


“Commission” 


The San Francisco Public Utilities Commission 


“Customer” 

Any person, firm, corporation, partnership, trust, or any other entity including, but not limited to, 
local, state and federal governments utilizing the services of CleanPowerSF. 

“Customer Class” 

Customers with the same or similar usage characteristics are grouped into Customer Classes for 
purposes of cost allocation and rate setting. 

“General Manager” 


The General Manager of the Public Utilities Commission or his or her designee. 


“Power Charge Indifference Adjustment (PCIA)” 


The Power Charge Indifference Adjustment (PCIA) is a charge to recover PG&E’s above-market 
costs for generation resources acquired prior to a customer’s switch to a third-party electric 
generation provider. 


“Franchise Fee Surcharge (FFS)” 
The Franchise Fee surcharge (FFS) is levied by the California Public Utilities Commission and 


collected by PG&E on behalf of cities and counties in PG&E’s service territory for all customers. 
The money is collected through the bundled generation rate and used to pay municipalities for 
the purpose 


Section 5 — New Rate Schedule Methodology 


When PG&E implements a new rate schedule effective at a date prior to CleanPowerSF’s 
planned rates adoption, CleanPowerSF will create a temporary generation rate for the new 
schedule using the following methodology: 


1. Calculate ratios of PG&E generation rates of the new rate schedule to that of its default 
rate schedule in the applicable customer class, and 

2. Apply resulting ratios in Step | to CleanPowerSF rates of comparable default rate 
schedule in the applicable customer class. 


The temporary rates implemented under this section will remain in effect until CleanPowerSF’s 
next comprehensive rate adoption. 


Section 6 — Severability 


If any section, subsection, subdivision, paragraph, sentence, clause or phrase of this resolution or 
any part hereof, is for any reason held to be unconstitutional or invalid or ineffective by any 
court of competent jurisdiction, such decision shall not affect the validity or effectiveness of the 
remaining portions of this resolution or any part hereof. The Commission hereby declares that it 
would have adopted each section, subsection, subdivision, paragraph, sentence, clause or phrase 
thereof irrespective of the fact that any one or more sections, subsections, subdivisions, 
paragraphs, sentences, clauses or phrases be declared unconstitutional or invalid or ineffective. 


Section 7 — Effective Date 


The rates adopted pursuant to this resolution shall be effective thirty days following approval of 
this resolution, unless the rates are rejected by the San Francisco Board of Supervisors pursuant 
to Section 8B.125 of the City's Charter, and shall remain in effect until repealed, modified or 
superseded. These rates will be applied to meter readings on or after July 1, 2023. 


| hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 9, 2023. 


ecretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO.:: 23-0102 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) purchases low- 
cost electricity and other services from the federal government, through the Western Area Power 


Administration (WAPA), in order to provide electric service to Treasure Island and Yerba Buena 
Island (TI/YBI); and 


WHEREAS, The Board of Supervisors, pursuant to Resolution 0056-01, authorized the 
General Manager of the SFPUC to execute a Full Load Service contract (FLS Contract) with the 
WAPA for electric service to TI/YBI effective January 1, 2005, for a period of five years and 
nine months until September 30, 2010; and 


WHEREAS, Amendment No. | to the FLS Contract extending the term from September 
30, 2010 to September 30, 2015, and increasing the contract amount by $4,240,000 was 
approved by the Commission by Resolution No. 07-0178, and by the Board of Supervisors by 
Ordinance 0276-07; and 


WHEREAS, Amendment No. 2 to the FLS Contract extending the term from September 
30, 2015 to September 30, 2020 and increasing the contract amount by $9,650,000 was approved 
by the Commission by Resolution No. 11-0153, and by the Board of Supervisors by Ordinance 
256-11; and 


WHEREAS, Under the FLS Contract, WAPA provides Portfolio Management Services 
and Supplemental Power Purchases to ensure that load at TI/YBI would be reliably served; and 


WHEREAS, Amendment No. 3 to the FLS contract extending the term by four years and 
three months from September 30, 2020 to December 31, 2024 and increasing the contract 
amount by $12,360,000 was approved by the Commission by Resolution No. 219-21, and by the 
Board of Supervisors by Ordinance 219-21; and 


WHEREAS, Amendment No. 4 to the FLS contract and SC contract extends the term by 
five years from January 1, 2025 to December 31, 2029, and increases the contract amount by 
$13,130,000 for a total not-to-exceed amount of $41,500,000, subject to Board of Supervisors 
approval; and 


WHEREAS, The FLS contract allows the City to continue providing low cost federal 
power for all the anticipated electric power needs to TI/YBI; and 


WHEREAS, The cost of the extended FLS contract will be recovered through the electric 
utility rates at TI/YBI and paid for by the SFPUC’s Power Enterprise; now, therefore, be it 


RESOLVED, That the General Manager of the San Francisco Public Utilities 
Commission is hereby authorized to execute Amendment No. 4 to the FLS contract and the SC 
contract with WAPA extending the term by five years to December 31, 2029, and increasing the 
previously authorized contract amount by $13,130,000 for a total not to exceed amount of 


$41,500,000, subject to the approval of the Board of Supervisors pursuant to Charter Section 
9.118; and be it 


FURTHER RESOLVED, That the General Manager of the San Francisco Public Utilities 
Commission is authorized to seek approval of Amendment No. 4 to the FLS contract and SC 
contract by the Board of Supervisors. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 9, 2023. 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, May 23, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online as described below. 
Members of the public attending the meeting in person or remotely will have an opportunity to provide public 
comment on every action or discussion item. 


Members of the public are encouraged to provide public comment by email. Send an email to 
Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


REMOTE MEETING ACCESS 


Watch: https://www.sfgovtv.org/sfpuc 


REMOTE PUBLIC COMMENT CALL-IN: 1 (415) 655-0001/ACCESS CODE 2591 574 6761 # # 
(No Passcode Required ) 


When your item is called, press *3 to be added to the public comment speaker line. Commenters will 
have up to two minutes to provide comment unless otherwise noted by the Chair. Please speak clearly, 
ensure you are in a quiet location, and turn off any TV’s or computers around you. 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast 
and captioned on SFGovTV. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability. Making a request to participate remotely no later than one hour before the 
start of the meeting helps ensure availability of the meeting link. Sign Language Interpretation is also available 
upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, 
all other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 
Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 


exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


id 311 Free Language Assistance: $@ % af & [48)/ Ayuda gratuita con el idioma / BecnmatHaa MoMomIs 
mepeBoyunkos / Tro giip Théng dich Mién phi / Assistance linguistique gratuite / ##4}O S78 Xte/ GS 


C10] / A) 21 / ensugae wmaae nan lay lund a’vertoa & 10 / Libreng tulong para sa wikang Tagalog 
yIMAae 


Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site 
at www.sfgov.oreg/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 


action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If the Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- 
planning. org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


if 


Ze 


230103 


23010 


Call to Order 
Roll Call 
Approval of the Minutes of May 9, 2023 


Report of the General Manager (discussion only) 
a) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


Bay Area Water Supply and Conservation Agency Update (Sandkulla) 
REGULAR CALENDAR 


Public Hearing to consider and adopt a new three-year schedule of rates for retail water 
service in San Francisco and suburban areas to be effective with meter readings on or after 
July 1, 2023. This action constitutes the Approval Action for the Project for the purposes of the 
California Environmental Quality Act (CEQA) pursuant to San Francisco Administrative Code 
section 31.04(h). The Planning Department has determined that this action is exempt from the 
CEQA. If the item is approved, the Commission will rely on that determination to make its 
decision. (Hom) 


Public Hearing to consider and adopt a new three-year schedule of rates for sewer service in 
San Francisco, to take effect on or after July 1, 2023. This action constitutes the Approval 


1 Action for the Project for the purposes of the California Environmental Quality Act (CEQA) 


pursuant to San Francisco Administrative Code section 31.04(h). The Planning Department has 
determined that this action is exempt from the CEQA. If the item is approved, the Commission 
will rely on that determination to make its decision. (Hom) 


Authorize staff to adjust the stormwater charge portion of the sewer bill in accordance with 
proposed Rules and Regulations; and public hearing to consider and possible action to adopt 
Rules and Regulations for the Stormwater Credit Program, in conformance with the 
requirements of Charter Section 4.104, effective July 1, 2023.This action constitutes the 
Approval Action for the Project for the purposes of the California Environmental Quality Act, 
(CEQA) pursuant to San Francisco Administrative Code Section 31.04(h). The Planning 
Department has determined that this action is exempt from the CEQA. If the item is approved, 
the Commission will rely on that determination to make its decision. (Prather) 


Public Hearing to adopt San Francisco Public Utilities Commission Power Enterprise schedules 
of rates for Hetch Hetchy power service to customers in Tuolumne County charged per lease 
and/or tenant agreements to be effective for meter readings on or after July 1, 2023. This action 
constitutes the Approval Action for the Project for the purposes of the California Environmental 
Quality Act (CEQA) pursuant to San Francisco Administrative Code section 31.04(h). The 
Planning Department has determined that this action is exempt from the CEQA. If the item is 
approved, the Commission will rely on that determination to make its decision. (Hom) 


10. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Annual Hetch Hetchy Power and CleanPowerSF Source Disclosure Report Filing to the 
California Energy Commission 
e) Water Supply Conditions Update 


11. General Public Comment 
Members of the public may address the Commission on matters that are within the Commission’s 
Jurisdiction and are not on today’s agenda. 


12. Items initiated by Commissioners (discussion only) 


13. Adjournment. 
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REGULAR MEETING MINUTES 
Tuesday, May 23, 2023 
1:30 PM 
(Approved June 13, 2023) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Call to Order 
President Ajami called the meeting to order at 1:37 PM. 


Roll Call 
Present: Ajami, Paulson, and Stacy 
Excused: Maxwell and Rivera 


The Commission Secretary announced that the Commission would be considering a proposal to 
adopt water rates for FYE 2024 through FYE 2026 ( item 6); and the proposal to adopt sewer rates for 
FYE 2024 through FYE 2026 (item 7). She stated the Commission has received written protests against 
the proposed rates by mail and considered those protests pursuant to Proposition 218. She asked that any 
property owner or customer submitting a written protest in person at the meeting do so before the 
Commission acts on those items. 


Approval of the Minutes of May 9, 2023 


Commissioner Stacy indicated that although she was excused from the May 9 meeting she 
watched the meeting via video archive and stated she was prepared to vote on the minutes. 


No public comment. 


On motion to approve the Minutes of May 9, 2023: 
Ayes: Ajami, Paulson, and Stacy 


Report of the General Manager 
a) Report on Recent San Francisco Public Utilities Commission Activities, Events and 


Announcements 

Dennis Herrera, General Manager (GM), announced that Charles Perl, Deputy Chief 
Financial Officer (CFO) was retiring and that after 15 years of service to the SFPUC and 
three years of service at the San Francisco Airport and at the Mayor’s Office, this was his 
last day. He outlined Charles’ many achievements and thanked him for his dedication, 
support, and for his work fighting on behalf of the ratepayers. 


Deputy CFO Perl thanked GM Herrera. He recognized and thanked finance staff for their 
work and support. 


President Ajami and Commissioners Paulson and Stacy thanked Mr. Perl for his work and 
wished him a joyful retirement. 


No public comment. 


. Bay Area Water Supply and Conservation Agency (BA WSCA) Update 
Nicole Sandkulla, BAWSCA CEO, discussed BAWSCA’s support of the State Water Resources 


Control Board’s (Board) evaluation of the proposed Tuolumne River Voluntary Agreement as a 
possible amendment to the Bay Delta Plan. She stated that BAWSCA provided oral comment at 
the Boards’ meeting. She recognized the SFPUC ’s work on the November 2022 revised 
memorandum of understanding. 


Public Comment 


e Peter Drekmeier, Policy Director, Tuolumne River Trust, discussed his attendance at the 
Board’s meeting. He provided thoughts regarding BAWSCA’s comments at that meeting. He 
discussed the Tuolumne River Voluntary Agreement. 

e Dave Warner offered his thoughts on the Board’s meeting and stated the Tuolumne River 
Voluntary Agreement will have a difficult time getting through the Board. 

e Denise Louie stated the fish need increases in water flows which are not provided by the 
Tuolumne River Voluntary Agreement. 

e Francisco DaCosta provided comments on CEO Sandkulla’s report. He asked for empirical 
data regarding salmon flows. 


At the request of President Ajami the Commission Secretary called items 6 and 7 together. 


Public Hearing to consider and adopt a new three-year schedule of rates for retail water service 
in San Francisco and suburban areas to be effective with meter readings on or after July 1, 2023. 
This action constitutes the Approval Action for the Project for the purposes of the California 
Environmental Quality Act (CEQA) pursuant to San Francisco Administrative Code section 
31.04(h). The Planning Department has determined that this action is exempt from the CEQA. 


If the item is approved, the Commission will rely on that determination to make its decision. 
(Resolution 23-0103) 


Public Hearing to consider and adopt a new three-year schedule of rates for sewer service in San 
Francisco, to take effect on or after July 1, 2023. This action constitutes the Approval Action for 
the Project for the purposes of the California Environmental Quality Act (CEQA) pursuant to 
San Francisco Administrative Code section 31.04(h). The Planning Department has determined 


that this action is exempt from the CEQA. If the item is approved, the Commission will rely on 
that determination to make its decision. (Resolution 23-0104) 


Erin Corvinova, Financial Planning Director, thanked everyone who worked on the rates items. 
She stated that item 6 was for consideration of adoption of proposed water rates for fiscal year 
endings (FYEs) 2024, 2025 and 2026, and item 7 was for consideration of adoption of proposed 
sewer rates for FYEs 2024, 2025, and 2026. 


Director Corvinova presented the following: 


2023 Water and Wastewater Rate Study: San Francisco Charter requires an independent cost- 
of-service study for each utility at least every five years. The Rate Fairness Board reviewed the 
proposed rates. California Proposition 218 sets legal requirements for the calculation of water 
and sewer rates based on proportional allocation of cost to customer classes, noticing and 
outreach to customers regarding the rate increases, and providing the opportunity for public 
comment. The proposed three-year water rates for FYEs 2024, 2025, and 2026 would begin on 
July 1, 2023. 


Rate Study Process: (1) Revenue Requirement Analysis: Calculate revenue adjustments 

necessary to meet policy, capital, and operating budget objectives; (2) Cost of Service Analysis: 
Equitably link costs to system functions, develop unit costs, and distribute revenue requirements 
to customer classes; and (3) Rate Design: Design individual rates and charges to recover costs. 


Revenue Requirement Analysis: Incorporates the adopted two-year budget, 10-Year Capital 
Improvement Plan, and 10-Year Financial Plan. Capital costs are 80% of the increase during 


the three years. Five percent (3%) annual increase for water and 9% annual increase for 
wastewater for each of the three fiscal years. Customer bill impacts will vary from revenue 
requirement increases due to cost allocation changes and individual use patterns. 


Cost-of-Service Analysis: Allocates system costs to a customer class based on proportional use. 
Key updates for the study: (1) Detailed allocations of operating, revenue-funded capital, and 
debt service expenses; (2) Updated water peaking factors for system and customer classes to 
reflect post-pandemic usage patterns; and (3) “mass balance” of billed wastewater discharges 
vs. inflows to the treatment plants, allocating both flow and strength/contaminants to wet vs. dry 
weather. 


Water Rate Structure: No proposed changes to current structure of (1) Fixed monthly service 
charges based on meter size; and (2) Tiered volumetric charges for residential customers and 
uniform volumetric customers for non-residential customers. 


Key changes in water rates: (1) Increased untreated water rates resulting from higher cost 
allocation to raw water supply; and (2) Slight increase to Single Family cost allocation mainly 
from water peaking behavior changes. 


Director Corvinova reviewed: (1) Proposed Water Rates — Fixed Charges: Current rates and 
charges and those for FYEs 2024, 2025, and 2026; (2) Proposed Water Rates — Volumetric 
Charges: Current rates and charges and those for FYEs 2024, 2025, and 2026 (Single-Family 
Residential, Multi-Family Residential, Non-Residential, and Untreated Water Service). 


Sewer Rate Structure — Current: (1) Fixed Charge ($ per month) customer charge flat amount 
per account; (2) Volumetric Charge ($ per CCF). Residential (charge per CCF of wastewater 
discharged) and Non-Residential (charge per CCS of waster discharged. Strength charges based 
on flow and business type). 


Sewer Rate Structure — Proposed: (1) Fixed Charge ($ per month) customer charge flat per 
account; (2) Wastewater Charge ($ per CCF). Residential (charge per CCF of sanitary sewer 
discharged); Non-Residential (charge per CCS of sanitary sewage discharged. Strength charges 
based on flow and business type; and (3) Stormwater Charge ($ per month). Residential — three 
tiers of flat monthly charges; Non-residential monthly charges per 1,000 square foot of 
permeable and impermeable area. 


Key changes in Sewer Rates: Bifurcate current sewer rate into two components - Wastewater 
charge and Stormwater charge reflecting the SFPUC’s combined sewer system. It does not 
change the overall revenue collected and enhances rate equity by charging customers for total 
flows contributed to the combined sewer system. The seven-year phase-in allows customers time 
to adapt. 


Stormwater Charge Structure: (1) Standard Charge: Applicable to non-residential, mixed use, 
vacant, and large residential parcels. Impermeable areas cause more runoff and pay more; and 
(2) Simplified Residential Charge: Applicable to residential properties with six or fewer dwelling 
units and parcel areas less than 6,000 square feet. The tier is based on total Assessor parcel 
area. 


Director Corvinova presented a sample bill for an average single family residential customer 


showing current charges and charges for FYEs 2024, 2025, and 2026 charges, with the bill 
broken down by the water, wastewater, and stormwater portions of the bill. 


Director Corvinova discussed how the SFPUC’s average bill compares to SFPUC’s peer 
agencies and stated the bills are compared with peer utilities. She noted the affordable discount 
program that is available to customers. 


Director Corvinova responded to a request from President Ajami regarding the combined sewer 
system, indicating they are not as common in California as they are on the East Coast due to the 
newer age of most California systems. Brief discussion ensued. Director Corvinova responded to 
an additional question about the potential system impact from the recent storms on the 
stormwater charge. 


John Cote, SFPUC Communications Director, discussed the public outreach efforts included an 
engaging, inclusive, and multilingual campaign. He described specific marketing efforts taken 
and stated that three multilingual “eBlasts” were sent to 78,000 customers. He stated that the 
SFPUC rates webpage was in the top five of the most viewed pages on sfpuc.org, with more than 
8,900 unique users. He indicated that additional outreach was utilized through social media and 
display ads. Additional targeted focus was placed on low-income, immigrant, and Black, 
Indigenous, People of Color (BIPOC) communities with human translated materials and 
webpages, target ads in Chinese, Spanish, and Filipino media, ads in media with substantial 
Black audiences or those based in Bayview-Hunters Point, and in Univision, and Sing Tao. 


Commissioner Paulson recognized the impactful outreach efforts and media campaign. 


Howard Ash, Chair, Rate Fairness Board (Board) reviewed their membership and stated they 
were established by Proposition E, which was passed by San Francisco voters in 2002. He 
outlined the role of the Board as specified by Article 8B of the San Francisco Charter. 


Chair Ash discussed multiple objectives for “rate fairness”. He noted that over two decades of 
positive change the SFPUC has moved toward a traditional utility service role with financial 
independence and integrity, rates that reflect the cost-of-service, traditional utility customer 
classes, and simplification. 


Chair Ash presented the Board's views on the rates proposals: 


Water and Wastewater 


e Three years of rates (instead of four or five) is reasonable given economic and hydrological 
uncertainties of long-term capital plan. 


Water 

e Maintain existing tiers for single-family and multi-family residential. 

e Predictable annual rate increases for three years to reflect current costs and the continued 
move toward full cost-of-service rate. 

e Not much difference in rate between residential water tiers. Similar cost-of-service vs. 
conservation incentives. 


Wastewater 
e Predictable rate increases, mostly related to the Sewer System Improvement Program. 


e Changes to cost allocation are mostly small. 

e High fund balance in early years decreases in later years with higher debt service. Rate 
stability vs. affordability; future fund balance projections uncertain; and difference balance 
of objectives. 

e Stormwater charge and credit program is well-designed, relatively simple, and “fair” in and 
of itself, The pros outweigh the cons. Smaller customer impacts are the result of a shift of 
costs from variable charge to fixed charge. 


Fire Service 
e Another change in cost allocation methodology. Rates remain relatively low and stable, 
despite changes in methodology. 


Hetch Hetchy Power Rates for Tuolumne County 

e Relatively large increase but a move toward cost-of-service rates. San Francisco Public 
Utilities Commission-owned properties provide an opportunity to invest to reduce 
consumption. 


Chair Ash thanked the SFPUC staff, Rate Fairness Board members, and consultants Raftelis, 
and McGovern McDonald Engineers for their work. 


President Ajami thanked Chair Ash and the Board for their work. She discussed the balance of 
tiered pricing and provided thoughts on rate stability and affordability. 


Director Corvinova responded to a question from President Ajami regarding peak residential 
users and trends stating automated meters allow for data on hourly usage and that pre- and 
post-pandemic information was collected and analyzed, and stated that data is included in the 
Rate Study. 


Commissioners Stacy thanked staff and the Rate Fairness Board for their work. She indicated 
she attended one of the town halls and found the information well-presented. 


Commissioner Paulson thanked staff and the Rate Fairness Board for their work and for the 
clear and succinct presentations. 


Commissioner Stacy noted some protest letters discussed the drought surcharge and asked Mr. 
Cote if there was any public notification that the surcharge ended, to which he stated that there 
was a press release issued to that fact and that notice was posted on the SFPUC website and on 
the SFPUC’s rates proposal webpage. 


Public Comment Item 6 

e Patricia (inaudible), representing 22 neighborhood and merchant associations, stated she 
did not receive information on the hearing. She discussed outflow at the Marina and Cow 
Hollow and the January floods. She stated the proposed rate increase needs to be 
reconsidered. 

e Steve Murray, 7-11 Wash & Dry, discussed the negative impact of the proposed rate increase 
on his business and customers. He indicated the proposed increase should be on the ballot. 

e Patrick Durnal discussed his professional background and the SFPUC’s proposed increases 
as compared to peer agencies. He discussed the units he uses per month and the financial 
impact of the potential increase. 


Don Driscoll, Driscoll & Omens, stated the proposed rates are overcharges that exceed what 
is permitted by Proposition 218. He claimed the hearing was not a proper administrative 
hearing. 

Tracy discussed the outreach and stated the original mailer was missing information and 
needed to be resent. She stated the SFPUC has had steady rate increases since 2018. She 
discussed the quality of the water received in her home. 


At the request of President Ajami, GM Herrera noted the need to push the hearing by two weeks 
due to an error in the first notice. He confirmed all customers were mailed both hearing notices 
and all proper procedures were followed. 


Ted Lowenberg discussed the proposed rate increase and his anticipated bill by 2023. He 
asked that future water rates be affordable and include a habitation tax. He asked that 
apartments and condos be sub-metered. He posed several questions for consideration. 

Dean Truong, 1822 23" Street Condo, stated that most of their residents don’t get individual 
water bills. He stated he will need to raise rents as a result of the proposed rate increases. 
He discussed their median and projected usage. 

Molly Colton, Sierra Club California, discussed the water shortage emergency and drought 
surcharge and stated the SFPUC should reduce costs in other areas. 

Francisco DaCosta discussed the presentation and stated qualified outreach was not taken. 
Peter Drekmeier, Policy Director, Tuolumne River Trust, stated that rate increases go back a 
long time and stated that the proposed rate increases are a mistake. 

Dave Warner discussed his letter to the Commission (attached) and discussed comparative 
water rate data. He asked for a pricing chart showing prices at lower demand. 


Public Comment Item 7 


Patricia expressed opposition stating repairs for the recent flooding is not included in the 
studies. She noted the hardship on various populations. She indicated she receives recycled 
water and must use bottled water. 

Jennifer Vataru, Marina resident, discussed two sewage floods she has experienced since the 
closing of the Pier Street outfall and her negative experiences. She expressed opposition the 
proposed sewer rate increase. She stated there has been no outreach and that she has had 
difficulty reaching staff. 

Steve Murray, 7-11 Wash & Dry, discussed the impact of the proposed rate increase on his 
business and that indicated he has no plans to pass rate increases onto customers. He stated 
the proposed rate increase needs to be placed on the ballot. 

Patrick Durnal expressed opposition to the proposed stormwater runoff charges. He 
discussed his property taxes and questioned why property taxes don’t cover runoff charges. 
Tracy expressed opposition to the proposed stormwater runoff charge and indicated property 
taxes pay for those charges. She discussed stormwater charges imposed across the country. 
Dean Truong expressed opposition to the proposed stormwater charges and stated that fixed 
charges will equal a 35% per year increase for his condo. 

David Hooper, Solutions Not Sandbags, indicated the problem is the cost of the stormwater 
surcharge. He stated costs could have been lower if earlier flooding issues had been 
addressed. 

Francisco DaCosta asked for a needs assessment for the force main by Pier 80. He discussed 
the Phelps treatment plant. 

Unidentified caller discussed the Power Enterprise operations and rates they charge. 


e Peter Drekmeier, Policy Director, Tuolumne River Trust, discussed deferred maintenance of 
the sewer system and SFPUC’s fight against the Water Resources Control Board. 


Written Public Comment Received (attached) 
e Jennifer Vataru (item 7) 
e The Marina 94123 (item 7) 
e Supervisor Ahsha Safai (items 6 and 7) 


President Ajami thanked those who took time to provide public comment on items 6 and 7. She 
provided clarification to some comments made and indicated that there is not a double charge 
for stormwater runoff via customer bills and property taxes. She stated that for fairness, the 
sewer changes are being separated into two distinct charges of stormwater and wastewater. 
Director Corvinova confirmed that the SFPUC does not receive funds from either property taxes 
or the general fund. She confirmed the stormwater and wastewater charges are being separated 
into two separate line items on the bill. 


Commissioner Paulson thanked everyone for their in-person and remote attendance. He stated 
water is free but the cost to operate and maintain the system is expensive. He noted the high 
quality of SFPUC’s water and discussed the poor quality of water and lack of infrastructure and 
system maintenance in other parts of the country, including Flint, MI and Jackson, MS. 


Commissioner Stacy indicated it is a difficult and complicated decision with a need to balance 
the responsibility for system upgrades and maintenance with affordability. She addressed 
affordability concerns expressed in some protest letters and by some speakers and noted the 
SFPUC’s Customer Assistance Program may be able to help some customers. She questioned if 
a similar program is available to assist small businesses. Director Cote indicated there may be 
rebate programs available to small businesses. Commissioner Stacy discussed conservation 
efforts, fixed and volumetric costs, and stormwater fees. She expressed respect for the work done 
by staff, She acknowledged the correspondence received from Supervisor Safai and his concerns 
with departments being charged for water use and stated that city departments should pay for 
their water use so that cost does not fall onto the SFPUC and ratepayers. 


President Ajami noted that every wastewater utility is dealing with specific challenges and aging 
infrastructure and that replacing infrastructure is more expensive than maintenance. She stated 
that no recycled water comes out of San Francisco taps and that constant testing of water takes 
place. She acknowledged Supervisor Safai’s letter and noted the importance of water 
conservation and efficiency by city departments. 


President Ajami read the following statement: ‘With regard to Agenda Items 6 and 7, the 
Commission held the public hearing on the Proposal to Adopt Water and Sewer Rates for FYE 
2024 through FYE 2026 in accordance with Article XIII D, Section 6, of the California 
Constitution, also known as Proposition 218. Proposition 218 requires that the Commission 
consider all protests against the proposed rates and provides that the Commission shall not 
impose the proposed rates if written protests are presented by a majority of affected property 
owners. In March 2023, the SFPUC provided affected property owners with written notice of the 
proposed rates and the date, time, and location of this hearing. The written notice advised 
property owners of their right to protest the proposed rates and instructed that any written 
protest be mailed to the Commission Secretary or be hand delivered at today’s hearing in order 
to be counted. The notice also instructed that any written protest must: (I) state that the property 


owner or customer is in opposition to the proposed rates increase; (2) provide the location of the 
affected property (by assessor’s parcel number, street address, or customer account); and (3) 
include the name and signature of the person submitting the protest. The notice stated that oral 
comments at the public hearing would not qualify as a formal protest unless accompanied by a 
written protest, but the SFPUC would welcome all input from the community during the public 
hearing. The Commission has received 351 written protests by mail, and 4 written protests were 
hand delivered to the Commission Secretary at today’s hearing. The SFPUC has 177,564 
property owners or customers with water or wastewater accounts. The total number of written 
protests received, thus does not amount to a majority of the affected property owners or 
customers. Having counted and considered all protests against the proposed rates in accordance 
with Proposition 218, the Commission may act to adopt the proposed rates.” 


On motion to approve item 6: 
Ayes: Ajami, Paulson, and Stacy 


On motion to approve item 7: 
Ayes: Ajami, Paulson, and Stacy 


Authorize staff to adjust the stormwater charge portion of the sewer bill in accordance with 
proposed Rules and Regulations; and public hearing to consider and possible action to adopt 
Rules and Regulations for the Stormwater Credit Program, in conformance with the 
requirements of Charter Section 4.104, effective July 1, 2023.This action constitutes the 
Approval Action for the Project for the purposes of the California Environmental Quality Act, 
(CEQA) pursuant to San Francisco Administrative Code Section 31.04(h). The Planning 
Department has determined that this action is exempt from the CEQA. If the item is approved, 
the Commission will rely on that determination to make its decision. (Resolution 23-0105) 


Willis Logsdon, Urban Watershed Planner, reviewed the Stormwater Credit Program Goals and 
stated that the proposed current sewer rate will be bifurcated into two components (1) 
Wastewater charge, and (2) Stormwater charge, with customers paying their fair share for the 
combined sewer system. Customers fall into one of two categories for the Stormwater charge (1) 
Standard Charge which is applicable to non-residential, mixed-use, vacant, and large residential 
parcels; and (2) Simplified Charge for most residential parcels, with -three flat rate tiers. 


Mr. Logsdon reviewed the stormwater credit structures: (1) Standard Charge Stormwater 
Credit Structure is based on the total area draining to the green infrastructure in relation to the 
total parcel area, with a maxim credit of 90% off monthly stormwater charge. He provided 
examples of a Standard Charge bill with Stormwater Credit; and (2) Simplified Residential 
Charge Credit Structure is based on a flat rate menu of credit options that are based on average 
parcel characteristics. Project drainage areas include roof area and ground-level surfaces such 
as patios or driveways, and projects that are eligible for credits may include rain gardens, 
rainwater harvesting cisterns, and permeable pavement. He reviewed the Simplified Residential 
Charge Credit Structure indicating thresholds vary between residential tiers to account for 
differences in property size and characteristics and stated credits are based on average parcel 
within each tier, with a maximum credit of 85% (combining two credit options). 


Mr. Logsdon reviewed program eligibility, maintenance and evaluation, and expiration and 
removal of credits. He noted coordination with existing programs indicating that projects built 
to-date through SFPUC stormwater programs will be automatically enrolled in the Stormwater 


Credit Program on July 1, 2023. Annual self-certifications and SFPUC inspections will be 
integrated with existing programs. He discussed next steps and requested Commission approval. 


Public Comment 

e Patricia stated that the problem isn’t solved and that small business and property owners 
will need additional money for the credit program. 

e Jennifer Vataru reiterated her previous comments. She stated a post-mortem of the storms 
and closing the outfall needs to occur. 


GM Herrera indicated a post-mortem of the storms has occurred and a letter was provided to 
Supervisor Stephani stating that closing the outfall did not have an impact on the flooding that 
occurred as a result of recent storms. He asked that Stephen Robinson, Assistant General 
Manager Infrastructure Bureau, speak with Jennifer. 


Commissioner Stacy expressed appreciation for the Stormwater Credit Program. 


On motion to approve item 8: 
Ayes: Ajami, Paulson, and Stacy 


Public Hearing to adopt San Francisco Public Utilities Commission Power Enterprise schedules 
of rates for Hetch Hetchy power service to customers in Tuolumne County charged per lease 
and/or tenant agreements to be effective for meter readings on or after July 1, 2023. This action 
constitutes the Approval Action for the Project for the purposes of the California Environmental 
Quality Act (CEQA) pursuant to San Francisco Administrative Code section 31.04(h). The 
Planning Department has determined that this action is exempt from the CEQA. If the item is 


approved, the Commission will rely on that determination to make its decision. (Resolution 23- 
0106) 


Ma Yee Yap, Principal Revenue/Rates Analyst stated that per the San Francisco City Charter, a 
rates study is required at least every five years by an independent consultant. She discussed the 
2022 Power Rates Study, noting key outcomes: (1) Ensure financial stability — program cost of 
service; (2) Modernize and standardize Hetch Hetchy Power rates; and (3) Support the City's 
climate action goals. 


Analyst Yap noted the customers under the lease/tenant agreements are the United States Forest 
Service (partnership to address source water quality and watershed protection), the California 
Department of Fish and Wildlife (Fish Hatchery at Moccasin Creek), and Hetch Hetchy Water 
and Power-owned Housing. She presented the FY 2023-24 Power Rates proposal which would 
(1) Increase rates by 50% in FY 2023-24; and (2) Evaluate usage profiles as well as housing 
attributes and weather retrofitting to standardize rate structures in the near term. She reviewed 
the schedule of public meetings and notices that were provided to affected parties. 


No public comment. 


On motion to approve item 9: 
Ayes: Ajami, Paulson, and Stacy 


. Communications 


a) Advance Calendar 


b) Contract Advertisement Report 

c) Correspondence Log 

d) Annual Hetch Hetchy Power and CleanPowerSF Source Disclosure Report Filing to the 
California Energy Commission 

e) Water Supply Conditions Update 


. General Public Comment 


e Faheem Carter, Co-Founder/Farmer In Charge, Florence Fang Community Farm, discussed 
the Farm and its mission. He noted the lack of fresh vegetables and open green space in the 
Bayview. He stated affordable water is needed to maintain the Farm and its operations. He 
discussed the importance of the Farm’s youth programs. 

e Kelsey O'Hare, Florence Fang Community Farm volunteer, discussed the importance of 
urban farming for those living in food deserts and in underserved communities. She 
discussed barriers communities face with growing food, including their water rates. She 
asked that a water rate designated for urban agriculture be created, along with grants for 
urban agriculture enterprises to offset the cost of water, and a policy be developed around 
water budgeting. 

e Caro Correa, Air Quality Coordinator, Brightline Defense, discussed their work to provide 
services to low income communities. She discussed the importance of urban agriculture and 
their work with the Florence Fang Community Farm. She stated that water should not be a 
barrier to community farms. She asked that a new water rate category for urban farms be 
created. 

e = Jarae Clark, Executive Director, City of Dreams, discussed their organization and mission. 
She noted the lack of access to green space in the Bayview. She asked that water rates for 
urban farms be reduced to ensure access. 

e Andre Torres, Florence Fang Community Farms, discussed measures the Farm takes to be 
efficient and effective in their water use, stating water conservation is a top priority. He 
welcomed any information that could be provided on water management practices. 

e Peter Drekmeier, Tuolumne River Trust, discussed the Water Supply Conditions Update, 
Tuolumne River Water available to the City, demand, and supply. 


Commissioner Stacy thanked those who spoke on behalf of the Florence Fang Community Farm. 


Ted Fang, Executive Director, Florence Fang Community Farm, responded to a question from 
Commissioner Stacy regarding their current water and wastewater charges. He asked that 
consideration be given for urban farmers and that policies be developed. 


GM Herrera indicated that he would ask staff to work with the Farm and look at existing 
programs they may use for assistance. 


In response to a question from President Ajami, Mr. Fang stated the Farm pays an irrigation 
water rate. President Ajami asked what could be done to assist those who provide services to 
low-income communities. GM Herrera noted current efforts the agency takes to assist those 
customers. 


. Items initiated by Commissioners 


Commissioner Stacy commented on the Short Term Agreement on the Colorado River and the 
allocation of water. 


Public Comment 
e (inaudible) expressed a desire to help urban agriculture reduce food insecurity through 
SF'PUC policies. 


13. Adjournment 
President Ajami adjourned the meeting at 5:06 PM. 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO: 23-0106 


WHEREAS, In accordance with Section 8B.125 of the Charter of the City and County of 
San Francisco, the Commission retained an independent rate consultant, NewGen Strategies & 
Solutions, to conduct the 2022 SFPUC Power Rates Study; and 


WHEREAS, The San Francisco Public Utilities Commission staff reviewed the 
independent rate consultant report and prepared a staff rate proposal based on the consultant 
recommendations; and 


WHEREAS, The General Manager found that power revenues under existing rates were 
not at cost of service, and recommended adjustments be made to retail rates, excluding 
agreements executed by the City and a Customer, to bring them closer to cost-of-service levels 
beginning in Fiscal Year (FY) 2022-23; and 


WHEREAS, The Commission adopted FY 2022-23 and FY 2023-24 Hetchy Power 
Tariffs on May 24, 2022; and 


WHEREAS, Staff has analyzed Hetch Hetchy Power electric rates established in various 
agreements with parties in Tuolumne County, specifically the United States Forest Service, 
Moccasin Hetch Hetchy Water and Power Employee Housing, and California Department of 
Fish and Wildlife; and 


WHEREAS, Staff proposes to increase electricity rates by 50% in FY 2023-24 for these 
customers whose prior rates have been set through various agreements to move rates closer to the 
Charter mandated cost-of-service rate setting; and 


WHEREAS, The General Manager finds that power revenues under existing rates for the 
above parties are not at cost of service, and recommends adjustments be made to bring them 
closer to cost-of-service levels beginning in FY 2023-24; and 


WHEREAS, A Notice of Public Hearing for this proposed rate action was duly provided, 
and a Public Hearing was held on May 23, 2023, where this proposed action was presented; and 


WHEREAS, Pursuant to the published notice of the intention of the San Francisco Public 
Utilities Commission to adopt revised rates to be charged by Hetch Hetchy Power for electric 
service to the parties listed above in Tuolumne County, a public meeting was held at the Rates 
Fairness Board meeting on April 28, 2023, where members of the public were given an 
opportunity to express their views on the process; and 


WHEREAS, This Commission hereby finds that adoption of this resolution will establish 
rates for the purpose of: meeting operating expenses, including employee wage rates and fringe 
benefits; purchasing or leasing supplies, equipment, or materials; meeting financial reserve needs 
and requirements, obtaining funds for capital projects necessary to maintain service within 
existing service areas; and obtaining funds necessary to maintain such intra-city transfers as are 
authorized by the City’s Charter; and 


WHEREAS, On May 8, 2023, the San Francisco Planning Department determined the 
Project to be statutorily exempt from environmental review pursuant to the California 
Environmental Quality Act (CEQA) section 21080(b)(8) and the CEQA Guidelines section 
15273 (Rates, Tolls, Fares, and Charges) (Case Number 2023-004022ENV), related to the 
establishment, modification, structuring, restructuring, or approval of rates, tolls, fares, or other 
charges; now, therefore, be it 


RESOLVED, That the following Schedules of Hetch Hetchy Power Electric Rates shall 
apply to the below customers of Hetch Hetchy Power effective Fiscal Year 2023-24: 


Schedule 
UH0047 


FY 2023-24 
$0.075/kWh 


Customer 


United States Forest Service 


Moccasin Hetch Hetchy Water 
and Power Employee Housing 


UH0050 $0.0525/kWh 


California Department of Fish 


and Wildlife UH0044 


$0.0525/kWh 


| hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of May 23, 2023. 


Secretary, Public Utilities Commission 


San Francisco Public Utilities Commission 
Rules and Regulations 
Implementing the 
Stormwater Credit Program 


London N. Breed, Mayor 


COMMISSIONERS 
Newsha K. Ajami, President 
Sophie Maxwell, Vice President 
Timothy Paulson 
Anthony Rivera 


Kate H. Stacy 


Adopted: May 23, 2023, by Commission Resolution No. 23-0105 
Effective: July 1, 2023 


San Francisco 


8S Water Power Sewer 


Services of the San Francisco Public Utilities Commission 


City and County of San Francisco Public Utilities Commission 


THE STORMWATER CREDIT PROGRAM 


The purpose of the Stormwater Credit Program is to provide a reduction to the Stormwater 
Charge portion of the SFPUC sewer service bill for Customers who manage stormwater on their 
property using green infrastructure. The SFPUC intends by this Program to fairly allocate the 
costs of providing sewer services and to provide a direct, positive incentive for Customers to 
reduce stormwater flowing to the SFPUC sewer system. Such reduction provides benefits to 
the environment and to the SFPUC sewer system. 


AUTHORITY FOR AND PURPOSE OF THESE RULES AND REGULATIONS 


By Section 8B.125 of the San Francisco Charter, the people of the City and County of San 
Francisco authorized the SFPUC to set rates for water, power, and wastewater service. 


The SFPUC has adopted these Rules and Regulations, as may be amended, to provide rules for 
Customers’ participation in the Stormwater Credit Program. 


Stormwater Credit Program Rules and Regulations i Adopted: May 23, 2023 
Effective: July 1, 2023 


City and County of San Francisco Public Utilities Commission 
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Stormwater Credit Program Rules and Regulations ii Adopted: May 23, 2023 


Effective: July 1, 2023 


RULE 1.0 - DEFINITIONS 


Unless otherwise expressly stated and defined in a separate Rule, the following terms in bold 
font shall, for the purpose of these Regulations, have the meaning indicated following the colon 


‘OP 
Applicant: A Customer or representative for the Customer who may submit or has 
submitted an Application for the Stormwater Credit Program. 


Application: A set of documents and information reporting on the Green Infrastructure 
constructed on an a Customer’s property. 


Customer: Anyone who receives a SFPUC sewer service bill. 


Drainage Management Area or DMA: A discrete area that drains to a single green 
infrastructure facility, to a series of hydraulically-connected green infrastructure 
facilities, or directly to the sewer system. A green infrastructure facility is sized to 
accommodate runoff from its associated DMA for selected design storm. 


Green Infrastructure or GI: Performance-based, sustainable stormwater management 
tools mimicking natural processes to slow down, clean, and retain stormwater. 
Examples of green infrastructure facility types include bioretention, permeable 
pavement, rainwater harvesting systems, and vegetated roofs. Additional green 
infrastructure facility types can be found in Appendix A of the SFPUC Stormwater 


Management Requirement and Design Guidelines. 


Impermeable area: A surface that prevents the land’s natural ability to absorb and 
infiltrate rainfall or stormwater. Impermeable areas include, but are not limited to; 
building or structures, roof tops, impervious concrete and asphalt, and any other 
continuous watertight pavement or covering. 


Net Parcel Area: Net parcel area is the gross parcel area recorded with the San 
Francisco Assessor’s Office less any excluded area that does not drain to the SFPUC 
combined sewer system. 


Participant: A Customer whose Application SFPUC has approved for participation in the 
Stormwater Credit Program. 


Permeable area: A surface that allows stormwater to infiltrate into the ground. 
Examples include pasture, native vegetation areas, landscape areas, and permeable 
pavement. 


Rules: These Rules and Regulations. 


Simplified Residential Stormwater Credit: Stormwater Credit given to Participants in 
the Simplified Residential Rate Customer class. 


Simplified Residential Rate: A schedule of the Stormwater Charge, applied to Single 
Family and Multi-Family Residential wastewater customers with 6,000 square feet or 
less net parcel area and with six or fewer dwelling units as recorded in the San Francisco 
Public Utilities Commission’s billing records. The designation of a parcel as non- 
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residential or residential will be based on the presence of wastewater accounts billed 
under residential and non-residential schedules for sewer service charges. The charges 
under this schedule are based upon the average permeable and impermeable square 
footage of parcels within each of the following tier groups and the respective rate for 
parcel area in the current SFPUC Rate Resolution, as determined by the General 
Manager: Tier 1 0-1,700 square feet, Tier 2 1,701-3,300 square feet, Tier 3 3,301-6,000 
square feet. 


Standard Rate: A schedule of the Stormwater Charge applied to all non-residential 
parcels, mixed use parcels, lots without wastewater service, residential parcels greater 
than 6,000 square feet of net parcel area and/or having more than six dwelling units, 
and/or any other parcels which do not meet the eligibility criteria for the Simplified 
Residential Rate. The designation of a parcel as non-residential or residential will be 
based on the presence of wastewater accounts billed under residential and non- 
residential schedules for sewer service charges. Parcels meeting the criteria of the 
Standard Rate will be assessed Stormwater Charges on a per 1,000 square foot basis for 
all permeable and impermeable area on their property using the respective rates in the 
current SFPUC Rate Resolution, as determined by the General Manager. 


Standard Stormwater Credit: Stormwater Credit given to Participants in the Standard 
Rate Customer class. 


Stormwater Charge: A portion of a Customer’s wastewater bill, calculated according to 
the Customer’s property characteristics and the current SFPUC Rate Resolution. 


Stormwater Credit: A reduction in the Stormwater Charge given to Participants for 
slowing down or reducing stormwater runoff from their property with Green 
Infrastructure. 
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RULE 2.0 - GENERAL STORMWATER CREDIT PROGRAM INFORMATION 


The following Stormwater Credit Program information is applicable to all program sections: 
2.1 PARTICIPATION GENERALLY 


A Customer may be eligible to participate in the Stormwater Credit Program if the Customer 
maintains approved Green Infrastructure on the Customer’s property. Eligibility and continued 
participation in the Stormwater Credit Program is subject to the sole discretion of the SFPUC, to 
be determined and implemented by the SFPUC as provided in these Rules and Regulations. 


2.2 CUSTOMER RESPONSIBILITY 


The Customer is solely responsible for the construction and maintenance of the Green 
Infrastructure and must maintain such Green Infrastructure in good working condition to 
maintain eligibility and participation in the Stormwater Credit Program. 


2.3 RULES AND REGULATIONS 


Submission of an Application or transfer of a Stormwater Credit constitutes an Applicant’s 
and/or Participant’s acknowledgment and agreement that they shall comply with these Rules 
and Regulations as may be amended during the duration of the Stormwater Credit Program. 


2.4 TERMINATION AND LIMITATION OF SFPUC LIABLITY 


SFPUC may, in its sole discretion and authority, terminate a Participant’s participation in the 
Program upon written notice to the Participant. 


SFPUC may, in its sole discretion and authority, terminate the Stormwater Credit Program upon 
written notice to all Participants. 


SFPUC shall bear no responsibility or liability for the cost, expense, operation, maintenance, or 
repair of a Participant’s Green Infrastructure. SFPUC shall likewise bear no responsibility or 
liability for delay in accepting an Application, rejection of an Application, or termination of the 
Program. 
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RULE 3.0 STORMWATER CREDIT CALCULATION 


Both Standard Rate and Simplified Residential Rate Customers are eligible to receive a 
Stormwater Credit. Different credit calculations are used for each Customer class, 
acknowledging the different rate calculation methods used. 


3.1 STANDARD STORMWATER CREDIT 


For Standard Rate Participants, the Stormwater Credit is based on the area of the property that 
contributes stormwater to the installed Green Infrastructure facility. This contributing area is 
also known as the Drainage Management Area (DMA). The Stormwater Credit for a DMA is 
calculated using the current SFPUC approved sewer services rates for both impermeable and 
permeable area within the DMA using the Standard Credit Formula below. The DMA may 
include areas located inside or outside of a property boundary associated with an active sewer 
services account. The SFPUC will calculate the total amount of the credit that will appear on 
the Participant’s monthly utility bill as a percentage discount off of the Stormwater Charge 
portion of the sewer service charge bill. 


Standard Rate Participants may receive credit for up to 90% of their total Stormwater Charge. 
The 90% credit maximum was selected to recover a portion of the fixed costs for managing 
stormwater and to align with the design performance requirement of capturing the 90" 
percentile design storm. Setting the maximum at 90% recognizes that runoff from 10% of 
storms on historical record are expected to exceed the capacity of Green Infrastructure that is 
built to the program’s design guidelines. 


Standard Credit Formula: 


.. _ {lmpermeable $ (alice oi CEU as 
Impermeable Area Credit = ( Pee pe joc sane] managed by GI iftsl 
PME ECiITCavie $ (eas Greda is 
Permeable Area Credit = ( areas soo) managed by GI Leal 


Stormwater Credit = Impermeable Area Credit + Permeable Area Credit 


3.2 SIMPLIFIED RESIDENTIAL STORMWATER CREDIT 


Participants subject to the Simplified Residential Stormwater Rate are credited at a flat rate 
based on minimum DMA thresholds for each of the three tiers under the Simplified Residential 
Rate for stormwater charges. Only impermeable areas that drain to performance-based Green 
Infrastructure are eligible for the Simplified Residential Stormwater Credit. The ground-level 
and roof DMAs shown in Table 1 have different thresholds for flat rate credits to reflect the 
varying levels of effort and complexity needed to construct GI to collect stormwater from 
different drainage area types. Ground-level DMA includes: concrete, asphalt, hardscape patios, 
and driveways. Customers that meet the threshold requirements for more than one collection 
area may receive up to two credits, one ground-level DMA credit and one roof DMA credit. 
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Simplified Residential Participants may receive credit for up to 85% of their monthly 
Stormwater Charge. The 85% credit maximum is the product of combining the two largest 
residential credit options, which were designed to provide meaningful credit for meaningful 
stormwater performance while still being achievable for the majority of Customers in each 
residential tier. 


The Simplified Residential Stormwater Credits are calculated using the average property 
characteristics for each of the tiers under the Simplified Residential Rate currently in effect. For 
each flat rate credit, the average DMA within each threshold range is multiplied by the current 
impermeable area charge for stormwater, and divided by the current flat charge for each 
residential tier, resulting in a percentage discount off the monthly Stormwater Charge. 


Simplified Residential Credit Example: 
DMA Threshold = 400 to 600 ft? 


400 ft? + 600 ft? 


= 500 ft? 
5 ii 


Average DMA = 
Credit Value = 500 ft? x Impermeable area rate patna weed 
4 P 1,000 ft2 


Credit Value ($) 


P t Credit = Rounded % FT TE eT Caen enn) ee ae 
pee ese LAR Oa Simplified Residential Stormwater Rate ($) 


Table 1 lists the credits available to Simplified Residential Rate Customers as of July 1%, 2023. 
Table 1: Simplified Residential Rate DMA Thresholds and Credits 


Simplified Residential Stormwater Rate Tiers Monthly Credit 


Drainage 


Area 
impermeable DMA Thresholds (sq ft) Charge) 
100-200 200-400 300-600 
Ground Level 
400-600 600-900 800-1,200 
Roof 
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RULE 4.0 - STORMWATER CREDIT PROGRAM REQUIREMENTS 

4.1 ELIGIBILITY 

To receive a Stormwater Credit, an Applicant must meet the following eligibility criteria: 
e Have an active account and receive a sewer services bill from the SFPUC. 


e Have installed and continued to maintain GI that meets the design performance 
requirements of the Stormwater Credit Program, as outlined below. 


4.2 APPLICATION PROCESS 


A Customer must submit an Application to receive a Stormwater Credit. An Applicant may 
submit a Stormwater Credit Application on behalf of an account holding Customer. Applicants 
will be required to provide contact information and information on the Gl facility, including 
dimensions, drainage areas, photographs, and site plans. SFPUC will accept Applications 
through its web-based Application, as well as paper Applications. All Application forms and 
credit information will be available in multiple languages. 


The Stormwater Credit can be applied to the SFPUC account associated with the operation of 
the GI or to another eligible SFPUC account identified by the Applicant. For parcels with 
multiple Customer accounts, Stormwater Credits will by default be allocated equally across all 
accounts on the parcel. Applicants may also request an allocation of the Stormwater Credit 
across accounts that differs from the default by submitting an agreement signed by all account 
holders on the parcel. 


Within 30 days of receiving an Application, SFPUC will notify Applicants of their approval or 
denial for the credit and will provide the reason for denial as applicable. Applicants who submit 
incomplete Applications or whose facility does not meet the design performance requirement 
will be denied. Applicants approved for a credit become Participants and will receive the credit 
beginning on the first full billing cycle after their Application is approved. 


4.3 GREEN INFRASTRUCTURE DESIGN PERFORMANCE REQUIREMENTS 


To be eligible for a Stormwater Credit, an Applicant must have installed GI that conforms to the 
standards of SFPUC Stormwater Management Requirement and Design Guidelines (SMR) and 
meet the minimum design performance requirement of capturing all stormwater runoff from 
the 90th percentile storm, equivalent to 0.75-inches of rain over the DMA. The design 
performance standard can be demonstrated by the Applicant by submitting results from SFPUC 
stormwater performance calculators, including those provided by the SFPUC SMR or Green 
Infrastructure Grant Program. Traditional landscaping areas that are not designed to capture 
stormwater from the 90" percentile storm are not eligible for Stormwater Credits. 


Standard Rate Applicants must capture stormwater using GI from a minimum DMA of 1,000 ft?. 
Simplified Residential Rate Applicants must capture stormwater using GI from the applicable 
minimum DMA thresholds outlined in Table 1 above. 
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4.4 MONITORING 


All Participants shall cooperate fully with the SFPUC in monitoring and compliance activities 
regarding the Stormwater Credit. 


To remain eligible for a Stormwater Credit, the Customer’s GI must continue to provide 
effective stormwater management and be operated and maintained in good working condition. 
Beginning in 2024, the Stormwater Credit will expire if the Participant does not submit an 
annual self-certification by October 15th or if at anytime the Gl is no longer in good working 
condition. The annual self-certification shall document the performance of required 
maintenance and the continued functionality of the Gl. 


During a Participant’s enrollment in the Stormwater Credit Program, SFPUC staff may inspect 
the Gl facilities at reasonable times to be arranged in advance to certify a Participant’s eligibility 
for continued Stormwater Credits. 


For GI projects that have been installed through an SFPUC-operated stormwater program, the 
associated program’s maintenance, inspection, and verification process may also serve as 
verification for the Stormwater Credit. Examples of SFPUC-operated stormwater programs 
include to the Stormwater Management Ordinance and Green Infrastructure Grant Programs. 


4.5 ACCOUNT AND PROPERTY OWNERSHIP CHANGE 


lf a Participant changes property ownership status or closes their SFPUC account associated 
with the Stormwater Credit, the Stormwater Credit will carryover to the new Customer account 
associated with the location of the GI. The new Customer account(s) will be considered a 
Participant(s), subject to the Rules. If there are multiple accounts, the new account holders will 
be assumed to take the same proportion of the Stormwater Credit as established by the prior 
Participant. If Participants wish to modify the credit allocation, the Participant will be required 
to submit a new Application to the SFPUC. 
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FURTHER RESOLVED, That this Commission hereby authorizes staff to adjust the 
stormwater charge portion of the SFPUC sewer bill in accordance with the Stormwater Credit 
Program Rules and Regulations. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
‘Commission at its meeting of May 23, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0105 


WHEREAS, By Section 8B.125 of the San Francisco Charter, the people of the City 
and County of San Francisco authorized the SFPUC to set rates, fees, and other charges for water, 
power, and sewer services; and 


WHEREAS, The sewer rates for fiscal year end 2024-26 include an update to the sewer 
rate structure, with a wastewater charge component and a stormwater charge component; and 


WHEREAS, Green infrastructure is a set of stormwater management tools that protects 
and enhances the function of the City and County of San Francisco’s combined sewer system by 
reducing the volume and rate of stormwater run-off into the system; and 


WHEREAS, SFPUC staff recommends providing a reduction to the stormwater charge 
portion of the SFPUC sewer bill for eligible customers who manage stormwater on their property 
using green infrastructure, where the reduction reflects the reduced volume and rate of stormwater 
contributed into the sewer system; and 


WHEREAS, The proposed Rules and Regulations specify the key components of the 
Stormwater Credit Program, including but not limited to eligibility criteria, green infrastructure 
design performance requirements, and stormwater credit calculation methodology; and 


WHEREAS, On May 8, 2023, the San Francisco Planning Department determined the 
Project to be statutorily exempt from environmental review under the California Environmental 
Quality Act (CEQA) section 21080(b)(8) and the CEQA Guidelines section 15273 (Rates, Tolls, 
Fares, and Charges) (Case No. 2023-004066ENV), related to the establishment, modification, 
structuring, restructuring, or approval of rates, tolls, fares, or other charges; and 


WHEREAS, Pursuant to Charter Section 4.104, a Notice of Public Hearing on the 
proposal to adopt a new schedule of rates was published in the official newspaper on April 12, 13, 
14, 16, and 19, 2023, and posted on the SFPUC website and at the San Francisco Public Library, as 
required, for a public hearing on May 23, 2023; and 


WHEREAS, Pursuant to Charter Section 4.104, a Notice of Public Hearing on the 
proposal to adopt Rules and Regulations for the Stormwater Credit Program was published in the 
official newspaper on May 3, 4, 5, 7, and 10, 2023 and posted on the SFPUC website and at the 
San Francisco Public Library, for a public hearing on May 23, 2023; and 


WHEREAS, A copy of the proposed Stormwater Credit Program Rules and 
Regulations is on file with the Commission Secretary and was presented to the Commission at its 
May 23, 2022 meeting; now, therefore, be it 


RESOLVED, That this Commission hereby adopts the Stormwater Credit Program 
Rules and Regulations as set forth in the attachment to this Resolution, effective July 023ein 
conformance with the requirements of Charter Section 4.104; and be it 


Section 7 — Drought Surcharge 


If the Commission, at a publicly noticed meeting, adopts a resolution declaring a stage of water 
delivery reduction in accordance with the Retail Water Shortage Allocation Plan (i.e., Stage 1, 
Stage 2 or Stage 3), the following schedule of drought surcharges shall be applied to retail water 
rates as of the date of the Commission resolution or any effective date designated by the 
Commission. For residential customers, the surcharges shall be based on the assumption that the 
overall demand reduction is split evenly between Tier | and Tier 2. Each nonresidential customer 
shall incur the percent drought surcharge uniformly. The overall required surcharge is based on 
the final formula: surcharge ($ per ccf) = Wastewater Revenue Shortfall from reduced flow/ 
Reduced Wastewater Flow. 


Water Shortage Drought Surcharge 
Contingency Plan Target Water Usage on Volumetric 
Stage Reduction Wastewater Rates 


Stages 1-3 5% Up to 5% 
Stage 4 5 —18% Up to 18% 
Stages 5-6 18 — 32% Up to 32% 


The drought surcharges shall remain in effect until the Commission, at a publicly noticed 
meeting, adopts a resolution rescinding the water delivery reduction. 


Section 8 — Effective Date 


The rates for FYE 2024 shall be effective for water meter readings made on or after July 1, 2023 
or as soon thereafter as possible. The rates for FYE 2025 adopted pursuant to the resolution shall 
be effective for water meter readings made on or after July 1, 2024. The rates for FYE 2026 
adopted pursuant to the resolution shall be effective for water meter readings made on or after 
July 1, 2025, and shall remain in effect until repealed, modified or superseded. 


Schedule D. Simplified Residential Stormwater 


This schedule shall apply to Single Family and Multi-Family Residential wastewater customers 
with 6,000 square feet or less net parcel area and with 6 or fewer dwelling units as recorded in 
the San Francisco Public Utilities Commission’s billing records. Net parcel area is the gross 
parcel area recorded with the San Francisco Assessor’s Office less any excluded area that does 
not drain to the SEPUC combined sewer system. The designation of a parcel as non-residential or 
residential will be based on the presence of wastewater accounts billed under Schedules A and B, 
above. 


The charges under this schedule are based upon the average permeable and impermeable square 
footage of parcels within each tier group and the respective rate for parcel area as shown in 
Schedule C, as determined by the General Manager. 


Current Proposed 
FYE 2023 FYE 2024 FYE 2025 FYE 2026 


Effective July Effective July Effective July 
1, 2023 1, 2024 1, 2025 


Current 


Stormwater Charge per month 


N/A 
N/A 
N/A 


S21 $5.04 $8.24 
$3.60 $7.84 $12.82 
$11.79 nal) 224) 


Tier 1: 0 — 1,700 square feet parcel area 


Tier 2: 1,701 — 3,300 square feet parcel area 


Tier 3: 3,301 — 6,000 square feet parcel area 


In the event that multiple wastewater accounts share one Parcel, the charge will be calculated for 
the total parcel area and the shared equally by the number of accounts. The shares charged to 
each account may be adjusted with written agreement of all account holders on a Parcel. 


Schedule C. Standard Stormwater 


This schedule shall apply to all non-residential parcels, mixed use parcels, lots without 
wastewater service, residential parcels greater than 6,000 square feet of net parcel area and/or 
having more than 6 dwelling units, and/or any other parcels which do not meet the eligibility 
criteria for Schedule D. Net parcel area is the gross parcel area recorded with the San Francisco 
Assessor’s Office less any excluded area that does not drain to the SFPUC combined sewer 
system. The designation of a parcel as non-residential or residential will be based on the presence 
of wastewater accounts billed under Schedules A and B, above. 


Parcels meeting the criteria of the standard stormwater charge will be assessed on a per 1,000 
square foot basis for all permeable and impermeable area on their property as follows: 


Current Proposed 


FYE FYE FYE FYE 
2023 2024 2025 2026 


Effective Effective Effective 


Current July 1, 2023 July 1,2024 July 1, 2025 


Stormwater Charge per month 
Permeable Area per 1,000 square feet N/A $0.19 $0.41 $0.67 
Impermeable Area per 1,000 square feet N/A $1.89 $4.11 $6.72 


Permeable and impermeable areas are determined for each parcel using geospatial analysis. 
Customers may submit evidence of their measured areas if they believe the data for their 
property should be modified. 


In the event that multiple accounts share one Parcel, the charge will be calculated for the total 
parcel area and the shared equally by the number of accounts. The shares charged to each 
account may be adjusted with written agreement of all account holders on a Parcel. 


SIC Group 


SIC Group 2 
SIC Group 3 
SIC Group 4 
SIC Group 5 
SIC Group 6 
SIC Group 7 
SIC Group 8 
SIC Group 9 


SIC Group 10 


SIC Group 11 


SIC Group 12 


COD TSS O/G 
(Ib/Unit)  (lb/Unit)  (Ib/Unit) 


Hotel without Eating 1.2111 0.3496 0.1623 
Nursing and Personal Care 3.9954 1.4920 09935 
Domestic and General Uses 4.2701 1.7417 0.5306 
Hotel with Eating 4.0016 1.3984 0.5369 
Fish & Seafood 2.4721 0.3683 0.6243 
Coin-Op Laundry 8.6588 1.0675 0.6992 
Commercial and Power Laundry 9.6077 1er299 0.7803 


Sausage Manufacturing 10.0884 P7730 0.8553 


Restaurant/Kitchen, Default or with 
Hydro-Mechanical Grease Interceptor 


Wholesale Bakery 30.7208 8.5589 3.4897 


Restaurant/Kitchen with Automatic Grease 
Removal Device or Gravity Grease 4.4636 1.8916 0.6243 
Interceptor 


SIC Group Description 


FADS 1.8916 1.5669 


Schedule B. Non-Residential Wastewater 


Users other than Residential wastewater users charged under Schedule A of this Resolution (i.e. 
Non-Residential), shall be charged the cost for each parameter according to the following: 


Current Proposed 
FYE 2023 FYE 2024 FYE 2025 FYE 2026 


Effective Effective July Effective July 
July 1, 2023 I, 2024 1, 2025 


Monthly Service Charge $4.85 $5.28 $5.76 
Volume per Discharge Unit! $9.74 $10.09 $10.43 


Current 


PLUS 

Chemical Oxygen Demand (COD) per $0.861 $0.925 $0.994 

Pound 
PLUS 

Total Suspended Solids (TSS) per Pound 
PLUS 

Oil and Grease (O/G) per Pound 

' Discharge Unit = 1 CCF of wastewater = 748 gallons 


$1.681 $1.808 $1.944 


$1.053 $1.142 piilhep ocak) 


A discharge unit shall be based on the customer’s metered water use multiplied by the flow 
factor and represents the quantity of metered water use returned to the sewage system as 
wastewater. By default, non-residential customers are assumed to have a flow factor of 90%. 
Customers whose usage of water varies from typical patterns may apply for an adjusted flow 
factor. 


Those users whose parameter loadings of COD, TSS, and O/G are not based on periodic 
sampling shall be charged on the basis of standard parameter loadings established by the General 
Manager for each SIC code in accordance with applicable state and federal laws and regulations, 
and as summarized in the table below. 


The following schedules of customer charges to be paid by all dischargers to the City’s Sewer 
System are hereby adopted and imposed. 


Schedule A. Residential Wastewater 


This schedule shall apply to Single Family and Multi-Family Residential wastewater customers. 
The charges under this schedule are based upon the typical strengths for Domestic Wastes, as 
determined by the General Manager. All Residential wastewater users shall be charged on the 
basis of discharge units in accordance with the schedule of charges as follows: 


Current Proposed 


FYE 2023 FYE 2024 FYE 2025 FYE 2026 


Effective July I, Effective July 1, Effective July 1, 
2023 2024 2025 


Monthly Service Charge pe | $4.85 $5.28 $5.76 
Volume per Discharge Unit! BT) $16.91 $17.80 $18.72 


' Discharge Unit = 1 CCF of wastewater = 748 gallons 


Current 


A discharge unit shall be based on the customer’s metered water use multiplied by the flow 
factor and represents the quantity of metered water use returned to the sewage system as 
wastewater. By default, residential single-family customers are assumed to have a flow factor of 
90% and multi-family residential customers are assumed to have a flow factor of 95%. 
Customers whose usage of water varies from typical patterns may apply for an adjusted flow 
factor. 


“Stormwater” 
Surface water originating from rainfall collected in the sewerage system. 


“Total Suspended Solids” 
The measurement of the amount of insoluble solids that either float on the surface of wastewater 
or are suspended in wastewater using a test specified in 40 CFR Part 136. 


Section 3 — Unlawful Discharge 


It shall be unlawful, except as herein provided, for any Customer to discharge Sewage, 
Stormwater, Industrial Wastes, or Other Wastes into the sewers or sewerage works of the City, 
unless such Customer shall pay the City its Customer Charge as hereinafter provided. 


Section 4 — Customer Classification 
a. Class Determination 


Upon application for new service, each Customer shall be assigned to a Customer Class based on 
the City’s evaluation of the Customer’s waste discharge characteristics in accordance with the 
requirements of this resolution and applicable laws and regulations. Such Customer Class 
determination shall be based on the Customer’s description of its current operation and use of the 
collection, treatment and disposal facilities of the City. Such description shall be subject to 
verification by the City. 


b. Change in Classification 


Customers requiring or requesting a change in their classification shall do so in writing within 30 
days of a change in operations. 


c. Unmetered Service 


In circumstances where a Customer’s discharge is not measured by metered water consumption, 
the General Manager is authorized to implement appropriate requirements and procedures for 
determining a Customer Charge consistent with the requirements of this resolution and 
applicable state and federal laws. 


Section 5 — Enterprise Funds 


Pursuant to Article V, Section 5.01 of the Indenture between the San Francisco Public Utilities 
Commission and U.S. Bank, NA, as trustee, all revenues of the Wastewater Enterprise shall be 
set aside and deposited into a fund in the City treasury (the Revenue Fund). All amounts paid 
into the Revenue Fund shall be maintained separate and apart from other City funds. Moneys in 
the Revenue Fund shall be appropriated and expended in accordance with the Indenture. 


Section 6 — Billing Rates for Sewer Customer Charges 


"Impermeable Surfaces” 

A surface that prevents the land’s natural ability to absorb and infiltrate rainfall or stormwater. 
Impervious surfaces include, but are not limited to; building or structures, roof tops, impervious 
concrete and asphalt, and any other continuous watertight pavement or covering. Landscaped soil 
and pervious pavement, including pavers with pervious openings and seams, underlain with 
pervious soil or pervious storage material, are not impermeable surfaces. 


“Operations and Maintenance Costs” 

Expenditures used for the collection, treatment and disposal of Sewage, Stormwater, Industrial 
Wastes and Other Wastes including, but not limited to, the costs of personnel, materials and 
supplies, energy and administration. 


“Other Wastes” 
All decayed wood, sawdust, shavings, bark, lime, refuse, ashes, garage, offal, oil, tar, chemicals, 
and all other substances except Sewage, Stormwater and Industrial Wastes. 


“Parcel. 

A property recorded with the San Francisco Office of the Assessor-Recorder. Where multiple 
parcels occupy the same area of land (such as a condominium development), they are treated as a 
single parcel for purpose of calculating stormwater charges. 


“Permeable Surface” 
A surface that allows stormwater to infiltrate into the ground. Examples include pasture, native 
vegetation areas, landscape areas, and permeable pavement. 


“Residential Wastewater User” 
The owner or customer of record of any single-family or multiple-family Dwelling Unit. 


“Sewage” 

Water-carried human wastes or a combination of water-carried human or industrial wastes from 
residences, commercial buildings, institutions, and industrial establishments, together with such 
ground, surface, storm or other wastes that may be present. 


“Sewage System” or “Sewerage System” 

The City’s wastewater system including all properties (real, personal and tangible or intangible) 
owned, operated, maintained by and under the jurisdiction of the Commission used for 
collection, treatment and disposal of wastewater, including all future additions, extensions, 
replacements and improvements to the system. 


“Standard Industrial Classification” or “SIC” 

A coding system established by the United States government to classify businesses and 
industries. SIC codes are assigned based on common characteristics shared in the products, 
services, production and delivery system of a business. 


“Discharge Unit” 

100 cubic feet of wastewater discharged to sewerage system. The quantity of wastewater shall be 
the amount metered, or, in the event quantity is not metered, shall be the metered water use 
multiplied by the wastewater Flow Factor. 


“Domestic Wastes” 
Water-carried human wastes from sanitary conveniences, including but not limited to toilets, 
sinks, bathtubs, and residential laundry facilities. 


“Dwelling Unit” 

As defined in San Francisco Planning Code Section 102.7, a room or suite of two or more rooms 
that is designed for, or is occupied by, one family doing its own cooking therein and having only 
one kitchen. For the purposes of this resolution, “Dwelling Unit” shall not include a lodging 
house, rooming house, motel or hotel, as defined in San Francisco Housing Code Section 410, or 
a live/work unit, as defined in Section 102.13 of the San Francisco Planning Code. 


“Excluded Area” 

Parcels that do not contribute stormwater runoff to the SFPUC sewer system either due to their 
geographic characteristics or by being part of a separate stormwater system that drains to the bay, 
the ocean, or a lake rather than the SFPUC sewer system. Those parcels or the portions of the 
parcels that do not flow to the SFPUC sewer system will be excluded from the calculation of a 
parcel’s stormwater charge. 


“Flow Factor” 

The percentage of metered water use returned to sewers and the Sewerage System as wastewater. 
For purposes of determining applicable charges, the percentage of water use returned to sewers is 
assumed to be 90% for single family Residential Users, 95% for multifamily Residential users 
and 90% for all other users. The General Manager may establish modified percentages by 
estimation or based on an inspection of the Residential User’s premises and water use. 
Residential Users may appeal their assigned Flow Factor pursuant to procedures set forth in 
applicable department regulations. 


“General Manager” 
The General Manager of the Public Utilities Commission or his or her designee 


“Hydrocarbon Oil and Grease” 
Hydrocarbon oil and grease (O/G) is the measurement of that fraction of recoverable oil and 
grease of petroleum origin using a test specified in 40 CFR Part 136. 


“Industrial Wastes” 

Any solid, liquid, or gaseous wastes including cooling water resulting from any industrial, 
commercial or manufacturing process or from the development, recovery, or processing of 
natural resources. 


SCHEDULES OF SEWER RATES 


(Adopted May 23, 2023 by Commission Resolution No. 23-0104) 


Section 1 — Authority and General Purpose 


This Schedule is adopted pursuant to Section 8B.125 of the Charter of the City and County of 
San Francisco for the purpose of establishing an orderly system for the imposition and collection 
of charges for the operating, maintenance, replacement, debt service and other costs incurred by 
the San Francisco Wastewater Enterprise in collecting, treating and disposing of sewage, 
including wastewater, stormwater, industrial wastes and other wastes. 


Section 2 — Definitions 


For the purpose of this Resolution, the following definitions shall apply unless the context 
specifically dictates otherwise. 


City a 
The City and County of San Francisco 


“COD” 

Chemical Oxygen Demand (COD) is a quantitative measure of the amount of oxygen required 
for chemical oxidation of carbonaceous materials in wastewater using a strong chemical oxidant 
such as chromic acid (H2Cr207). 


“Commission” 
The San Francisco Public Utilities Commission 


“Customer” 

Any person, firm, corporation, partnership, trust, or any other entity including, but not limited to, 
local, state and federal governments utilizing the services of the City’s wastewater collection and 
treatment system. 


“Customer Charge” 

The charge applied to Customers to recover the operations, maintenance, debt service and 
replacement costs incurred by the City to collect, treat, and dispose of Sewage, Stormwater, 
Industrial Wastes, and Other Wastes of the Customer. The Customer Charge includes 
administrative costs of the Wastewater Enterprise, SFPUC, and other appropriate City functions. 


“Customer Class” 
Users with the same or similar usage characteristics are grouped into Customer Classes for 
purposes of cost allocation and rate setting. 


“Discharge” 
The Customer's metered water use multiplied by the Customer's applicable wastewater Flow 
Factor. 


WHEREAS, At the May 23, 2023 public hearing, the Commission considered protests 
against the proposed rates. The SFPUC received written protests against the proposed rates were 
presented by less than a majority of parcel owners and direct water services customer tenants; 
and 


WHEREAS, This Commission hereby finds that adoption of this resolution will establish 
rates for the purpose of: meeting operating expenses, including employee wage rates and fringe 
benefits; purchasing or leasing supplies, equipment, or materials; meeting financial reserve needs 
and requirements, obtaining funds for capital projects necessary to maintain service within 
existing service areas; and obtaining funds necessary to maintain such intra-city transfers as are 
authorized by the City’s Charter; and 


WHEREAS, On May 8, 2023 the San Francisco Planning Department determined the 
Project to be statutorily exempt from environmental review under the California Environmental 
Quality Act (CEQA) section 21080(b)(8) and the CEQA Guidelines section 15273 (Rates, Tolls, 
Fares, and Charges) (Case No. 2023-004066ENV), related to the establishment, modification, 
structuring, restructuring, or approval of rates, tolls, fares, or other charges; and 


WHEREAS, Under Charter Section 8B.125, the Commission must set rates and charges, 
subject to rejection by the Board of Supervisors within 30 days of submission; now, therefore, be 
it 


RESOLVED, That this Commission hereby determines that projected revenues under 
existing wastewater rates, together with other revenues of the Wastewater Enterprise, will be 
insufficient to meet the revenue requirements of the Wastewater Enterprise as projected in the 
Wastewater Enterprise 10-Year Financial Plan, and that overall increases of sewer rate revenues 
by 9% in the fiscal year ending 2024, 9% in the fiscal year ending 2025, and 9% in the fiscal 
year ending 2026 are therefore warranted; and be it 


FURTHER RESOLVED, That the Commission hereby adopts the revised Schedules of 
Wastewater Rates attached to this Resolution and incorporated by reference as if set forth here in 
full to apply to all retail Customers, as defined in the Schedule, which discharge to San 
Francisco’s Sewerage System, effective on or after July 1, 2023. 


| hereby certify that the foregoing was adopted by the Public Utilities Commission 


at its meeting of May 23, 2023. 
OW Bhd 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO.:: 23-0104 


WHEREAS, In accordance with Section 8B.125 of the Charter of the City and County of 
San Francisco, the San Francisco Public Utilities Commission (SFPUC) has retained an 
independent rate consultant, McGovern McDonald Engineering and Raftelis Financial 
Consulting, that prepared the report titled 2023 SFPUC Water and Wastewater Study (2023 Rate 
Study), which has been submitted to the Rate Fairness Board for its review and posted to the 
sfwater.org website; and 


WHEREAS, The General Manager and staff have reviewed the independent consultant’s 
2023 Rate Study, and have prepared a staff proposal, which has been submitted to the Rate 
Fairness Board for its review and posted to the sfwater.org website; and 


WHEREAS, The Rate Fairness Board has reviewed the findings and recommendations of 
the 2023 Rate Study and staff rate proposal, and presented its own report to this Commission on 
May 23, 2023, finding that revenues under existing rates will be insufficient to meet revenue 
requirements of the Wastewater Enterprise; and 


WHEREAS, Based on the analysis set forth in the 2023 Rate Study, The General 
Manager finds that sewer service revenues under existing rates will be insufficient to meet 
revenue requirements of the Wastewater Enterprise as projected in the Wastewater Enterprise 10- 
Year Financial Plan, and recommends that sewer rates be increased by 9% in fiscal year ending 
2024, 9% in fiscal year ending 2025, and 9% in fiscal year ending 2026; and 


WHEREAS, The SFPUC operates a combined sewer system that collects, treats, and 
disposes of both stormwater and sanitary wastewater, and proposes a change to the rate structure 
that accounts for the total contribution of each type of sewage from customers; and 


WHEREAS, As required by the California Constitution, at Article XIII-D (Proposition 218), a 
notice of the proposed rate adjustments was sent to all ratepayers and property owners more than 
45 days in advance of the Commission’s May 23, 2023 public hearing; and 


WHEREAS, Pursuant to Charter Section 16.112, a Notice of hearing on the proposal to 
adopt a new schedule of rates was published in the official newspaper on April 12, 13, 14, 16, 
and 19, 2023, and posted on the SFPUC website and at the San Francisco Public Library, as 
required, for a public hearing on May 23, 2023; and 


WHEREAS, Pursuant to the published notice of the intention of the Public Utilities 
Commission to adopt revised Schedules of Sewer Rates and Charges to be charged for retail 
sewer service in San Francisco, the Commission held a public hearing on May 23, 2023, and 
members of the public were given an opportunity to comment on the revised Schedules of 
Wastewater Rates and Charges; and 
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Section 6 - Drought Surcharge 


If the Commission, at a publicly noticed meeting, adopts a resolution declaring a stage of water 
delivery reduction in accordance with the Retail Water Shortage Allocation Plan (i.e., Stage 1, 
Stage 2 or Stage 3), the following schedule of drought surcharges shall be applied to retail water 
rates as of the date of the Commission resolution or any effective date designated by the 
Commission. For residential customers, the surcharges shall be based on the assumption that the 
overall demand reduction is split evenly between Tier | and Tier 2. Each nonresidential customer 
shall incur the percent drought surcharge uniformly. The overall required surcharge is based on 
the final formula: surcharge ($ per ccf) = Water Revenue Shortfall from reduced flow/ Reduced 
Water Flow. 


Water Shortage Target Water Drought Surcharge on Volumetric 
Contingency Plan Stage Usage Reduction Water & Wastewater Rates 


Stage 5-6 18-32% Up to 32% 


The drought surcharges shall remain in effect until the Commission, at a publicly noticed 
meeting, adopts a resolution rescinding the water delivery reduction. 


Section 7 — Effective Date 


The rates for FYE 2024 set forth herein shall be effective for water meter readings made on or 
after July 1, 2023 or as soon thereafter as possible. The rates for FYE 2025 shall be effective for 
water meter readings made on or after July 1, 2024. The rates for FYE 2026 shall be effective for 
water meter readings made on or after July 1, 2025, and shall remain in effect until repealed, 
modified or superseded. 


SCHEDULE W-24: Untreated Water Service 
Applicable inside and outside the City and County of San Francisco for untreated water service 
when the customer furnishes all facilities necessary to convey the untreated water from the San 


Francisco Water Enterprise's water supply reservoirs to the customer’s point of use. 


First: A Monthly Service Charge based on the size of the meter. 


Current Proposed 
FYE 2023 FYE 2024 FYE 2025 FYE 2023 


Effective Effective Effective 
Curren Rts July 1, 2023 July 1, 2024 July 1, 2025 


$15.17 $16.64 $17.48 $18.36 
$19.43 $21.13 S22Eb9 $23.30 
$27.95 $30.11 $31.62 $33.21 
$49.25 $52.56 $519 b27.95 
$74.81 $79.51 $83.49 $87.67 
$142.97 $151.35 $158.92 $166.87 
$219.65 $232.18 $243.79 $255.98 
~ $432.65 $456.70 $479.54 $503.52 
$688.25 $726.13 $762.44 $800.57 
$1,071.65 $1,130.26 $1,186.78 $1,246.12 
$1,838.45 $1,938.54 $2,035.47 $2,137.25 
$3,201.65 $3,375.47 $3,544.25 $3,721.47 


Second: A charge for all water delivered based on monthly meter reading. 


Current Proposed 
FYE 2023) FYE2024 FYE2025 FYE 2026 


: Effective Effective Effective 
Current Rates Fe 1, 2018 Ch July 1.2024. duly 1 2025 


For all units of water $0.95 $1.80 $1.89 $1.99 


SCHEDULE W-5: Hydrant Use for Temporary Water Supply 


Applicable to temporary metered service connections through fire hydrants within the City and 
County of San Francisco: 


First: A Builders and Contractors Connection Charge: Schedule W-44 
Second: A Meter Rental Deposit: Schedule W-44 


Third: A Monthly Service Charge based on the size of the meter: 


Current Proposed 


FYE 2023 FYE 2024 FYE 2025 FYE 2023 


Effective Effective Effective 


Current Rates July 1, 2023 July 1, 2024 July 1, 2025 


Sioa $16.64 $17.48 $18.36 
$19.43 S208 nye te) $23.30 
b27095 $30.11 $31.62 $3322 | 
$49.25 $52.56 $5509 $97.95 
$74.81 $79.51 $83.49 $87.67 
$142.97 ppl ayia) $158.92 $166.87 
$219.65 $232.18 $243.79 $255.98 
$432.65 $456.70 $479.54 $503.52 
$688.25 $726.13 $762.44 $800.57 


$1,071.65 
$1,838.45 
$3,201.65 


$1,130.26 $1,186.78 $1,246.12 
$1,938.54 $2,035.47 $2,137229 
$3,375.47 $3,544.25 $3,721.47 


Fourth: A charge for all water delivered based on monthly meter reading: Schedule W-1C 


Fifth: Any customer who fails to report water consumption as required shall be assessed a non- 
reporting penalty equivalent to the cost of 25 units of water per month at the current W-1C 
volumetric rate. 


SCHEDULE W- 2: Fire Service 


Applicable to private fire service within and outside of the City and County of San Francisco 
installed and maintained according to the rules, regulations and Specifications of the San 
Francisco Water Enterprise. 


First: A Monthly Service Charge based on the size of the service. 


Current Proposed 
FYE 2023 FYE 2024 FYE 2025 FYE 2026 


; Effective Effective Effective 
Current Rajes July 1, 2023 July 1, 2024 July 1, 2025 
$9.55 $8.43 $8.86 $9.31 
$12.45 $8.91 $9.36 $9.83 


515193 $9.73 $10.22 $10.74 


$25.21 $12.70 $13.34 $14.01 
$35.65 $17.82 $18.72 $19.66 
$64.65 $36.19 $38.00 $39.90 
$99.45 $67.88 $71.28 $74.85 
$151.65 $115.55 $121.33 $127.40 
$256.05 $181.62 $190.71 $200.25 


Second: If water is used for any purpose other than extinguishing accidental fires, the W-1C 
rates for water delivery shall apply. 


SCHEDULE W-4: Docks and Shipping Supply within the City and County of San 
Francisco. 


Applicable to special shipping service, including hose truck and other special services, from 
open docks through common hydrants where delivery is not through a service and meter for 
which the customer is responsible: 


First: A Docks & Shipping Connection Charge: Schedule W-44 


Second: A charge for all water delivered based on monthly meter reading: Schedule W-1C 


SCHEDULE W-1C: Commercial, Industrial, Public, and General Uses 


Applicable to commercial, industrial, public buildings, parks, docks & ships, and other general 
uses within and outside of the City and County of San Francisco, excluding Wholesale 
customers, served through a separate meter or bank of meters: 


For Street Sprinkling and Flushing when quantities are computed from records of tank wagons 
and billed as one amount: Schedule W-1C (no service charge to apply) 


First: A Monthly Service Charge based on the size of the meter. 


Current Proposed 

FYE 2023 FYE 2024 FYE 2025 FYE 2026 

Cees | noo ae es 
5/8 in voll sel $16.64 $17.48 $18.36 
3/4 in $19.43 $21.13 $22.19 $23.30 
1 in $27.95 $30.11 $3.1762 S332 
1-1/2 in $49.25 $52.56 Sono VOLES 
2 in $74.81 $79.51 $83.49 $87.67 
3 in $142.97 Sloss $158.92 $166.87 
4 in $219.65 $232.18 $243.79 $255.98 
6 in $432.65 $456.70 $479.54 $503.52 
8 in $688.25 $726.13 $762.44 $800.57 
10 in $1,071.65 $1,130.26 $1,186.78 $1,246.12 
12a $1,838.45 $1,938.54 $2,035.47 SPC ® 
16 in $3,201.65 $3,375.47 $3,544.25 $3,721.47 


Second: A charge for all water delivered based on monthly meter reading. 


Current ‘Proposed 


FYE 2023 FYE 2024 FYE 2025 FYE 2026 


Current Rates Effective 
July 1, 2023 Effective July 1, 2024 Effective July 1, 2025 


For all units of $10.55 $11.12 $11.68 Sy 
water 


For Municipal Street Sprinkling and Flushing when quantities are computed from records of tank 
wagons and billed as one amount: Schedule W-1C (no service charge to apply) 


SCHEDULE W-1B: Multi-Family Residential Service 


Applicable to multi-family accounts within and outside of the City and County of San Francisco 
consisting of two or more dwelling units served through a separate meter or bank of meters: 


First: A Monthly Service Charge based on the size of the meter. 


Current Proposed 
Meter FYE 2023 FYE 2024 FYE 2023 FYE 2024 


Size : : 
Effective Effective July 1, Effective July 1, 
July 1, 2023 2024 2025 


$16.64 $17.48 $18.36 


Current Rates 


5/8 in $15.17 


3/4 in $19.43 $21.13 $22.19 $23.30 

1 in $27.95 $30.11 $31.62 D33221 
1-1/2 in $49.25 $52.56 $55.19 $57.95 
2 in $74.81 $7951 $83.49 $87.67 
3 in $142.97 $151.35 $158.92 $166.87 
4 in $219.65 $232.18 $243.79 $255.98 
6 in $432.65 $456.70 $479.54 $503.52 
8 in $688.25 $726.13 $762.44 $800.57 
10 in $1,071.65 $1,130.26 $1,186.78 $1,246.12 
i2nn $1,838.45 $1,938.54 $2,035.47 $2537:25 
16 in $3,201.65 $3,375.47 $3,544.25 $3,721.47 


Second: A charge for all water delivered based on monthly meter reading. 


Current Proposed 
FYE 2023 FYE 2024 FYE 2025 FYE 2026 


Effective Effective July 1, Effective July 1, 
July 1, 2023 2024 2025 


First 3 CCF per month $9.60 $10.19 $10.70 $11.24 
All additional CCF $10.76 $10.94 $11.49 $12.07 


Current Rates 


SCHEDULE W-1A: Single Family Residential Service 


Applicable to single-family dwelling units inside and outside of the City and County of San 
Francisco served through a separate meter or bank of meters: 


First: A Monthly Service Charge based on the size of the meter. 


Current Proposed 


FYE 2023 FYE 2024 FYE 2025 FYE 2026 


Effective Effective July 1, Effective July 1, 
July 1, 2023 2024 2025 


$16.64 $17.48 $18.36 


Current Rates 


$15.17 


$19.43 SZ eS ne ID $23.30 
$27.95 $30.11 $31.62 $3321 
$49.25 $52.56 $55.19 $7.95 
$74.81 $79.51 $83.49 $87.67 
$142.97 $151.35 $158.92 $166.87 
$219.65 $232.18 $243.79 $255.98 
$432.65 $456.70 $479.54 $503.52 
$688.25 $726.13 $762.44 $800.57 


$1,071.65 
$1,838.45 
$3,201.65 


$1,130.26 $1,186.78 $1,246.12 
$1,938.54 $2,035.47 $2.13 123 
$3,375.47 $3,544.25 $3,721.47 


Second: A charge for all water delivered based on monthly meter reading. 


Current Proposed 
FYE 2023 FYE 2024 FYE 2025 FYE 2026 


Effective Effective July 1, Effective July 
July 1, 2023 . 2024 1, 2025 


First 4 CCF per month $9.60 $10.33 $10.85 $11.40 
All additional CCF $10.71 $11.47 $12.05 $12.66 


Current Rates 


“Operations and Maintenance Costs” 

Expenditures used for the storage, treatment, and delivery of Retail and Regional water 
including, but not limited to, the costs of personnel, materials and supplies, energy and 
administration. 


“Retail Customer” 


Retail customers are all individual customers that receive direct water service from 
SFPUC. 


“Residential Customer” 
A Residential Customer is the owner or customer of record of any single-family or 
multiple-family Dwelling Unit. 


“Water System” 

The City’s water system including all properties (real, personal, and tangible or 
intangible) owned, operated, maintained by and under the jurisdiction of the Commission 
used for the gathering, impounding, treatment, transmission and distribution of water, 
including all future additions, extensions, replacements and improvements to the system. 


Section 3 — Customer Classification 


a. Class Determination 
Upon application for new service, each Customer shall be assigned to a Customer Class 
based on the City’s evaluation of the Customer’s usage characteristics in accordance with the 
requirements of this resolution and applicable laws and regulations. Such Customer Class 
determination shall be based on the Customer’s description of its current operation and use of 
the water facilities of the City. Such description shall be subject to verification by the City. 


b. Change in Classification 
Customers requiring or requesting a change in their classification shall do so in writing 
within 30 days of a change in operations. 


Section 4 - Enterprise Funds 


Pursuant to Article V, Section 5.01 of the Indenture between the San Francisco Public Utilities 
Commission and U.S. Bank, NA, as trustee, all revenues of the Water Enterprise shall be set 
aside and deposited into a fund in the City treasury (the Revenue Fund). All amounts paid into 
the Revenue Fund shall be maintained separate and apart from other City funds. Moneys in the 
Revenue Fund shall be appropriated and expended in accordance with the Indenture. 


Section 5 — Billing Rates for Retail Water 


The following Schedules of Retail Water Rates to be paid by all retail customers of the City’s 
Water System are hereby adopted and imposed. 


SCHEDULE OF RETAIL WATER RATES 
EFFECTIVE JULY 1, 2023 
(Adopted May 23, 2023 by Commission Resolution No.: 23-0103) 


Section 1 — Authority and General Purpose 
This Schedule was adopted by the Commission pursuant to Section 8B.125 of the Charter 


of the City and County of San Francisco for the purpose of establishing an orderly system for the 
imposition and collection of charges for the operating, maintenance, replacement, debt service 
and other costs incurred by the San Francisco Water Enterprise in gathering, treating and 
delivering water for consumptive and other uses in San Francisco and other areas receiving retail 
service from the Water Enterprise. 


Section 2 — Definitions 
For the purpose of this Schedule, the following definitions shall apply unless the context 
specifically dictates otherwise. 


ECity4@ 
The City and County of San Francisco 


“Commission” 
The San Francisco Public Utilities Commission 


“Customer” 

Any person, firm, corporation, partnership, trust, or any other entity including, but not 
limited to, local, state and federal governments utilizing the services of the City’s utility 
systems. 


“Customer Class” 
Customers with the same or similar usage characteristics are grouped into Customer 
Classes for purposes of cost allocation and rate setting. 


“Dwelling Unit” 

As defined in San Francisco Planning Code Section 102.7, a room or suite of two or more 
rooms that is designed for, or is occupied by, one family doing its own cooking therein 
and having only one kitchen. For the purposes of this resolution, “Dwelling Unit” shall 
not include a lodging house, rooming house, motel or hotel, as defined in San Francisco 
Housing Code Section 410, or a live/work unit, as defined in Section 102.13 of the San 
Francisco Planning Code. 


“Equivalent Meter” 
A measure of the capacity of a meter expressed as a ratio to the capacity of a 5/8 X 3/4 
meter. 


“General Manager” 
The General Manager of the Public Utilities Commission or his or her designee. 


WHEREAS, This Commission hereby finds that adoption of this resolution will establish 
rates for the purpose of: meeting operating expenses, including employee wage rates and fringe 
benefits; purchasing or leasing supplies, equipment, or materials; meeting financial reserve needs 
and requirements, obtaining funds for capital projects necessary to maintain service within 
existing service areas; and obtaining funds necessary to maintain such intra-city transfers as are 
authorized by the City’s Charter; and 


WHEREAS, on May 8, 2023 the San Francisco Planning Department determined the 
Project to be statutorily exempt from environmental review under the California Environmental 
Quality Act (CEQA) section 21080(b)(8) and the CEQA Guidelines section 15273 (Rates, Tolls, 
Fares, and Charges) (Case No. 2023-004066ENV), related to the establishment, modification, 
structuring, restructuring, or approval of rates, tolls, fares, or other charges; and 


WHEREAS, Under Charter Section 8B.125, the Commission must set rates and charges, 
subject to rejection by the Board of Supervisors within 30 days of submission; now, therefore, be 
it 


RESOLVED, That this Commission hereby determines, based on the findings of the 2023 
Rate Study, that projected revenues under existing retail water rates, together with other revenues 
of the Water Enterprise, will be insufficient to meet the revenue requirements of the Water 
Enterprise as projected in the Water Enterprise 10-Year Financial Plan, and that overall increases 
of water rates by 5% in the fiscal year ending 2024, 5% in the fiscal year ending 2025, and 5% in 
the fiscal year ending 2026 are therefore warranted; and be it 


FURTHER RESOLVED, That the Commission hereby adopts the revised Schedule of 
Retail Water Rates, attached to this Resolution and incorporated by reference as if set forth here 
in full, to apply to all retail Customers, as defined in the Schedule, of San Francisco’s Water 


System, on or after July 1, 2023. 


| hereby certify that the foregoing was adopted by the Public Utilities Commission 


at its meeting of May 23, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO.: 23-0103 


WHEREAS, In accordance with Section 8B.125 of the Charter of the City and County of 
San Francisco, the San Francisco Public Utilities Commission (SFPUC) retained an independent 
rate consultant, McGovern McDonald Engineering and Raftelis Financial Consulting, that 
prepared the report titled 2023 SFPUC Water and Wastewater Rate Study (2023 Rate Study), 
which has been submitted to the Rate Fairness Board for its review and posted to the sfwater.org 
website; and 


WHEREAS, The General Manager and staff have reviewed the 2023 Rate Study, and 
have prepared a staff rate proposal, which has been submitted to the Rate Fairness Board for its 
review and has posted to the sfwater.org website; and 


WHEREAS, The Rate Fairness Board reviewed the findings and recommendations of the 
2023 Rate Study and staff rate proposal and presented its own report to this Commission on May 
23, 2023, finding that water revenues under existing rates will be insufficient to meet revenue 
requirements of the Water Enterprise; and 


WHEREAS, Based on the analysis set forth in the 2023 Rate Study, the SFPUC finds that 
water revenues under existing rates will be insufficient to meet revenue requirements of the 
Water Enterprise as projected in the Water Enterprise 10-Year Financial Plan, and recommends 
that rate adjustments are needed resulting in revenue requirement increases of 5% in fiscal year 
ending 2024, 5% in fiscal year ending 2025, and 5% in fiscal year ending 2026; and 


WHEREAS, As required by California Constitution, at Article XIII-D (Proposition 218), 
SFPUC issued a notice of the proposed rate change to all ratepayers and property owners more 
than 45 days in advance of the May 23, 2023 public hearing; and 


WHEREAS, Pursuant to Charter Section 16.112, a Notice of hearing on the proposal to 
adopt a new schedule of rates was published in the official newspaper on April 12, 13, 14, 16, 
and 19, 2023, and posted on the SFPUC website and at the San Francisco Public Library, as 
required, for a public hearing on May 23, 2023; and 


WHEREAS, Pursuant to the published notice of the intention of the SFPUC to adopt a 
revised Schedule of Retail Water Rates to be charged for retail water service in San Francisco 
and adjacent areas, a public hearing was held on May 23, 2023, and members of the public were 
given an opportunity to comment on the revised Schedules of Water Rates; and 


WHEREAS, At the May 23, 2023 public hearing, the Commission considered protests 
against the proposed rates. The SFPUC received written protests against the proposed rates were 
presented by less than a majority of parcel owners and direct water services customer tenants; 
and 
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REGULAR MEETING AGENDA 
Tuesday, June 13, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online as described below. 
Members of the public attending the meeting in person or remotely will have an opportunity to provide public 
comment on every action or discussion item. 


Members of the public are encouraged to provide public comment by email. Send an email to 


Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


REMOTE MEETING ACCESS 


Watch: https://www.sfgovtv.org/sfpuc 


REMOTE PUBLIC COMMENT CALL-IN: 1 (415) 655-0001/ACCESS CODE 2592 228 1894 # # 
(No Passcode Required ) 


When your item is called, press *3 to be added to the public comment speaker line. Commenters will 
have up to two minutes to provide comment unless otherwise noted by the Chair. Please speak clearly, 
ensure you are in a quiet location, and turn off any TV’s or computers around you. 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast 
and captioned on SFGovTV. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability. Making a request to participate remotely no later than one hour before the 
start of the meeting helps ensure availability of the meeting link. Sign Language Interpretation is also available 
upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, 
all other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 
Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 


exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, | Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


M@ 311 Free Language Assistance: $2 af & [i 8)/ Ayuda gratuita con el idioma / becnmaTHas TOMOLIB 
nepespogunkos / Tro giip Théng dich Mién phi / Assistance linguistique gratuite / #2#+}O Bi8 2te/ Ge 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site 
at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 


action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If the Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- 
planning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 
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Call to Order 


Roll Call 


. Approval of the Minutes of May 23, 2023 


Report of the General Manager (discussion only) 


a) 


San Francisco Public Utilities Commission Human Resources Update 

Results of Recent Bond and Loan Financings for Wastewater Enterprise 

Quarterly Budget Status Report 

Water Enterprise Capital Improvement Program Quarterly Report 

Water System Improvement Program Quarterly Report 

Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


CONSENT CALENDAR 


a) 


b) 


c) 


d) 


e) 


Approve Amendment No. 3 to Contract No. BPUC13000025, Software as a Service 
Agreement, with Yardi Systems, Inc., to increase the Contract amount by $175,000 for a new 
total Contract amount of $515,290, and retroactively extend the Contract duration by five 
years, for a total Contract term of 15 years, subject to approval by the Board of Supervisors. 
(Flynn) 


Approve an increase of 365 calendar days to the duration contingency for Contract No. DB- 
121R2, Moccasin Powerhouse Generator Rehabilitation Project, with General Electric 
Renewable Energy, due to delays in the supply chain for long lead items; and authorize the 
General Manager or the General Manager’s designee, to approve future modifications to the 
contract for a new total contract duration of up to 1,567 consecutive calendar days. 
(Robinson) 


Award Contract No. DB-135, O’Shaughnessy Dam New Bulkhead System (Project) to 
Alltech Engineering Corp., in the not-to-exceed amount of $9,857,000, and with a term of 
670 consecutive calendar days (approximately one year and 10 months), to design and build 
a new bulkhead system that will provide reliable and safe isolation of existing gates and 
valves for O’Shaughnessy Dam. This action constitutes the Approval Action for the Project 
for the purposes of the California Environmental Quality Act (CEQA) pursuant to San 
Francisco Administrative Code section 31.04(h). The Planning Department determined that 
the Project is exempt from the CEQA. The Commission will rely on that determination to 
make its decision on this action. (Robinson) 


Approve the assignment and assumption of Contract HH-1000R, Mountain Tunnel 
Improvements Project; and authorize the General Manager to execute an Assignment and 
Assumption Agreement to assign the existing Contract from Michels Tunneling, a division of 
Michels Corporation, to a wholly owned Michels Corporation affiliate, Mountain Tunnel 
Constructors, Inc. (Robinson) 


Award Contract No. HH-1011, O’Shaughnessy Dam Instream Flow Release Valve 
Replacement (Project), to the responsible bidder that submitted the lowest responsive bid, 


g) 


h) 


i) 


k) 
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Sierra Mountain Construction, Inc., in the amount of $5,960,000, and with a term of 636 
consecutive calendar days (approximately one year and nine months), to replace and improve 
the Instream Flow Release Valve system at O’Shaughnessy Dam. This action constitutes the 
Approval Action for the Project for the purposes of the California Environmental Quality Act 
(CEQA) pursuant to San Francisco Administrative Code section 31.04(h). The Planning 
Department determined that the Project is exempt from the CEQA. The Commission will rely 
on that determination to make its decision on this action. (Robinson) 


Approve Amendment No. 2 to Contract Nos. PRO.0018.A and PRO.0018.B, As-Needed 
Power Operations Support, with Siemens Industry, Inc. (PRO.0018.A) and Utilicast, LLC 
(PRO.0018.B), extending the duration of each contract by three years, with no change to the 
contract amount, for a total duration of nine years for each contract in order to ensure 
continuity of power operations support services until a new contract is awarded. (Hale) 


Modify Contract Nos. PRO.0085.A-B, Hetch Hetchy Capital Improvement Program Region 
As-Needed Engineering Services, with AECOM Technical Services, Inc. (PRO.0085.A), and 
MeMillen Jacobs/Joe Hill, Joint Venture (McMillen Jacobs-Joe Hill JV) (PRO.0085.B) to 
increase each contract amount by $2,000,000 for a new total contract amounts of $6,500,000 
each, with no change to the contract durations, to provide additional contract capacity so that 
as-needed engineering services for San Francisco Public Utilities Commission capital 
improvement projects in the Hetch Hetchy region can be accomplished. (Robinson) 


Award Contract Nos. PRO.0231.A-D, Specialized and Technical As-Needed Services, to 
Stantec/JHCE Joint Venture (JV) (PRO.0231.A); MMD JV (PRO.0231.B); AECOM/WRE 
JV (PRO.0231.C); and LEE Incorporated (PRO.0231.D), each for an amount not-to-exceed 
$7,500,000 with a term of five years, to provide specialized and technical support services 


for water, power, operations and maintenance, and engineering planning services. 
(Ritchie) 


Award Contract No. PRO.0253, Low Interest Loans and Grants Program, to EPC 
Consultants, Inc. - Avila and Associates Consulting Engineers, Inc., Joint Venture (EPC- 
AVILA JV), in an amount not-to-exceed $4,000,000, and with a duration of five years to 
provide support for maximizing access to federal, state, and other low-cost financing and 
grant options and managing all aspects of loan and grant applications and award 
requirements from end-to-end under the direction of Loans and Grants Steering Committee 
and SFPUC Loans and Grants Director. (Hom) 


Approve an increase of $5,000,000 to the contract cost contingency and an increase of 228 
calendar days (approximately eight months) to the contract duration contingency, for | 
Contract No. WW-639, Oceanside Water Pollution Control Plant Digester Gas Utilization 
Upgrades, with Monterey Mechanical Co., due to COVID-19 associated equipment delivery 
delays and related supply chain breakdowns, and additional electrical modifications within 
building 800; and authorize the General Manager to approve future modifications to the 
contract for a total contract amount $47,293,900 and a total contract duration up to 1,997 
consecutive calendar days (approximately five years and six months). (Robinson) 


Approve the terms and conditions and authorize the General Manager to execute, subject to 
Board of Supervisor approval, a no-cost Project Specific Maintenance Agreement with the 
State of California, Department of Transportation (Caltrans), for ongoing maintenance 
supporting proposed improvements by the San Francisco Public Utilities Commission at 18 
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locations within Caltrans right-of-way along a six-mile section of State Route 35, south of 
State Route 92, in San Mateo County, California. The proposed improvements are associated 
with the Southern Skyline Boulevard Ridge Trail Extension Project. (Ritchie) 


REGULAR CALENDAR 


Award Grant No. CS-1249(G), Career Exposure and Environmental Education Grant to San 
Francisco School District, to fund public-utility related educational programs at John O’Connell 
High School in an amount not-to-exceed $375,000 and with a term of two years. (Ordikhani) 


Modify Contract No. PRO.0101, Tunnel Engineering Services of the Folsom Area Stormwater 
Improvement Project, with McMillen Jacobs Associates/Stantec, Joint Venture, to increase the 
Contract amount by $7,500,000 for a new total Contract amount of $17,200,000 and increase the 
Contract duration by four years for a new total Contract duration of nine years and one month 
due to increased Caltrans’ design and analysis requirements and to provide engineering support 
during construction, subject to Board of Supervisors approval under Charter Section 9.118. 
(Robinson) 


Approve Modification No. | to Contract No. PRO.0104, Southeast Water Pollution Control 
Plant Program Construction Management Service with Parsons Water & Infrastructure Inc., to 
increase the Contract amount by $12,000,000 for a new total Contract amount of $47,000,000 
with no change to the Contract duration, subject to Board of Supervisors approval under Charter 
Section 9.118. This Modification No. | will allow for continued program-level construction 
management oversight, and supervision of the Sewer System Improvement Program projects 
located at the Southeast Water Pollution Control Plant to ensure continued program 
standardization and consistency while meeting the San Francisco Public Utilities Commission’s 
goals and requirements in accordance with the Construction Management Plan, Safety Approach, 
and Construction Management Procedures. (Robinson) 


Award Contract No. WW-735, Various Locations Main Sewer Inspection No. 1, in the amount 
of $1,998,888 with a duration of 330 consecutive calendar days, to the sole responsible, bidder 
that submitted a responsive bid, Pipe and Plant Solutions, Inc., in accordance with San Francisco 
Administrative Code section 6.23(c)(2), to inspect existing sewers at various locations within the 
City and County of San Francisco. (Robinson) 


. Authorize the General Manager to execute an Amendment to the Memorandum of 


Understanding between the San Francisco Airport Commission, and the San Francisco Public 

Utilities Commission to extend the term for two years to end on June 30, 2025, with no change in 

the not-to-exceed amount of $3,800,000, to complete the engineering design work required for 

the development, construction, and environmental review of the Electric Capacity Upgrade 

Program to increase capacity and improve redundancy at the PUC-owned airport substations. 
(Hale) 


. Public Hearing to approve a Commercial Clothes Washer Rebate Program and adopt Rules 


and Regulations to allow the San Francisco Public Utilities Commission to issue rebates for 

commercial-grade washing machines in an amount up to $5,000 dollars for each qualifying 

machine, to promote water and energy conservation in the City and County of San Francisco. 
(Ritchie) 


12. Authorize the General Manager to accept and expend, and to request approval from the Board of 
Supervisors under Administrative Code section 10.170-1(b) to accept and expend, grant funds of 
up to $538,051 from the California Department of Water Resources for the pipeline construction 
of the San Francisco Zoo Recycled Water Project; and authorize the General Manager to 
execute the Local Project Sponsor Agreement with the Association of Bay Area Governments, to 
take such actions deemed necessary or appropriate to facilitate the execution of the Agreement, 

. 95 and to enter necessary or appropriate modifications to the Agreement. This action constitutes the 
Z 3 O12 4A pproval Action for the Project for the purposes of the California Environmental Quality Act 
(CEQA), pursuant to San Francisco Administrative Code section 31.04(h). The Planning 
Department has determined that this action is exempt from the CEQA. If the item is approved, 
the Commission will rely on that determination to make its decision. (Ritchie) 


13. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Alternative Water Supply Program Quarterly Report 
e) Water Supply Conditions Update 


14. General Public Comment 
Members of the public may address the Commission on matters that are within the Commission's 
jurisdiction and are not on today’s agenda. 


15. Items initiated by Commissioners (discussion only) 
16. Public Comment on the matters to be addressed during Closed Session 


17. Motion on whether to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel. 


The Commission will go into Closed Session to discuss the following items: 


CLOSED SESSION 


18. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Arthur Villegas. v. City and County of San Francisco 
23012 5 Unlitigated File No.: 23-02195 
i = & . 

Date Filed: May 9, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Arthur Villegas $50,000.00, subject to 
final approval by the Board of Supervisors. (action item) (Bregman) 


19. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


7 30 Hy, if Cincinnati Insurance Co. v. City and County of San Francisco 
“" Unlitigated File No.: 23-01250 


20; 
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Date Filed: January 30, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Cincinnati Insurance Company 
$37,636.23, subject to final approval by the Board of Supervisors. (action item) (Bregman) 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Ronghan Guan. v. City and County of San Francisco 
Unlitigated File No.: 23-00574 
Date Filed: October 19, 2022 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Ronghan Guan $50,450.00, subject to 
final approval by the Board of Supervisors. (action item) (Bregman) 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Walsh Construction II, LLC vy. City and County of San Francisco 
Unlitigated File No.: 23-0237 
Date Filed: November 19, 2020 


Matter involving unlitigated construction contract claims by Walsh Construction Ii, LLC, under 
San Francisco Municipal Transportation Agency (SFMTA) Contract 1289, the Van Ness 
Corridor Transit Improvement Project, with the San Francisco Public Utilities Commission to 
contribute $6,488,144.49 to a proposed settlement subject to San Francisco Municipal 
Transportation Board approval, with SFMTA to pay $17,535,525.68 and SFMTA to release 
$6,464,474.32 of retention to Walsh Construction II, LLC. (action item) (Bregman) 


Following Closed Session, the Commission will reconvene in Open Session 


IDE, 
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24. 


Announcement following Closed Session 


Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


Adjournment. 
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Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Call to Order 
President Ajami called the meeting to order at 1:30 PM. 


Roll Call 
Present: Ajami, Paulson, and Stacy 
Excused: Maxwell and Rivera 


Approval of the Minutes of May 23, 2023 


No public comment. 


On motion to approve the Minutes of May 23, 2023: 
Ayes: Ajami, Paulson, and Stacy 


Report of the General Manager (GM) 
a) San Francisco Public Utilities Commission Human Resources Update 


b 


Nea, 


Wendy Macy, Chief People Officer (CPO), stated that as of May 2023, the permanent 
position vacancy rate was 24.7%, down from 26.3% in February. The SFPUC has 2,643 
permanent positions with 654 vacancies. She reviewed (1) SFPUC vacancy rate (total 
positions vs. vacant positions) by each organization, (2) employee movement and 
headcount, indicating there was a net change of +76 in headcount, with 282 hires and 
205 exits. 


She discussed collaborative efforts with the SFPUC’s Communications team to promote 
SFPUC careers; reviewed the enhanced SFPUC careers webpage as a result of previous 
feedback; increased outreach at multiple job fairs; increased social media presence with 
enhanced graphics; and diversity recruitment and outreach. CPO Macy discussed efforts 
being taken to ensure continuous improvements to the hiring processes. 


Commissioner Stacy thanked CPO Macy and staff for their improvements to the website 
and indicated she found it easier to navigate and confirmed that links were working. 


President Ajami requested the next presentation include a breakdown as to the 
educational level that is required for each job category. 


No public comment. 


Results of Recent Bond and Loan Financings for Wastewater Enterprise 

Nikolai Sklaroff, Capital Finance Director, stated that on April 5, 2023 the Wastewater 
Enterprise sold Wastewater Revenue Bond Series 2023 ABC. He reviewed the bond sale 
condition and results stating there is a volatile interest rate environment, but that 
conditions were favorable at the time of sale. Strong demand drove rates lower, with all 
but one maturity over-subscribed. 


Director Sklaroff reviewed final pricing results for the 2023 Series ABC Wastewater 
Revenue Bonds with a par amount of $974, 380,000 and a premium of $161,621,397, for 
total proceeds of $1,136,001,397 and an aggregate true interest cost of 3.08%. He 
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a 19-year final maturity and a true interest cost of 2.88%, with $632 million to fund and 
refund commercial paper issued for SSIP Projects; (2) Series B (Non-SSIP) with a 19- 
year final maturity and a true interest cost of 3.03% with $325 million to fund and refund 
commercial paper and outstanding bonds for wastewater capital improvement projects; 
and (3) Series C (SSIP) (Green Bonds) with a final maturity of 35 years and a true 
interest cost of 3.51% with $179 million to refund outstanding bonds for SSIP projects. 


Director Sklaroff presented the Green Bond results noting priority orders for Green 
Bonds granted to ESG institutions (institutional investor with sated investment targets 
focused on environmental and social impact). He stated demand for Green Bonds 
exceeded demand for non-Green Bonds and strong demand for bonds contributed to 
favorable pricing for the entire issuance. 


Director Sklaroff stated that as is customary on SFPUC negotiated bond sales, in 
addition to Municipal Advisors, the SFPUC engaged an Independent Pricing Consultant 
to evaluate the results of the sale. 


Director Sklaroff stated the Water Infrastructure Finance and Innovation Act (WIFIA) 
Master Agreement, which was for an aggregate principal amount up to $791,337,456, 
and the Project 1 Loan Agreement were approved by the Commission on April 11, 2023 
and executed with the US Environmental Protection Agency (EPA) on April 26, 2023. The 
initial draw down amount from the Project 1 Loan Agreement under the Master 
Agreement is $369, 335,021, with an interest rate of 3.65%, and final maturity date of 
October 1, 2061. It will provide partial funding for certain projects in the Wastewater 
Capital Plan. The EPA estimates the loan will save the SFPUC $110 million. Director 
Sklaroff concluded with a review of projected resulting aggregate net debt services. 


No public comment. 


c) Quarterly Budget Status Report 
Laura Busch, Budget Director and Acting Deputy Chief Financial Officer (CFO), 
indicated there were positive operating results projected for Water, Wastewater, Power, 
and CleanPowerSF. She stated (1) Water and Wastewater revenues are lower compared 
to the second quarter due removal of the drought surcharge and offset by wholesale 
revenues projected to exceed budget and savings from salaries, bureau overhead costs 
and debt service savings; (2) Power high power purchase and transmission and 
distribution costs have led to significant increases in costs. These costs have been offset 
by increased wholesale revenues, general reserve contributions and savings from salaries 
and bureau overhead; (3) CleanPowerSF’s high power purchase and transmission and 
distribution costs have led to significant increases in costs. These costs have been offset 
by increased by general reserve contributions and savings from salaries; and (4) Year- 
end financial results are projected to meet-or-exceed policy targets. 


Director Busch reviewed FY 2022-23 budget variances (sources and uses) for (1) Water: Net 
operating results $27.8 million with total sources up $12.6 million, and $15.2 million in cost 
savings; (2) Wastewater: Net operating results $19.7 million with total sources down ($0.2 
million) and $20.0 million in cost savings; (3) Power: Net operating result $49.6 million with 
total sources up $48.4 million, and $1.2 million in cost savings; and (4) CleanPowerSF: Net 
operating result $14.3 million with total sources up $10.2 million, and $4.0 million in cost 
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savings. Director Busch reviewed key financial ratios for Water, Wastewater, Hetchy and 
CleanPowerSF. 


No public comment. 


d) Water Enterprise Capital Improvement Program (WECIP) Quarterly Report 
Stephen Robinson, Assistant General Manager (AGM) Infrastructure Bureau, stated that 
as of March 2023 the WECIP is 33% complete with $1,047 million expended. He 
reviewed the WECIP cost summary by category for active projects, noting a $4 million 
variance for the quarter to the Emergency Firefighting Water System. 


AGM Robinson reviewed the approved budget for (1) 25 Regional Projects, providing an 
update for the Sunol Valley Water Treatment Plant Ozone Project, and the Harry Tracy 
Water Treatment Plant Filter Underdrain Replacement Project; and (2) 11 Local 
Projects, providing an update on the Francisco Westside Recycled Water Project. 


Steve Ritchie, AGM Water Enterprise, responded to a question from Commissioner Stacy 
about projects such as the Regional Groundwater Treatment Program, being included in 
both the Water System Improvement Program and the Capital Improvement Program, 
and if there is interaction between the two projects; and a question regarding the Sunol 
Valley Water Treatment Plant Basins. 


Public Comment: 

e Francisco DaCosta stated the Hetch Hetchy Reservoir water was stolen from the First 
People. He addressed the addition of groundwater. He asked that the Commission work 
with the Indigenous People. 


e 


— 


Water System Improvement Program (WSIP) Quarterly Report 

Bryan Dessaure, Project Manager, reviewed the Regional WSIP status as of March 2023 
the project is 99% complete, with two active projects, and $3,772 million expended and 
$81 million remaining. He reviewed the WSIP cost summary noting a $10.2 million 
Regional WSIP cost variance. 


Manager Dessaure provided a status update for the Regional Groundwater Storage and 
Recovery Project. He discussed the Alameda Creek Recapture Project and stated 
negotiations continue for change order modifications; the cost variance in the second 
quarter increased by $0.7 million to $10.2 million; and that a staff memo presented to the 
General Manager recommended termination of the construction contract and redesign of 
facility after bank slope stabilization. 


No public comment. 


f) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 
GM Herrera discussed the announcement made by the Assistant Administrator for Water, US 
Environmental Protection Agency, of the Water Infrastructure Finance and Innovation Act 
loans to the SFPUC which will be used to pursue improvement projects at water facilities on 
the north side of the City. 
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No public comment. 


5. CONSENT CALENDAR 


a) Approve Amendment No. 3 to Contract No. BPUC13000025, Software as a Service 
Agreement, with Yardi Systems, Inc., to increase the Contract amount by $175,000 for a new 
total Contract amount of $515,290, and retroactively extend the Contract duration by five 


years, for a total Contract term of 15 years, subject to approval by the Board of Supervisors. 
(Resolution 23-0107) 


b) Approve an increase of 365 calendar days to the duration contingency for Contract No. DB- 
121R2, Moccasin Powerhouse Generator Rehabilitation Project, with General Electric 
Renewable Energy, due to delays in the supply chain for long lead items; and authorize the 


General Manager or the General Manager’s designee, to approve future modifications to the 
contract for a new total contract duration of up to 1,567 consecutive calendar days. 
(Resolution 23-0108) 


c) Award Contract No. DB-135, O’Shaughnessy Dam New Bulkhead System (Project) to 
Alltech Engineering Corp., in the not-to-exceed amount of $9,857,000, and with a term of 
670 consecutive calendar days, to design and build a new bulkhead system that will provide 
reliable and safe isolation of existing gates and valves for O’Shaughnessy Dam. This action 
constitutes the Approval Action for the Project for the purposes of the California 
Environmental Quality Act (CEQA) pursuant to San Francisco Administrative Code section 
31.04(h). The Planning Department determined that the Project is exempt from the CEQA. 


The Commission will rely on that determination to make its decision on this action. 
(Resolution 23-0109) 


d) Approve the assignment and assumption of Contract HH-1000R, Mountain Tunnel 
Improvements Project; and authorize the General Manager to execute an Assignment and 
Assumption Agreement to assign the existing Contract from Michels Tunneling, a division of 


Michels Corporation, to a wholly owned Michels Corporation affiliate, Mountain Tunnel 
Constructors, Inc. (Resolution 23-0110) 


e) Award Contract No. HH-1011, O’Shaughnessy Dam Instream Flow Release Valve 
Replacement (Project), to the responsible bidder that submitted the lowest responsive bid, 
Sierra Mountain Construction, Inc., in the amount of $5,960,000, and with a term of 636 
consecutive calendar days, to replace and improve the Instream Flow Release Valve system 
at O’Shaughnessy Dam. This action constitutes the Approval Action for the Project for the 

urposes of the California Environmental Quality Act (CEQA) pursuant to San Francisco 
Administrative Code section 31.04(h). The Planning Department determined that the Project 
is exempt from the CEQA. The Commission will rely on that determination to make its 


decision on this action. (Resolution 23-0111) 


f) Approve Amendment No. 2 to Contract Nos. PRO.0018.A and PRO.0018.B, As-Needed 
Power Operations Support, with Siemens Industry, Inc. (PRO.0018.A) and Utilicast, LLC 
(PRO.0018.B), extending the duration of each contract by three years, with no change to the 
contract amount, for a total duration of nine years for each contract in order to ensure 


continuity of power operations support services until a new contract is awarded. (Resolution 
23-0112) 
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g) Modify Contract Nos. PRO.0085.A-B, Hetchy Capital Improvement Program Region As- 
Needed Engineering Services, with AECOM Technical Services, Inc. (PRO.0085.A), and 
McMillen Jacobs/Joe Hill, Joint Venture (McMillen Jacobs-Joe Hill JV) (PRO:0085.B) to 
increase each contract amount by $2,000,000 for a new total contract amounts of $6,500,000 
each, with no change to the contract durations, to provide additional contract capacity so that 
as-needed engineering services for San Francisco Public Utilities Commission capital 
improvement projects in the Hetch Hetchy region can be accomplished. (Resolution 23-0113) 


h) Award Contract Nos. PRO.0231.A-D, Specialized and Technical As-Needed Services, to 
Stantec/JHCE Joint Venture (JV) (PRO.0231.A); MMD JV (PRO.0231.B); AECOM/WRE 
JV (PRO.0231.C); and LEE Incorporated (PRO.0231 .D), each for an amount not-to-exceed 
$7,500,000 with a term of five years, to provide specialized and technical support services 
for water, power, operations and maintenance, and engineering planning services. 
(Resolution 23-0114) 


i) Award Contract No. PRO.0253, Low Interest Loans and Grants Program, to EPC 
Consultants, Inc. - Avila and Associates Consulting Engineers, Inc., Joint Venture (EPC- 
AVILA JV), in an amount not-to-exceed $4,000,000, and with a duration of five years to 
provide support for maximizing access to federal, state, and other low-cost financing and 
grant options and managing all aspects of loan and grant applications and award 
requirements from end-to-end under the direction of Loans and Grants Steering Committee 
and SEPUC Loans and Grants Director. (Resolution 23-0115) 


j) Approve an increase of $5,000,000 to the contract cost contingency and an increase of 228 
calendar day to the contract duration contingency, for Contract No. WW-639, Oceanside 
Water Pollution Control Plant Digester Gas Utilization Upgrades, with Monterey Mechanical 
Co., due to COVID-19 associated equipment delivery delays and related supply chain 
breakdowns, and additional electrical modifications within building 800; and authorize the 
General Manager to approve future modifications to the contract fora total contract amount 
$47,293,900 and a total contract duration up to 1,997 consecutive calendar days. (Resolution 
23-0117) 


k) Approve the terms and conditions and authorize the General Manager to execute, subject to 
Board of Supervisor approval, a no-cost Project Specific Maintenance Agreement with the 
State of California, Department of Transportation (Caltrans), for ongoing maintenance 
supporting proposed improvements by the San Francisco Public Utilities Commission at 18 
locations within Caltrans right-of-way along a six-mile section of State Route 35, south of 
State Route 92, in San Mateo County, California. The proposed improvements are associated 
with the Southern Skyline Boulevard Ridge Trail Extension Project. (Resolution 23-0116) 


President Ajami announced that item 5] was removed from the Consent Calendar for a 
proposed minor amendment to the resolution. 


No public comment on Consent Calendar excluding item 3j. 


On motion to approve the Consent Calendar excluding item 5]: 
Ayes: Ajami, Paulson, and Stacy 
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Brian Carlomagno requested an amendment to the first Resolved clause to remove a 
duplicate entry of the $5,000,000 requested cost increase. 


Public Comment Consent Calendar item 5j: 
e Francisco DaCosta discussed the costs to upgrade infrastructure. He questioned how 
many water pipes have been replaced and discussed leeching pipes. 


AGM Robinson responded to a question from President Ajami regarding increased contract 
costs due to COVID and how and or if those costs are distributed between the SFPUC and 
the contractor(s). Algynon Collymore, Contracts Management Bureau Manager provided 
additional response. 


On motion to approve the Consent Calendar item 5j as amended: 
Ayes: Ajami, Paulson, and Stacy 


6. Award Grant No. CS-1249(G), Career Exposure and Environmental Education Grant to San 


Francisco School District, to fund public-utility related educational programs at John O’Connell 


High School in an amount not-to-exceed $375,000 and with a term of two years. (Resolution 23- 


0118) 


Blair Randall, Arts and Education Program Manager, provided a brief background of the grant 
program indicating the SFPUC has partnered with John O’Connell High School since 2017 to 
connect students with innovative project-based learning curricula centered on real-world water, 
power, and sewer operations, which is accomplished through SFP UC-focused teacher 
externship, SFPUC guest speakers, and field trips to SFPUC sites. 


Manager Randall stated the grant is for $375,000 and with a duration of two years. The 
partnership supports the SFPUC’s Strategic Plan Goal of raising awareness about the utility 
sector among San Francisco Unified School District students and positioning the SFPUC as an 
employer of choice by making career paths visible to students and the community. Manager 
Randall reviewed the program goals, discussed experiential student learning, teacher externship, 
and learning from SFPUC employees participating in the programs. He noted during academic 
year 2022-23 six SFPUC subject matter experts presented at John O'Connell High School and 
served as guest judges for student capstone project presentations. 


Commissioner Paulson discussed the history of John O'Connell High School’s work with 
apprentice programs to help student gain knowledge and skills to help them begin their careers. 


Commissioner Stacy asked if there has been an increase in job applicants from John O'Connell 
students as a result of the programs, and it was indicated that for privacy reasons that 
information is not tracked but there is an increased awareness of the agency among students. 
Carmen Iton, Youth Programs Analyst, External Affairs, noted the need to raise awareness 
among high school students and stated that John O'Connell students have entered SFP UC 
training programs. 


President Ajami noted the importance of students learning where their water comes from and the 
benefits of educating them as future rate payers. 
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Public Comment: 

e Francisco DaCosta stated that general statements should not be acknowledged. He discussed 
the reduction in the number of salmon in the rivers. He asked how many people of color have 
participated in the program. 


On motion to approve Item 6: 
Ayes: Ajami, Paulson, and Stacy 


7. Modify Contract No. PRO.0101, Tunnel Engineering Services of the Folsom Area Stormwater 
Improvement Project, with McMillen Jacobs Associates/Stantec, Joint Venture, to increase the 
Contract amount by $7,500,000 for a new total Contract amount of $17,200,000 and increase the 
Contract duration by four years for a new total Contract duration of nine years and one month 
due to increased Caltrans’ design and analysis requirements and to provide engineering support 
during construction, subject to Board of Supervisors approval under Charter Section 9.118. 
(Resolution 23-0119) 


Derek Adams, Project Manager, reviewed the project location and indicated the project will 
mitigate the SSIP Level-of-Service five-year, 1.3 inches three-hour storm, and referenced State 
Abatement Order (R2-2021-0021). 


Project Manager Adams reviewed the Mission District Flood Risk area and outlined existing 
Folsom project contracts (1) WW-719A, SOMA and Mission District Sewer Replacement 
Contract; (2) WW-719B, Alameda Street Wet Weather Tunnel Contract, (3) WW- 719C Harrison/ 
Treat Box Sewer Contract; and (4) WW-719D W. SOMA and N. Mission District Sewer System 
Contract. He reviewed the project status indicating that planning is complete, design phase is in 
progress, environmental clearance is complete, and right-of-way acquisition is ongoing with 
easement offers presented to owners. 


Project Manager Adams indicated the professional design services for the tunnel design is set to 
expire in November 2023. He reviewed the modification request stating the fifth amendment is 
for a budget and time extension for tunnel engineering support during construction, additional 
complex modeling scope required by Caltrans, and additional technical support on other 
construction contracts within the project. The requested increase is for an amount of $7.5 million 
and for an increased duration of 48 months. He broke down the anticipated spending for the $7.5 
million with $4.05 million for engineering support and construction; $1.82 million for additional 
complex modeling at launch shaft; $1.24 million for additional complex foundation modeling; 
and $0.26 for public relations. Project Manager Adams reviewed next steps and requested 
Commission approval. 


Commissioner Paulson discussed the importance of the project and thanked staff for their work. 


Project Manager Adams responded to a question from President Ajami regarding modifications 
to the foundation. He informed the Commission that it is the responsibility of Caltrans to review 
and approve design and take ownership of the project. President Ajami discussed her desire to 
know what is underground and to digitize assets owned by the SFPUC and others. 

No public comment. 


On motion to approve Item 7: 
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Ayes: Ajami, Paulson, and Stacy 


8. Approve Modification No. | to Contract No. PRO.0104, Southeast Water Pollution Control Plant 
Program Construction Management Service with Parsons Water & Infrastructure Inc., to increase 


the Contract amount by $12,000,000 for a new total Contract amount of $47,000,000 with no 
change to the Contract duration, subject to Board of Supervisors approval under Charter Section 
9.118. This Modification No. | will allow for continued program-level construction management 
oversight, and supervision of the Sewer System Improvement Program projects located at the 
Southeast Water Pollution Control Plant to ensure continued program standardization and 
consistency while meeting the San Francisco Public Utilities Commission’s goals and 
requirements in accordance with the Construction Management Plan, Safety Approach, and 
Construction Management Procedures. (Resolution 23-0120) 


AGM Robinson reviewed the combined sewer system noting the average dry water flow of 
70med and a total wet weather capacity of 757mgd. He stated the contract was awarded in 2018 
and proceeded to review the scope of services. He stated while all services provided under the 
contract were within the contract scope of services the level of effort has increased including 
plantwide electrical inspections and administration support; expansion of supplier quality 
surveillance and safety management support; and contract outreach. 


AGM Robinson stated the safety management team has worked diligently to mitigate safety- 
related incidents during construction. He noted there were 17 recordable incidents (below 
average) and that there were no Cal-OSHA citations. He discussed testing during COVID and 
indicated there were 118 confirmed cases. 


Commissioner Stacy recapped her understanding of various projects and construction 
management support provided by Parson’s for currently approved projects. AGM Robinson 
concurred with her assessment and stated that Parson’s contractual role will continue for 
approved projects and that they will provide construction management services for other 
projects once approved by the Commission. He indicated Parsons will not be involved in the 
design but will provide construction management services for projects with their oversight. 


AGM Robinson responded to a request from President Ajami for clarification as to the purpose 
of the $12 million increase, indicating it will extend the contract capacity for work going 
forward and provide the opportunity to reimagine and rework if necessary. He stated it is not 
earmarked for any specific portion of the contract. Brief discussion ensued, including the 
possibility of in-house work. 


Public Comment: 
e Francisco DaCosta questioned what staff is doing to stop contamination of the Bay. He 
discussed force mains entering the Bay. 


On motion to approve Item 8: 
Ayes: Ajami, Paulson, and Stacy 


9. Award Contract No. WW-735, Various Locations Main Sewer Inspection No. |, in the amount 


of $1,998,888 with a duration of 330 consecutive calendar days, to the sole responsible, bidder 
that submitted a responsive bid, Pipe and Plant Solutions, Inc., in accordance with San Francisco 
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Administrative Code section 6.23(c)(2). to inspect existing sewers at various locations within the 
City and County of San Francisco. (Resolution 23-0121) 


John Wong, Project Manager, introduced the item and requested approval. He responded to a 
question from President Ajami regarding data gathering and entry into an asset management 
program and as to the process. 


No public comment. 


On motion to approve Item 9: 
Ayes: Ajami, Paulson, and Stacy 


10. Authorize the General Manager to execute an Amendment to the Memorandum of 
Understanding between the San Francisco Airport Commission, and the San Francisco Public 
Utilities Commission to extend the term for two years to end on June 30, 2025, with no change in 
the not-to-exceed amount of $3,800,000, to complete the engineering design work required for 
the development, construction, and environmental review of the Electric Capacity Upgrade 
Program to increase capacity and improve redundancy at the PUC-owned airport substations. 
(Resolution 23-0122) 


Danny Phung, Asset Manager, noted the services provided under the Memorandum of 
Understanding, discussed the timeline, and detailed the need for the extension. 


No public comment. 


On motion to approve Item 10: 
Ayes: Ajami, Paulson, and Stacy 


11. Public Hearing to approve a Commercial Clothes Washer Rebate Program and adopt Rules and 
Regulations to allow the San Francisco Public Utilities Commission to issue rebates for 
commercial-grade washing machines in an amount up to $5,000 dollars for each qualifying 
machine, to promote water and energy conservation in the City and County of San Francisco. 
(Resolution 23-0123) 


AGM Ritchie introduced the item and stated the basic program dated back to 2004 and that 
approval of this item will increase the availability of Commercial washers in the community. 


Julie Ortiz, Conservation Manager, discussed how the program will be advertised. 
No public comment. 


On motion to approve Item 11: 
Ayes: Ajami, Paulson, and Stacy 


12. Authorize the General Manager to accept and expend, and to request approval from the Board of 
Supervisors under Administrative Code section 10.170-1(b) to accept and expend, grant funds of 
up to $538,051 from the California Department of Water Resources for the pipeline e construction 
of the San Francisco Zoo Recycled Water Project; and authorize the General Manager to execute 
the Local Project Sponsor Agreement with the Association of Bay Area Governments, to take 
such actions sCoeN Heese. suetseyuaumalite to facilitate the execution of the Agreement, and to 
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enter necessary or appropriate modifications to the Agreement. This action constitutes the 
Approval Action for the Project for the purposes of the California Environmental Quality Act 
(CEQA), pursuant to San Francisco Administrative Code section 31.04(h). The Planning 
Department has determined that this action is exempt from the CEQA. If the item is approved, 
the Commission will rely on that determination to make its decision. (Resolution 23-0124) 


AGM Ritche introduced the item and stated the project is going to bid and will be back to the 
Commission for approval in early 2024. At the request of President Ajami, he discussed the 
difference between this project and other water recycling projects located on the west side of the 
city and noted the estimate water savings. 


No public comment. 


On motion to approve Item 12: 
Ayes: Ajami, Paulson, and Stacy 


13. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Alternative Water Supply Program Quarterly Report 
e) Water Supply Conditions Update 


14. General Public Comment 
e Dave Warner discussed the Alternative Water Supply Program Report (written comments) 


15. Items initiated by Commissioners 
None. 


16. Public Comment on the matters to be addressed during Closed Session 
None. 


17. Motion on whether to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel 


On motion to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel: 
Ayes: Ajami, Paulson, and Stacy 


The Commission entered Closed Session at 3:42 PM. 


Present in Closed Session: All items: Commissioners Ajami, Paulson and Stacy; Deputy General 
Manager Ron Flynn; Sheryl Bregman, Deputy City Attorney, Ari Bruth, Deputy City Attorney; 
and Donna Hood, Commission Secretary. Item 21: Stephen Robinson, Assistant General 
Manager, Infrastructure Bureau. 


18. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 
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Arthur Villegas. v. City and County of San Francisco 


Unlitigated File No.:_ 23-02195 
Date Filed: May 9, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Arthur Villegas $50,000.00, subject to 
final approval by the Board of Supervisors. (Resolution 23-0125) 


19. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 
Cincinnati Insurance Co. v. City and County of San Francisco 


Unlitigated File No.: 23-01250 
Date Filed: January 30, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Cincinnati Insurance Company 
$37,636.23, subject to final approval by the Board of Supervisors. (Resolution 23-0126) 


20. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Ronghan Guan. y. City and County of San Francisco 
Unlitigated File No.: 23-00574 
Date Filed: October 19, 2022 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Ronghan Guan $50,450.00, subject to 
final approval by the Board of Supervisors. (Resolution 23-0127) 


21. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Walsh Construction II, LLC_v. City and County of San Francisco 
Unlitigated File No.: 23-0237 
Date Filed: November 19, 2020 


Matter involving unlitigated construction contract claims by Walsh Construction Il, LLC, under 
San Francisco Municipal Transportation Agency (SFMTA) Contract 1289, the Van Ness 
Corridor Transit Improvement Project, with the San Francisco Public Utilities Commission to 
contribute $6,488.144.49 to a proposed settlement subject to San Francisco Municipal 
Transportation Board approval, with SFMTA to pay $17,535,525.68 and SFMTA to release 
$6,464,474.32 of retention to Walsh Construction II, LLC. (Resolution 23-0128) 


The Commission exited Closed Session at 3:42 PM. 


22. Announcement following Closed Session 
President Ajami announced that the Commission is recommending that the Board of Supervisors 
approve the settlements referenced in the agenda. 


23. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 


Francisco Administrative Code Section 67.12(a). 


On motion not to disclose the discussions during Closed Session: 
Ayes: Ajami, Paulson, and Stacy 


24. Adjournment 
President Ajami adjourned the meeting at 4:05 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0107 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires the 
continuous services of Yardi System, Inc.’s proprietary Voyager real property and asset 
management software program and data hosting services, in conjunction with an associated 
database, to facilitate the SFPUC’s administration of incoming revenue and key dates for hundreds 
of SFPUC leases and licenses; and 


WHEREAS, On February 26, 2013, pursuant to the authority granted by Resolution No. 
09-0017, the General Manager executed Contract No. BPUC13000025, Software as a Service 
Agreement, with an amount not-to-exceed $128,550, and with a term of three years, with Yardi 
Systems, Inc. (Yardi); and 


WHEREAS, On April 24, 2016, the SFPUC executed Amendment No. 1, increasing the 
Contract amount by $99,904 and extending the Contract duration by three years for a total Contract 
amount of $228,454 and total Contract duration of six years; and 


WHEREAS, On December 1, 2018, the SFPUC executed Amendment No. 2, increasing 
the Contract amount by $111,835 and extending the Contract duration by four years for a total 
Contract amount of $340,290 and total Contract duration of nine years and 51 weeks; and 


WHEREAS, Staff requests approval of Amendment No. 3 to increase the contract by 
$175,000, and retroactively extend the Contract term by five years, commencing on April 24, 2023, 
to provide for continued software subscription services, increasing the total not-to-exceed contract 
amount to $ 515,290 and extending the total contract duration to 15 years; and 


WHEREAS, There is no Local Business Enterprise subcontractor participation 
requirement for this Contract; and 


WHEREAS, Approval of this amendment does not constitute a “project” under the 
California Environmental Quality Act Guidelines section 15378(a) because work under this 
contract would not result in a physical change in the environment; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. 3 to Contract No. 
BPUC13000025, Software as a Service Agreement with Yardi Systems, Inc., to increase the 
Contract amount by $175,000 and retroactively extend the Contract duration by five years, 
commencing on April 24, 2023, for a total not-to-exceed Contract amount of $ 515,290 and a total 
Contract term of 15 years, subject to the Board of Supervisors approval under Charter Section 
Oelrl ss 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 13, 2023. 


pllonnr Mted 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0108 


WHEREAS, On May 11, 2021, by Resolution No. 21-0078, the Commission awarded 
Contract No. DB-121R2, Moccasin Powerhouse Generator Rehabilitation Project, to General 
Electric Renewable Energy; and 


WHEREAS, The original contract amount was for $26,271,805 and the original contract 
duration was 1,093 consecutive calendar days; and 


WHEREAS, The contract Notice-to-Proceed date was June 21, 2021; and 


WHEREAS, Staff recommends a 365 calendar day increase to the contract duration 
contingency due to delays in the supply chain for long lead items that prevented the ability to 
complete work during the planned outage window, which caused a one year delay until the next 
outage opportunity to complete the rehabilitation of the two hydro-generation units at the Moccasin 
Powerhouse; and 


WHEREAS, The project team, in partnership with contractor General Electric Renewable 
Energy , postponed the Shutdown Outage #1 and postponed liquidated damages to ensure a 
successful Outage #1 and return to water delivery service on time; there is no cost increase for this 
change order the SFPUC will not assess liquidated damages for missing the original Shutdown 
Outage #1; and 


WHEREAS, The Contract Monitoring Division has waived Chapter 14B of the San 
Francisco Administrative Code subcontracting goals for this project due to the specialized nature 
of this work; and 


WHEREAS, Funds are available from Project No. 10014086, Moccasin Powerhouse and 
Generator Step-Up Rehabilitation; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 365 calendar days to 
the existing contract duration contingency for Contract No. DB-121R2, Moccasin Powerhouse 
Generator Rehabilitation Project, for a total contract duration contingency of up to 474 calendar 
days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or the General Manager’s designee, to approve any future modifications to the contract duration 
for a total contract duration of up to 1,567 consecutive calendar days, with no change to the 
contract amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 13, 2023. 


pllorne sod 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0109 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is responsible for 
the operation of O’Shaughnessy Dam in Yosemite National Park, Tuolumne County, a critical 
component of the SFPUC Hetch Hetchy water system; and 


WHEREAS, The O’Shaughnessy Dam requires a new bulkhead system that will provide 
reliable and safe isolation of existing gates and valves for maintenance, repairs, and improvements; 
and 


WHEREAS, On January 13, 2023, SFPUC advertised Contract No. Contract No. DB-135, 
O’Shaughnessy Dam New Bulkhead System (Project); and 


WHEREAS, The Engineer’s Estimate is $10,000,000 for this progressive design-build 
contract to design and build a new bulkhead system for O’Shaughnessy Dam; and 


WHEREAS, The contract duration is 670 consecutive calendar days; and 
WHEREAS, On March 2, 2023, the SFPUC received three proposals; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the proposals for 
responsibility, responsiveness, and application of bid preferences, and determined that Alltech 
Engineering Corp is the responsible proposer that submitted the highest -scoring proposal; and 


WHEREAS, Contract Monitoring Division established a 3.00% Local Business Enterprise 
(LBE) subcontracting participation for the design (pre-construction) and construction phases of 
this contract, and Alltech Engineering Corp. committed to 3.4% LBE participation in its proposal; 
and 


WHEREAS, On December 2, 2022, the San Francisco Planning Department determined 
the Project to be categorically exempt from environmental review under the California 
Environmental Quality Act Guidelines section 15301, Class 1 (Existing Facilities) and section 
15302, Class 2 (Replacement or Reconstruction) (Case No. 2022-011322ENV); and 


WHEREAS, Funds are available from Project No. 10032903, O’Shaughnessy Dam Outlet 
Works Phase 1; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. DB-135, O’Shaughnessy 
Dam New Bulkhead System, in a not-to-exceed amount of $9,857,000, and with a duration of 670 
consecutive calendar days, to the highest ranked proposer, Alltech Engineering Corp. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 13, 2023. 


plore Ate 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0110 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is in the process 
of rehabilitating the century-old Mountain Tunnel; and 


WHEREAS, On October 13, 2020, by Resolution No. 20-0210, this Commission 
awarded Contract No. HH-1000R Mountain Tunnel Improvements Project to Michels Tunneling, 
a division of Michels Corporation, to rehabilitate the Mountain Tunnel and upgrade related 
facilities to improve water flow control, water quality, and worker safety during maintenance 
access; and 


WHEREAS, On September 28, 2022, Michels Tunneling (Assignor) requested to assign 
its rights and obligations under Contract No. HH-1000R Mountain Tunnel Improvements to a 
wholly owned Michels Corporation affiliate, Mountain Tunnel Constructors, Inc. (Assignee); 
and 


WHEREAS, Under the terms and conditions of the Assignment and Assumption 
Agreement, Contract HH-1000R Mountain Tunnel Improvements Project shall remain in full 
force and effect; and 


WHEREAS, Under the terms and conditions of the Assignment and Assumption 
Agreement, Assignor and Assignee warrant that: (1) the assignment and assumption will not 
result in any changes in personnel performing the work or any disruptions or delays of the 
project or any change in the contract price or duration; (2) the performance and payment bonds 
and insurance for the project will provide continuous coverage for the entire duration of all 
pertinent obligations under the Agreement starting with the initial formation of the Agreement 
through Final Completion and extending to provide coverage during the applicable warranty 
period and for any latent defects in the work discovered after final completion; and (3) Assignor 
and Assignee shall be jointly and severally liable to the City for all obligations owed to the City 
under the Contract; and 


WHEREAS, On October 23, 2019, the Planning Department approved the Final 
Mitigated Negative Declaration for the Mountain Tunnel Improvements Project (Project) 
(Planning Department Case No. 2017-014249ENV); and 


WHEREAS, On November 12, 2019, by Resolution No. 19-0213, this Commission 
approved the Project and, as required by the California Environmental Quality Act, adopted 
findings and a Mitigation Monitoring and Reporting Program; and 


WHEREAS, The work under the Assignment and Assumption Agreement is within the 
scope of the Project as authorized under the Final Mitigated Negative Declaration; and 


WHEREAS, The San Francisco Planning Department is the custodian of records that are 
located in the files for Case Number 2017-014249ENV at 49 South Van Ness Avenue, Suite 
1400, San Francisco, California, 94103, which have been made available for review by this 
Commission and the public, and those files are part of the record before this Commission; and 


WHEREAS, This Commission has reviewed and considered the information contained in 
the Final Mitigated Negative Declaration, Mitigation Monitoring and Reporting Program, and 
SFPUC Resolution Numbers 19-0213, and all written and oral information provided by the 
Planning Department, the public, relevant public agencies, SFPUC staff and other experts and 
the administrative files for the Project; now, therefore, be it 


RESOLVED, This Commission has reviewed and considered the Final Mitigated 
Negative Declaration and the record as a whole, and finds that the Final Mitigated Negative 
Declaration is adequate for its use as the decision—making body for the Project and incorporates 
the Mitigation Monitoring and Reporting Program, and the findings contained in Resolution 
Number 19-0213 by this reference thereto as though set forth in this Resolution; and be it 


FURTHER RESOLVED, This Commission further finds that since the Final Mitigated 
Negative Declaration was finalized, there have been no substantial project changes and no 
substantial changes in project circumstances that would require major revisions to the Final 
Mitigated Negative Declaration due to the involvement of new significant environmental effects 
or an increase in the severity of previously identified significant impacts, and there is no new 
information of substantial importance that would change the conclusions set forth in the Final 
Mitigated Negative Declaration; and be it 


FURTHER RESOLVED, That this Commission hereby approves the assignment of 
Contract HH-1000R Mountain Tunnel Improvements Project with Mountain Tunnel 
Constructors, Inc., where Mountain Tunnel Constructors, Inc., assumes all of Michels 
Tunneling’s obligations and responsibilities under the Contract, and authorizes the General 
Manager to execute an Assignment and Assumption Agreement between Michels Tunneling and 
Mountain Tunnel Constructors, Inc., and the San Francisco Public Utilities Commission in a 
form approved by the City Attorney. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting June 13, 2023. 


Honan Atel 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0111 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is responsible for 
operating O’Shaughnessy Dam in Yosemite National Park, Tuolumne County. As a part of Dam 
operations, the instream flow release valve system provides controlled environmental flow releases 
from Hetch Hetchy Reservoir, as required by agreements with the United States Bureau of Land 
Management and the National Park Service; and 


WHEREAS, In 2019, SFPUC staff inspected the condition of the two instream flow release 
valves and found severe damage. Staff has curtailed flow releases from one of the valves to avoid 
further damage and potential failure and only one remains in operation; and 


WHEREAS, On March 13, 2023, SFPUC advertised Contract No. Contract No. HH-1011, 
O’Shaughnessy Dam Instream Flow Release Valve Replacement; and 


WHEREAS, The Engineer’s Estimate is $11,000,000.00 for this construction work to 
replace and improve the existing instream flow release system at O’Shaughnessy Dam; and 


WHEREAS, The contract duration is 636 consecutive calendar days; and 
WHEREAS, On April 13, 2023, the SFPUC received and publicly opened three bids; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) review of the bids for 
qualifications, responsibility, responsiveness and the application of bid discount resulted in the 
establishment of Sierra Mountain Construction, Inc. as the responsible bidder with the lowest 
responsive bid; and 


WHEREAS, CMD established a 8.00% Local Business Enterprise (LBE) subcontracting 
requirement for this contract, and Sierra Mountain Construction, Inc. committed to 11.47% LBE 
participation in its bid submittal; and 


WHEREAS, On December 2, 2022, the San Francisco Planning Department determined 
the Project to be categorically exempt from environmental review under the California 
Environmental Quality Act Guidelines section 15301, Class 1 (Existing Facilities) and section 
15302, Class 2 (Replacement or Reconstruction) (Case No. 2022-004533ENV); and 


WHEREAS, Funds are available from Project No. 10032903, O’Shaughnessy Dam Outlet 
Works Phase 1; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. Contract No. HH-1011, 
O’Shaughnessy Dam Instream Flow Release Valve Replacement, in the amount of $5,960,000, 
and for a duration of 636 consecutive calendar days, to the responsible bidder that submitted the 
lowest responsive bid, Sierra Mountain Construction, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of June 13, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0112 


WHEREAS, On March 14, 2017, by Resolution No. 17-0052, this Commission awarded 
Contract Nos. PRO.0018.A and PRO.0018.B, As-Needed Power Operations Support with 
Siemens Industry, Inc. (PRO.0018.A) and Utilicast, LLC (PRO.0018.B), each with an amount 
not-to-exceed $4,000,000, and each with a duration of five years; and 


WHEREAS, On April 12, 2022, by Resolution No. 22-0063, the Commission authorized 
Amendment No. | to Contract Nos. PRO.0018.A and PRO.O018.B, extending the duration of 
each contract by one year for a total duration of six years for each contract with no change to the 
contract amount, in order to ensure the SFPUC continues to receive these important professional 
services while working on a new solicitation for the services; and 


WHEREAS, Staff recommends approval of proposed Amendment No. 2, to extend the 
duration of each contract by three years, in order to ensure that the SFPUC will continue to 
receive these professional services until a new contract is awarded, extending each contract to 
nine years with no change to the contract amount; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
(LBE) subconsulting participation requirement of 10% for these contracts, and Siemens Industry, 
Inc. and Utilicast, LLC has each committed to an LBE subconsulting participation of 13.5% and 
10.0%, respectively, and these amounts remain unchanged; and 


WHEREAS, Funds for these contracts are available from Power Enterprise operating 
and/or capital budget; and 


WHEREAS, This action does not constitute a “project” under the California 
Environmental Quality Act Guidelines section 15378(a) because there would be no physical 
change in the environment; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. 2 to Contract Nos. 
PRO.0018.A and PRO.0018.B, As-Needed Power Operations Support, with Siemens Industry, 
Inc. (PRO.0018.A) and Utilicast, LLC (PRO.0018.B), to extend the duration of each contract by 
three years, for a total contract duration of nine years for each contract; and be it 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 13, 2023. 


Med 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0113 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires as-needed 
engineering services for SFPUC capital improvement projects in the Hetch Hetchy region; and 


WHEREAS, On May 14, 2019, by Resolution No. 19-0189, the Commission awarded 
Contract No(s). PRO.0085 A-C, Contract Nos. PRO.0085, Hetch Hetchy Capital Improvement 
Program Region As-Needed Engineering Services, and authorized the General Manager of the 
SFPUC to negotiate and execute three professional services contracts, each with an amount not- 
to-exceed $4,500,000 and each with a duration of five years, with AECOM Technical Services, 
Inc. (PRO.0085.A), and McMillen Jacobs/Joe Hill, Joint Venture (McMillen Jacobs-Joe Hill JV) 
(PRO.0085.B), and Stantec Consulting Services, Inc., AGS Inc. Joint Venture (Stantec-AGS JV) 
(PRO.0085.C); and 


WHEREAS, Staff recommends Modification No. | to increase two of the three contracts 
(A and B) by $2,000,000 each, to continue providing engineering services for the SFPUC Capital 
Improvement Projects in the Hetch Hetchy Region, on an as-needed basis, increasing the total not- 
to-exceed amount for each contract to $6,500,000 with no change to the durations; and 


WHEREAS, Modification of this as-needed contract does not constitute a “project” under 
the California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the 
environment; and no work will commence under this contract until the proposed work is reviewed 
and any appropriate environmental review under the CEQA, if required, has been completed; and 


WHEREAS, Funds for these contracts are available from SFPUC Capital Improvement 
Programs; now, therefore, be it 

RESOLVED, That this Commission hereby approves Modification No. | to Contract Nos. 
PRO.0085.A and PRO.0085.B, Contract Nos. PRO.0085, Hetch Hetchy Capital Improvement 
Program Region As-Needed Engineering Services, with AECOM Technical Services, Inc. 
(PRO.0085.A), and McMillen Jacobs-Joe Hill JV (PRO.0085.B), increasing each contract by 
$2,000,000 for a total not-to-exceed contract amount for each contract of $6,500,000, with no 
change to the durations, to provide additional contract capacity so that as-needed engineering 
services for SFPUC capital improvement projects in the Hetch Hetchy region can be accomplished. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 13, 2023. 


(Won Aled 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0114 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires qualified 
consultants to provide specialized and technical services for water, power, operations and 
maintenance, and engineering-planning services for Hetch Hetchy Water and Power; and 


WHEREAS, On December 20, 2022, SFPUC advertised a Request for Proposals for 
specialized and technical as-needed services to support water, power, operation/maintenance and 
capital planning activities for Hetch Hetchy Water and Power; and 


WHEREAS, Services are anticipated to begin in June 2023 and end in June 2028 and the 
duration of each contract is five years; and 


WHEREAS, The not-to-exceed cost of services is $7,500,000 for each contract; and 


WHEREAS, SFPUC and Contract Monitoring Division (CMD) staff, upon review of the 
proposal scores, determined that Stantec/JHCE Joint Venture (JV), MMD JV, AECOM/WRE JV, 
and LEE Incorporated are the highest ranked firms with responsive proposals based on the 
established scoring criteria; and 


WHEREAS, CMD established a 20% Local Business Enterprise (LBE) subconsultant 
participation requirement for this contract and Stantec/JHCE JV, MMD JV, AECOM/WRE JV, 
and LEE Incorporated committed to LBE participation of 22.5%, 21%, 20%, and 21% respectively 
with their proposals; and 

WHEREAS, Award of this as-needed contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the 
environment; and no work will commence under this contract until the proposed work is reviewed 
and any appropriate environmental review under the CEQA, if required, has been completed; now, 
therefore, be it 


RESOLVED, That this Commission hereby awards Contract Nos. PRO.0231.A-D, 
Specialized and Technical As-Needed Services, to provide specialized and technical support 
services for water, power, operations and maintenance, and engineering planning services, to 
Stantec/JHCE JV (PRO.0231.A), MMD JV (PRO.0231.B), AECOM/WRE JV (PRO.0231.C), and 
LEE Incorporated (PRO.0231.D), each for an amount not-to-exceed $7,500,000 and with a 
duration of five years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of June 13, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0115 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires as-needed 
contractor support for the SFPUC’s Low Interest Loans and Grants program to maximize low- 
interest loan and grant financing for capital improvement projects, emergency services and other 
SFPUC programs; and 


WHEREAS, On January 27, 2023, the SFPUC advertised a Request-for-Proposals for 
support on maximizing access to federal, state, and other low-cost financing and grant options and 
managing all aspects of loan and grant applications and award requirements from end-to-end under 
the direction of the Loans and Grants Steering Committee and SFPUC Loans and Grants Director; 
and 


WHEREAS, Services are anticipated to begin in August 2023 and end in August 2028 and 
the duration of this contract is five years; and 


WHEREAS, The estimated cost of services is $4,000,000; and 


WHEREAS, SFPUC and Contract Monitoring Division (CMD) staff, upon review of the 
proposal scores, determined that EPC-AVILA JV is the highest ranked firm with a responsive 
proposal based on the established scoring criteria; and 


WHEREAS, Award of this contract does not constitute a “project” under the California 
Environmental Quality Act Guidelines section 15378(a) because there would be no physical 
change in the environment, and under section 15378(b)(4) because work under this contract is a 
fiscal activity which does not involve a commitment to any specific project; and 


WHEREAS, The CMD established a 5% Local Business Enterprise (LBE) subcontracting 
participation requirement for this contract and EPC-AVILA JV committed to an LBE 
subcontractor participation of 8%; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. PRO.0253, Low Interest 
Loans and Grants Program, to EPC-AVILA JV to provide support for maximizing access to 
federal, state, and other low-cost financing and grant options and managing all aspects of loan and 
grant applications and award requirements from end-to-end under the direction of Loans and 
Grants Steering Committee and SFPUC Loans and Grants Director, for an amount not-to-exceed 
$4,000,000, and with a duration of five years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 13, 2023. 


Mod 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0116 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff have developed a 
project under the Water Enterprise 10-year Capital Improvement Program for certain 
improvements to the Regional Water System, otherwise known as Southern Skyline Blvd Ridge 
Trail Extension (Project); and 


WHEREAS, The Project includes a new six-mile-long ridge trail roughly parallel to 
Skyline Boulevard, officially known as California State Route 35 (SR-35), a two-lane state 
highway under the jurisdiction of the California Department of Transportation (Caltrans); and 


WHEREAS, There are 18 locations along Skyline Boulevard where Project 
improvements are to be constructed within Caltrans right-of-way; and 


WHEREAS, Caltrans requires an encroachment permit to construct Project 
improvements at eight of the 18 locations within Caltrans right-of-way, and, as a condition of the 
encroachment permit, Caltrans requires that the SFPUC enter into a Project Specific 
Maintenance Agreement (Agreement) with Caltrans to allocate responsibility to the SFPUC for 
maintenance of the Project improvements at all 18 locations within Caltrans right-of-way; and 


WHEREAS, There is no cost to the SFPUC for the Agreement, and the Agreement would 
remain in effect until amended or terminated at any time upon mutual consent of the parties to 
the Agreement or until terminated by Caltrans for cause if permitted under the relevant deed; and 


WHEREAS, On April 29, 2021, the Planning Commission certified the Final 
Environmental Impact Report for the Southern Skyline Boulevard Ridge Trail Extension Project 
(Project) (Planning Department Case No. 2016-016100ENV); and 


WHEREAS, On May 11, 2021, by Resolution No. 21-0077, this Commission approved 
the Project and, as required by the California Environmental Quality Act (CEQA), adopted 
findings including a statement of overriding considerations (CEQA findings) and a Mitigation 
Monitoring and Reporting Program; and 


WHEREAS, The work to be conducted under the Agreement is within the scope of the 
Project as authorized under the Final Environmental Impact Report; and 


WHEREAS, The San Francisco Planning Department is the custodian of records, that are 
located in the files for Case Number 2016-016100ENV at 49 South Van Ness Avenue, Suite 
1400, San Francisco, California, 94103, which have been made available for review by this 
Commission and the public, and those files are part of the record before this Commission; and 


WHEREAS, This Commission has reviewed and considered the information contained in 
the Final Environmental Impact Report (including appendices), CEQA Findings, Mitigation 
Monitoring and Reporting Program, and SFPUC Resolution Number 21-0077, and all written 
and oral information provided by the Planning Department, the public, relevant public agencies, 
SFPUC staff and other experts and the administrative files for the Project; now, therefore, be it 


RESOLVED, This Commission finds that the record as a whole is adequate for its use as 
the decision-making body for the Project and incorporates the CEQA findings, Mitigation 
Monitoring and Reporting Program, and the findings contained in Resolution Number 21-0077 
by this reference thereto as though set forth in this Resolution; and be it 


FURTHER RESOLVED, This Commission further finds that since the Final 
Environmental Impact Report was certified there have been no substantial Project changes and 
no substantial changes in Project circumstances that would require major revisions to the Final 
Environmental Impact Report due to the involvement of new significant environmental effects or 
an increase in the severity of previously identified significant impacts, and there is no new 
information of substantial importance that would change the conclusions set forth in the Final 
Environmental Impact Report; and be it 


FURTHER RESOLVED, That this Commission hereby approves the terms and 
conditions of the Agreement with Caltrans, subject to approval by the Board of Supervisors. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of June 13, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0117 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is reconstructing 
energy recovery systems at Oceanside Water Pollution Control plant including replacement of the 
gas storage vessels, digester gas conditioning equipment cogeneration Internal-Combustion units, 
electrical power distribution systems, and associated controls, ancillary exhaust gas conditioning 
system and heat exchanger systems; and 


WHEREAS, On August 8, 2017, by Resolution No. 17-0184, the Commission approved 
this project to proceed with the loan agreement to receive Clean Water State Revolving Fund loan 
financing; and 


WHEREAS, On August 28, 2018, by Resolution No. 18-0143, the Commission awarded 
Contract No. WW-639, Oceanside Water Pollution Control Plant Digester Gas Utilization 
Upgrades to Monterey Mechanical Co.; and 


WHEREAS, The original contract amount was for $38,449,000 and the original contract 
duration was 820 Consecutive calendar days; and 


WHEREAS, The contract Notice-to-Proceed date was November 26, 2018; and 


WHEREAS, On March 23, 2021, by Resolution No. 21-0046, the Commission approved 
an increase of 306 calendar days to the contract duration contingency for a total contract duration 
limit of up to 1,208 consecutive calendar days, with no change in contract amount; and 


WHEREAS, On March 8, 2022, by Resolution No. 22-0050, the Commission approved a 
561 calendar day increase to the contract duration contingency for a total contract duration limit 
of up to 1,769 consecutive calendar days, with no change in contract amount; and 


WHEREAS; Staff recommends increasing the cost and schedule contingency due to 
COVID-19 associated equipment delivery delays and related supply chain breakdowns, and 
additional electrical modifications within building 800; and 


WHEREAS, Staff recommends a $5,000,000 contract contingency increase, and a 228 
calendar day (approximately eight months) contract duration contingency to finalize the 
installation of the new cogeneration and electrical equipment within Building 800; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 10% for this contract, and the contractor committed to 19.88% LBE 
participation 19.88with its bid submittal; and 


WHEREAS, Funds are available from Project No. 10029737, Oceanside Water Pollution 
Control Plant Digester Gas Handling Utilization Upgrade; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of $5,000,000 to the 
existing contract cost contingency and an increase of 228 calendar days to the existing contract 
duration contingency, for Wastewater Capital Improvement fund funded Contract No. WW-639, 
Oceanside Water Pollution Control Plant Digester Gas Utilization Upgrades, for a total contract 
cost contingency amount of up to $ 8,844,900 and a total contract duration contingency of 1,177 
calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or the General Manager’s designee, to consider and, if appropriate, to approve any future 


modifications to the contract amount for a total contract amount of up to $47,293,900, and a total 
contract duration of up to 1,997 consecutive calendar days. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 13, 2023. 


Pllornn Abed 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0118 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is facing a 
workforce gap and is committed to diversifying its workforce strategies through engagement with 
high schools in San Francisco to become an employer of choice; and 


WHEREAS, The SFPUC values education and workforce development as core 
components of its Community Benefits Policy; and 


WHEREAS, The SFPUC is equipped to provide valuable exposure to students regarding 
career awareness and projects in the water, power, and sewer industries; and 


WHEREAS, The San Francisco Unified School District (SFUSD) is committed to 
providing hands-on work experience and project-based learning to its students as part of its “Goals 
and Guardrails” plan; and 


WHEREAS, SFUSD’s John O’Connell High School has an emphasis on trades and skills 
development, and is uniquely positioned to support SFUSD’s “Goals and Guardrails” plan to 
increase career readiness; and 


WHEREAS, It is necessary to procure the services of qualified SFUSD staff at John 
O’Connell High School to provide specialized Water, Power, Sewer related concepts to students 
to increase awareness of careers paths in the utility sector; and 


WHEREAS, The estimated cost of SFPUC’s share to fund the eligible expenses within the 
program is $375,000; and 


WHEREAS, This action does not constitute a “project” under the California Environmental 
Quality Act Guidelines section 15378(a) because there would be no physical change in the 
environment; and 


WHEREAS, The program is anticipated to begin on July 1, 2023 and end on June 30, 2025 
and the duration of this contract is two years; now, therefore, be it 


RESOLVED, That this Commission hereby awards Grant No. CS-1249(G), Career 
Exposure and Environmental Education Grant, to SFUSD to provide environmental education 
and career exposure curricula to John O’Connell High School students; and authorize the 
General Manager to execute a grant with SFUSD for an amount not-to-exceed $375,000 and 
with a duration of two years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 13, 2023. 


Plena Aeed 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0119 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires an 
improved collection system capacity and increased flood resilience during wet weather months 
within the area around 17th and Folsom Streets in the City and County of San Francisco to comply 
with the California Regional Water Quality Control Board Clean-up and Abatement Order R2- 
2021-0021; and 


WHEREAS, On September 25, 2018, by Resolution No. 18-0154, this Commission 
awarded Contract No. PRO.0101, Tunnel Engineering Services of the Folsom Area Stormwater 
Improvement Project, with an amount not-to-exceed $5,700,000, and with a duration of one year 
and six months, with McMillen Jacobs Associates/Stantec, Joint Venture (MJA/S); and 


WHEREAS, On May 19, 2020, the General Manager executed Modification No. 1 to 
Contract No. Contract No. PRO.O101, Tunnel Engineering Services of the Folsom Area 
Stormwater Improvement Project, increasing the contract duration by four months to account for 
unforeseen conditions due to discovery of underground foundations supporting Caltrans’ US-101 
freeway within the tunnel alignment and to allow the design team to estimate the cost for additional 
alternatives analysis and the engineering work required to modify the Caltrans foundations, 
extending the contract term to one years and ten months, with no change to the Contract amount; 
and 


WHEREAS, On August 25, 2020, by Resolution No. 20-0188, the Commission approved 
Modification No. 2 to Contract No. Contract No. PRO.O101, Tunnel Engineering Services of the 
Folsom Area Stormwater Improvement Project, increasing the contract amount by $4,000,000 and 
extending the contract duration by one year two months, to provide design services to address 
unforeseen conditions (discovery of US-101 foundations within the tunnel alignment), to evaluate 
two design alternatives based on their technical merits and expected risks, and allow MJA/S to 
continue with the tunnel design for the proposed Project, increasing the total not-to-exceed contract 
amount to $9,700,000, and extending the contract term to three years; and 


WHEREAS, On August 10, 2021, by Resolution No. 21-0129, the Commission approved 
Modification No. 3 to Contract No. Contract No. PRO.O101, Tunnel Engineering Services of the 
Folsom Area Stormwater Improvement Project, extending the contract duration by one year and 
seven months to account for delays in obtaining the right-of-way contracts needed for the proposed 
Project, extending the contract term to four years and seven months, with no change in the contract 
amount; and 


WHEREAS, On April 11, 2023, by Resolution No. 23-0069, the Commission approved 
Modification No. 4 to Contract No. Contract No. PRO.O101, Tunnel Engineering Services of the 
Folsom Area Stormwater Improvement Project, extending the contract duration by six months to 
allow time to prepare more detailed budgetary information for Caltrans-requested design 
requirements, extending the contract term to five years and one month with no change in the 
contract amount; and 


WHEREAS, Staff recommends approval of proposed Modification No. 5 to increase the 
Contract amount by 7,500,000, and extend the Contract duration by four years, to address Caltrans’ 
additional design and analysis requirements for the US-101 foundation modification, to perform 
analysis on how the launch shaft affects US-80 foundation, to support City-staff on the upstream 
sewer box design, and to provide funding and contract duration for engineering support during bid 
phase and construction, increasing the total not-to-exceed contract amount to $17,200,000 and 
extending the contract term to nine years and one month; and 


WHEREAS, On September 23, 2021, the San Francisco Planning Department determined 
the Project to be categorically exempt from environmental review under California Environmental 
Quality Act (CEQA) Guidelines section 15302, Class 2 (Replacement or Reconstruction) and 
CEQA Guidelines section 15303, Class 3 (New Construction or Conversion of Small Structures) 
under Case Number 2021-002217ENV; and 


WHEREAS, If project design services under this contract lead to future changes in the 
project description, no work associated with those changes would occur until the proposed work 
is reviewed and determined whether environmental review under CEQA has already been 
conducted, or is required, and if required, the appropriate CEQA review is conducted; and 


WHEREAS, Funding for this contract is available from Project No. 10038471, Folsom 
Area Stormwater Improvement Project; now, therefore, be it 


RESOLVED, That this Commission hereby approves Modification No. 5 to Sewer System 
Improvement Program funded Contract No. Contract No. PRO.O101, Tunnel Engineering Services 
of the Folsom Area Stormwater Improvement Project, with MJA/S, to increase the Contract 
amount by $7,500,0007,500,000 and to extend the Contract duration by four years, for a total not- 
to-exceed contract amount of $17,200,000, and a total duration of nine years and one month, 
subject to the Board of Supervisors approval under Charter Section 9.118. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of June 13, 2023 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0120 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires the 
services of a construction management firm to provide program-level oversight and supervision in 
the delivery of the Sewer System Improvement Program construction projects at the Southeast 
Water Pollution Control Plant. The Sewer System Improvement Program is one of several 
Wastewater Enterprise Capital Improvement Programs implemented to upgrade San Francisco’s 
aging combined wastewater and stormwater system to ensure a compliant, reliable, sustainable, 
and seismically safe sewer system. The Sewer System Improvement Program includes replacing 
and constructing major Wastewater Enterprise assets and treatment facilities throughout San 
Francisco. These projects include the construction of the New Headworks and Biosolids Digester 
Facilities, improvements to ancillary assets at the Southeast Water Pollution Control Plant such as 
the Primary and Secondary Clarifiers Upgrades, 521/522 and Disinfection Upgrades, Facility- 
Wide Distributed Controls System Upgrades, Seismic Reliability and Condition Assessment 
Improvements, Power Feed and Primary Switchgear Upgrades and Oxygen Generation Plant 
Replacement; and 


WHEREAS, On February 13, 2018, by Resolution No. 18-0027, the Commission awarded 
Contract No. PRO.0104, Southeast Water Pollution Control Plant Program Construction 
Management Service, to Parsons Water & Infrastructure Inc. (Parsons), with an amount not-to- 
exceed $35,000,000 and a duration of 10 years; and 


WHEREAS, During performance of the contract work, Parsons expended an increased 
level of time and effort for plantwide electrical inspection and administration, safety management 
and supplier quality surveillance and support to the Contractors Assistance Center; and 


WHEREAS, To accommodate for this unexpected increase in time and effort, this 
Modification No. | increases the Contract amount by $12,000,000, and with no change to the 
Contract duration, to continue program-level construction management oversight and supervision 
at the Southeast Water Pollution Control Plant, increasing the total not-to-exceed Contract amount 
to $47,000,000; and 


WHEREAS, Several of the projects named above have undergone review under the 
California Environmental Quality Act (CEQA), CEQA Guidelines, and San Francisco 
Administrative Code Chapter 31; CEQA review of the potential environmental impacts of the 
remaining projects are currently being evaluated or will be evaluated when design is complete; 
and construction work and the associated construction management services proposed herein will 
not be authorized to commence on those projects until the CEQA review process is completed, 
this Commission approves each project and authorizes construction work to begin, and the SFPUC 
issues a Notice to Proceed for each project; now, therefore, be it 


RESOLVED, That this Commission hereby approves Modification No. 1 to Wastewater 
Enterprise Capital Improvement Program funded Contract No. PRO.0104, Southeast Water 
Pollution Control Plant Program Construction Management Service with Parsons, increasing the 
Contract amount by $12,000,000 with no change to Contract duration, for a total not-to-exceed 
Contract amount of $47,000,000, and a total duration of 10 years, subject to approval by the Board 
of Supervisors under Charter Section 9.118. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 13, 2023. 


Honan Mbood- 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0121 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Wastewater 
Enterprise Collection System management has identified critical needs for video inspection 
services of existing sewers to supplement Wastewater Enterprise Collection System staff’s on- 
going inspection work of the sewer system under SFPUC Wastewater Enterprise's Collection 
System Asset Management Program; and 


WHEREAS, On March 3, 2023, the SFPUC advertised Contract No. WW-735, Various 
Locations Main Sewer Inspection No. 1; and 


WHEREAS, The Engineer’s Estimate is $2,000,000 for this construction work to inspect 
existing sewer pipelines at various locations within the City and County of San Francisco; and 


WHEREAS, The contract duration is 330 consecutive calendar days; and 
WHEREAS, On April 6, 2023, SFPUC received and publicly opened one bid; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the single bid and 
have determined that Pipe and Plant Solutions, Inc. is the responsible bidder with the lowest 
responsive bid; and 


WHEREAS, Contract Monitoring Division established a 4% Local Business Enterprise 
(LBE) subcontracting requirement for this contract, and Parent, Randy committed to 5.50% LBE 
participation in its bid submittal; and 


WHEREAS, This action does not constitute a “project” under the California Environmental 
Quality Act Guidelines section 15378(a) because there would be no physical change in the 
environment; and 

WHEREAS, Funds are available from Project No. 10038815, Various Locations Main 
Sewer Inspection No. 1; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. WW-735, Various 
Locations Main Sewer Inspection No. 1, in the amount of $1,998,888, for a duration of 330 
consecutive calendar days, to the sole responsible bidder that submitted the lowest responsive bid, 
Pipe and Plant Solutions, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 13, 2023. 


plore Mted- 


Secretary, Public Utilities Commission 


rue x 
: 7 eeyT 


8 
iy an) 
_ WW : a 
ie 


NE eg shay nim’ 
Pethtiod Contra! Plan i sa 
Contract axnimt Wy SLARIRRS 
Be i ae oe, 50,00 ; 
ile Pen nee wi 2290n f 
pe 2 Vidic misteve ina 


by MRR 1G m fot 
Cammisaan at ts meeting OF Jeeta | 


anon PET WW Jo toetinoD baeinsvbe * 


isoqeat oO} Mow molars ent 1) O00 000, nie 


bar .coabnsrl ane to yh TO Die eS piner oi wines ey Mra 
bee -ageb whales 9/imeseane DEEat nolinwb roennoo oT papa 


bid anh bsreqn ytoldug ban Lovidert JUTIS ESOS oO linpA sO AAT 


Laue bid elgnin eal) bowsivan norabeiCl onion! Joana? bon Tae suet OTH 
wawol att dw “abbid oldizaogem vd si oak znolielo® joel baw sit? todlt arene - 
baw -bid SVAN 


saruproin® cavcien tl Ino Ba badetideny poleivitl gahetiodM toned SASSY * 
WA 2? of bovine yoReR poaw't bap yoetinog.aglt yl 19seisiigpas guilsiimue (¢ : 
ban :Juctiontye bid eft om) cotianisn na 7 


hina nk piawtlin set ota "Sqapoig” sivtilados tow. ze0b motied itl 2Ad TS P 
sr) ni symaly loviegky ob at Liew tse nein (ARTES noises eecilobinO oA 4 
fous sHacwaant 

fislt vcaheunld cunt .ALesEOO sagen mvt sith gin sbaut is 
1 od yorcteyad) won ;! of noitooqpanl 33 


avoir. .2ET.VIVE Oo rate y ihiniln ydeyart poieslauntt? ait aot Gav. 1OetA 
OEF Yo woltimub # toY 288,800.12 Yo inter alt ofl OV notiasqenl ied nie anak mon 
bid avintates: wewol gal 1 bagi mdpe test! vsbbid oielignocans aloe Sito) .agnts “un bivalent 

vont nies mol baw 


we 


* 
y) 


a 


in fa 
2900) dy ot “e beinobs sw nolwioga <itlimancly SA) very irs 
S05 BL iia le — ne sleet 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0122 


WHEREAS, The San Francisco Airport Commission (Airport or SFO) and the San 
Francisco Public Utilities Commission (SFPUC), each of which is a department or agency of the 
City and County of San Francisco (City), are collaborating on the Airport Electric Capacity 
Upgrade Program Services (Program); and 


WHEREAS, The SFPUC provides Hetch Hetchy power to the Airport through two 
SFPUC-owned substations located on SFO property, Airport Substation and Substation MA 
(Substations). Based on its future load demand profile, the Airport has identified the need to 
increase capacity to meet anticipated demand through improvements made at the Substations to 
increase capacity and improve redundancy for power supply scenarios outside of normal 
operations; and 


WHEREAS, The SFPUC and the Airport wish to enter into an Amendment to the 
Memorandum of Understanding wherein the Airport will procure the high-voltage consultant to 
provide services for the design, development, and environmental review of the Program and the 
SFPUC will fund the consultant’s work relating to the portions of the Program addressing the 
upgrades to the Substations as outlined in Appendix A, Scope of Services of the MOU; and 


WHEREAS, The Commission authorized the General Manager to enter into a 
Memorandum of Understanding with the Airport; and 


WHEREAS, The Memorandum of Understanding was entered into agreement between 
the Airport and the SFPUC with a term of June 1, 2021 through June 31, 2023; and 


WHEREAS, On August 31, 2021, the Airport issued a Request for Proposal/Qualification 
to procure a high-voltage consultant. On October 15, 2021, after receiving five proposals, the 
Airport awarded the contract to the highest-ranked proposer through an evaluation by a selection 
panel including SFPUC staff. The highest ranked proposer was LEAN Technology Corporation 
(LEAN). Subsequently, the contract terms and conditions, including fee and contract amount 
were negotiated. On March 14, 2022, the Airport entered to a contract with LEAN, and on May 
6, 2022 the Airport issued LEAN a Notice-to-Proceed; and 


WHEREAS, LEAN has assessed, studied, and developed multiple alternatives for 
substation upgrades and completed a draft feasibility report. This report is currently being 
reviewed by the SFPUC and Airport. LEAN, together with the Airport and the SFPUC, have also 
engaged with the Pacific Gas and Electric Company on a required Transmission Interconnection 
System Impact Study; and 


WHEREAS, As of May 11, 2023, $1,194,108 of the $3,800,000 program budget has been 
expended; and 


WHEREAS, Approval of this amendment by this Commission does not fall within the 
definition of a “project” under the California Environmental Quality Act Guidelines Section 
15378 as the design services provided under this Memorandum of Understanding do not involve 
any direct or indirect physical change in the environment; now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager to execute 
the Amendment | to the Memorandum of Understanding with the Airport to extend the term to 
June 30, 2025; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
to enter into any other amendments or modifications to the Memorandum of Understanding with 
the Airport that the General Manager determines, in consultation with the City Attorney, are in 
the best interest of the City; do not materially increase the obligations or liabilities of the SFPUC 
or materially diminish the benefits to the SFPUC; are necessary or advisable to effectuate the 
purposes and intent of the Memorandum of Understanding or this resolution; and are in 
compliance with all applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 13, 2023. 


Plonnr Absed 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0123 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is committed to 
helping its customers achieve and maintain efficient water and energy use. A Commercial Clothes 
Washer Rebate Program encourages the purchase of water- and energy- efficient commercial- 
grade washing machines to support conservation efforts and to increase access to efficient washing 
machines for San Francisco residents who rely on commercial laundromats, commercial facilities, 
Or common area laundry rooms’ in multi-unit residential buildings; and 


WHEREAS, The attached Rules and Regulations to govern the Program would establish 
requirements for eligibility and payment of any rebate; and 


WHEREAS, This action does not constitute a “project” under the California Environmental 
Quality Act Guidelines section 15378(a) because there would be no physical change in the 
environment; and 


WHEREAS, On June 13, 2023, this Commission held a hearing to consider the proposed 
Rules and Regulations for the Commercial Clothes Washer Rebate Program, for which notice was 
posted on June 2, 2023, in conformance with Charter Section 4.104; therefore, be it 


RESOLVED, That this Commission hereby approves the Commercial Clothes Washer 
Rebate Program and adopts the attached Rules and Regulations, effective July 1, 2023; and be it 
further 


RESOLVED, That the amount of the rebate under the Program for each qualifying machine 
shall not exceed $5,000 so long as funds are available from a one-time appropriation in the amount 
of $350,000 from a budgetary addback by the Board of Supervisors. Upon exhaustion of the 
appropriation, the General Manager may adjust the maximum amount of the rebate based on the 
availability of funds for this Program. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 13, 2023. 


pllornr Med 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0124 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff have developed a 
project to construct a new recycled water pipeline to convert the San Francisco Zoo’s current 
groundwater supply and distribution system to a recycled water supply and distribution system, 
otherwise known as Water Enterprise Capital Improvement Project No. 10037519, San Francisco 
Zoo Recycled Water Project (Project); and 


WHEREAS, The Project will be a local water project that will provide regional water 
supply and reliability benefits to the SFPUC’s Regional Water System and the Westside 
Groundwater Basin by maximizing the SFPUC’s potable water supply, thereby reducing pressure 
on existing supplies likely to be stressed by climate change; and 


WHEREAS, Under the State Water Quality, Supply, and Infrastructure Improvement Act 
of 2014 (Proposition 1), the California Department of Water Resources issued a grant to the 
Association of Bay Area Governments to fund local projects within the San Francisco Bay Area; 
and 


WHEREAS, On December 11, 2018, the SFPUC applied for a Proposition 1 grant, seeking 
funding for the Project as one of the local projects; and 


WHEREAS, On July 23, 2019, SFPUC was selected to receive a Proposition | grant in the 
amount of $538,051 for the pipeline construction component of the Project; and 


WHEREAS, The estimated cost of construction for the Project is $2.3 million, the 
Proposition 1 grant would fund up to $538,051 to offset the pipeline construction costs of the 
Project, and the Water Enterprise Capital Improvement Project No. 10037519 would fund 
SFPUC’s required cost share of $422,849, as well as the remaining costs of construction; and 


WHEREAS, The SFPUC desires to receive the Proposition | grant funds and is willing to 
cooperate in fulfilling grant requirements; and 


WHEREAS, With Commission and Board of Supervisors authorization, the SFPUC and 
the Association of Bay Area Governments would enter into the Local Project Sponsor Agreement 
for the Association of Bay Area Governments to disburse up to $538,051 of Proposition | grant 
funds to the SFPUC for the construction of the pipeline; and 


WHEREAS, On July 26, 2021, the San Francisco Planning Department determined the 
Project to be categorically exempt from environmental review under the California Environmental 
Quality Act (CEQA) section 15303, Class 3 (New Construction or Conversion of Small Structures) 
(Case No. 2021-006486ENV); and 


WHEREAS, In accordance with Section 10.170-1(b) of the San Francisco Administrative 
Code, approval by the San Francisco Board of Supervisors is required to accept and expend the 
Proposition | grant funds; now, therefore, be it, 


RESOLVED, That this Commission recommends that the San Francisco Board of 
Supervisors authorize the SFPUC to accept and expend the Proposition | grant funds of up to 
$538,051 from the California Department of Water Resources for the Project; and be it 


FURTHER RESOLVED, That subject to approval by the Board of Supervisors, this 
Commission hereby authorizes the General Manager or the General Manager’s designee to execute 
the Local Project Sponsor Agreement with the Association of Bay Area Governments and to accept 
and expend up to $538,051 of Proposition 1 grant funds to the SFPUC for the construction of the 
pipeline; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
or the General Manager’s designee to take such actions to deliver and execute such certificates, 
agreements, requests, or other documents as they may deem necessary or appropriate to facilitate 
the execution and delivery of the Local Project Sponsor Agreement, including certifying 
disbursement requests on behalf of the SFPUC and complying with applicable requirements; and 
be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
or the General Manager’s designee to enter into any modifications to the Local Project Sponsor 
Agreement, including, but not limited to, an increase in duration, that the General Manager or 
designee determines, in consultation with the City Attorney, are in the best interests of the City 
and do not materially increase the obligations or liabilities of the City, are necessary or appropriate 
to effectuate the purposes of the grant or this Resolution, and are in compliance with all applicable 
laws, including the City’s Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 13, 2023. 


plloran Mock 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, June 27, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online as described below. 
Members of the public attending the meeting in person or remotely will have an opportunity to provide public 
comment on every action or discussion item. 


Members of the public are encouraged to provide public comment by email. Send an email to 
Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


REMOTE MEETING ACCESS 


Watch: https://www.sfeovtv.org/sfpuc 
REMOTE PUBLIC COMMENT CALL-IN: 1 (415) 655-0001/ACCESS CODE 2590 070 2821 # # 
(No Passcode Required ) 


When your item is called, press *3 to be added to the public comment speaker line. Commenters will 
have up to two minutes to provide comment unless otherwise noted by the Chair. Please speak clearly, 
ensure you are in a quiet location, and turn off any TV’s or computers around you. 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast 
and captioned on SFGovTV. Remote public participation is available upon request for individuals who 
cannot attend in person due to disability. Making a request to participate remotely no later than one hour 
before the start of the meeting helps ensure availability of the meeting link. Sign Language Interpretation is 
also available upon request. Sign Language Interpretation is available upon request. If requesting Sign 
Language Interpretation, please submit an accommodation request a minimum of four business hours before 
the start of the meeting. Allowing a minimum of 48 business hours for all other accommodation requests 
(for example, all other auxiliary aids and services) helps ensure availability. To request accommodation, 
please contact the Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and 
County exist to conduct the people's business. This ordinance assures that deliberations are conducted 
before the people and that City operations are open to the people's review. For more information on your 
rights under the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail 
to Sunshine Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 
94102.4689; by phone at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the 
Sunshine Ordinance can be obtained from the Clerk of the Sunshine Task Force, the San Francisco Public 
Library and on the City’s website at http://www.sfgov.org. 


Ci 311 Free Language Assistance: @ # a & [i 9)/ Ayuda gratuita con el idioma / becnaTHas MOMOLIB 
nepesogunkos / Tro gip Thong dich Mién phi / Assistance linguistique gratuite / EA} O Sas sciz/ PS 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist 
Ordinance [SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. 
For more information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission 
at 25 Van Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252- 
3112; web site at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the 
Commission’s action on a project constitutes the Approval Action for that project (as defined in S.F. 
Administrative Code Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the 
CEQA determination prepared in support of that Approval Action is thereafter subject to appeal within the 
time frame specified in S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 
30 calendar days of the Approval Action for a project that has received an exemption or negative 
declaration pursuant to CEQA. For information on filing an appeal under Chapter 31, contact the Clerk of 
the Board of Supervisors at City Hall, 1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 
94102, or call (415) 554-5184. If the Planning Department’s Environmental Review Officer has deemed a 
project to be exempt from further environmental review, an exemption determination has been prepared and 
can be obtained on-line at http://www.sf-planning.org/index.aspx?page=3447. Under CEQA, in a later 
court challenge, a litigant may be limited to raising only those issues previously raised at a hearing on the 
project or in written correspondence delivered to the Board of Supervisors, Planning Commission, Planning 
Department or San Francisco Public Utilities Commission at, or prior to, such hearing, or as part of the 
appeal hearing process on the CEQA decision. 
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ps 


Call to Order 


Roll Call 


. Approval of the Minutes of June 13, 2023 


Report of the General Manager (discussion only) 


a) 
b) 
C) 


d) 


Alternative Water Supply Plan Update 

Hetch Hetchy Capital Improvement Program Quarterly Report 

Wastewater Enterprise Quarterly Report Including Southeast Area Major Projects Update 
including (1) Biosolids, and (2) Headworks 

Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


CONSENT CALENDAR 


a) 


230123 


230130 


230131 


b) 


oy) 


Award Job Order Contract No. JOC-95, General Engineering Construction, for work to be 
performed in San Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount 
not-to-exceed $5,000,000, with a guaranteed minimum task-order opportunity amount of 
$50,000, and a duration of two years, to the responsible bidder that submitted the lowest 
responsive bid, Power Engineering Construction Co., to perform A-licensed general 
engineering work with marine emphasis on San Francisco Public Utilities Commission 
systems and operations around the Bay Area. (Robinson) 


Award Job Order Contract No. JOC-96, General Engineering Construction, San Joaquin, 
Stanislaus, and Tuolumne Counties, and Hetch Hetchy, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Njirich & Sons, Inc., to perform general engineering work on the San Francisco Public 
Utilities Commission systems and operations around Hetch Hetchy. (Robinson) 


Award six Master As-Needed Security System Maintenance and Integration Services 
Contracts, PUC-0002.A, PUC-0002.B, PUC-0002.C, PUC-0002.D, PUC.0002.E, and 
PUC.0002.F, each with a not-to-exceed agreement capacity of $10,000,000; and authorize a 
combined cumulative spending authority of $10,000,000, with a duration of 1,827 
consecutive calendar days (five years), to the responsible firms that submitted responsive 
statement of qualifications to Johnson Controls, Inc. (PUC-0002.A.), Netronix Integration 
(PUC-0002.B.), Ojo Technology Inc. ( PUC-0002.C.), RFI Enterprises, Inc., doing business 
as RFI Communications and Security Systems (PUC-0002.D.), Siemens Industry, Inc., 
(PUC-0002.E.), and Universal Protection Security Systems, Limited Partnership doing 
business as Allied Universal Technology Services (PUC-0002.F.). (Flynn) 


Award two Master As-Needed Fire Protection and Fire Alarm — Inspection, Maintenance, 
and Repair Contracts, PUC-0006.A, and PUC-0006.B, each with a not-to-exceed agreement 
capacity of $1,500,000 and a duration of up to 1,827 consecutive calendar days (five years) 
to the responsible firms that submitted responsive statement of qualifications, Cosco Fire 
Protection, Inc. (PUC-0006.A) and Siemens Industry, Inc. (PUC-0006.B). (Robinson) 


e) Accept work performed by Cratus, Inc. under Contract No. WD-2739, Pavement 
Renovation, Sewer Replacement, and Water Main Replacement on Castro Street and 26th 
Street, for a total contract amount of $15,404,492, and with a total contract duration of 802 


TA 2 
A sU13 3 consecutive calendar days (approximately two years and three months); and authorize final 
payment to the contractor. (Robinson) 
REGULAR CALENDAR 


6. Adopt the 2023 San Francisco Public Utilities Commission Wildfire Mitigation Plan 
5 Comprehensive Revision and Independent Evaluator Report; and authorize the General 
2301 Manager to file the Plan with the California Office of Energy Infrastructure Safety Wildfire 
Safety Advisory Board on or before July 1, 2023. (Ritchie) 


yo /- Approve Water Enterprise Commercial Paper Program Dealer Agreements for BofA 
2.3013 ute ie 3 ae 
‘ IO Securities Inc., J.P. Morgan Securities LLC, and Wells Fargo Bank, National Association; and 
authorize the General Manager to enter into these associated agreements. (Hom) 


8. Authorize the issuance of up to $450 million of Water Revenue Bonds, Sub-Series A Bonds 
(Regional Water & Local Water) and 2023 Sub-Series B Bonds (Hetch Hetchy Water) 
(collectively, the 2023 Water Bonds) to fund the costs of water enterprise capital projects and to 

“3 Q136. refund commercial paper; delegate to the General Manager authorization to appoint underwriters 
and enter into one or more bond purchase contracts with underwriters selected from the City’s 
pool of pre-qualified underwriters subject to a competitive procurement process and in 
accordance with the City’s policies and procedures with respect thereto, subject to the limits on 
underwriters’ compensation set forth in the resolution. The Commission resolution will approve 
the issuance of: Water Revenue Bonds, 2023 Sub-Series A Bonds (Regional Water & Local 
Water) to fund and refund Regional and Local Water capital improvements; 2023 Sub-Series B 
Bonds (Hetch Hetchy Water) to fund Hetch Hetchy Water capital improvements; fund 
capitalized interest to mitigate short-term budget impact of borrowing; approve the form of and 
authorize the execution and delivery of, related documents; and authorize the General Manager 
to negotiate the sale of the 2023 Water Bonds in one or more series of bonds, as the General 
Manager determines is in the best financial interest of the San Francisco Public Utilities 
Commission, subject to the terms of the Commission resolution. (Hom) 


9. Authorize the Issuance of Water Revenue Bonds, 2023 Series C (Refunding) (Water System 

Improvement Program (WSIP)) (Green Bonds) and 2023 Sub-Series D Bonds (Refunding) 

9 2 0137 (Local Water) (collectively, the 2023 Water Refunding Bonds) to current or advance refund up 

. to $1.728 billion of all or a portion of the outstanding 2015 Series A, 2016 Series A, 2017 Series 
D, 2019 Series A, 2019 Series C, 2020 Series E, and 2020 Series G Bonds, subject to prevailing 
market conditions at time of sale. The Commission resolution will approve the refunding bond 
sale as follows: the Water Revenue Bonds, 2023 Sub-Series C Bonds (Refunding) (WSIP) 
(Green Bonds) to current or advance refund certain outstanding 2015 Series A, 2016 Series A, 
2017 Series D, 2019 Series A, and 2020 Series E Bonds for debt service savings; and the Water 
Revenue Bonds, 2023 Sub-Series Series D Bonds (Refunding) (Local Water) to refund certain 
outstanding 2019 Series C and 2020 Series G for debt service savings if such bonds are tendered 
by investors; and approve the form of, and authorize the execution and delivery of, related 
documents; and authorize the General Manager to negotiate the sale of the 2023 Water 
Refunding Bonds, as the General Manager determines is in the best financial interest of the San 
Francisco Public Utilities Commission, subject to the terms of the Commission resolution. 

(Hom) 


10. 


230138 


Ws 


230133 


14. 


| ee 


Mey. 


Adopt a resolution in support of transparency, environmental accountability, and labor 
standards for the Joint Power Agency, California Community Power Agency to improve its 
workforce, environment, and environmental justice practices in energy procurements; and direct 
the General Manager to cause a copy of the resolution to be transmitted to the California 
Community Power Agency. The SFPUC’s CleanPowerSF program is a member of the California 
Community Power Agency. (Hale) 


Approve CleanPowerSF’s payment of its share of on-going general and administrative costs for 
its participation in the California Community Power Agency, for an amount not-to-exceed 
$100,000 per year, adjusted by 5% per year, for a period of 25 years, and authorizing the General 
Manager to seek Board of Supervisors approval. (Hale) 


. Approve the First Amendment of the Individual Water Sale Contract between the City and 


County of San Francisco and the City of Redwood City, and the First Amendment of the 
Individual Water Sale Contract between San Francisco and California Water Service 
Company (Cal Water), to (1) adjust the boundaries of the service areas where Redwood City and 
Cal Water may, respectively, use or sell water delivered by San Francisco, and (2) revise the lists 
of both Redwood City and Cal Water’s interties with other water systems, in accordance with the 
2021 Amended and Restated Water Supply Agreement. (Ritchie) 


. Communications (information only) 


a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) 2009 Water Supply Agreement Update 

e) Minimum Purchase Requirements for Fiscal Year 2023-2024 
f) Streetlight Program Update 

g) Water Supply Conditions Update 


General Public Comment 
Members of the public may address the Commission on matters that are within the Commission's 
jurisdiction and are not on today’s agenda. 


Items initiated by Commissioners (discussion only) 


Adjournment. 
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REGULAR MEETING MINUTES 
Tuesday, June 27, 2023 
1:30 PM 
(Approved August 8, 2023) 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Call to Order 
President Ajami called the meeting to order at 1:38 PM. 


Roll Call 
Present: Ajami, Maxwell, Paulson, and Stacy 
Excused: Rivera 


Approval of the Minutes of June 13, 2023 


No public comment. 


On motion to approve the Minutes of June 13, 2023 
Ayes: Ajami, Paulson, and Stacy 


Report of the General Manager 


a) 


Alternative Water Supply Plan Updat00e 

Manisha Kothari, Alternative Water Supply (AWS) Program Manager discussed the need 
for the AWS Plan, stating with changing regulations and climate change the SFPUC 
faces water shortages in future dry years, and that the Commission faces the decision on 
whether to make San Jose and Santa Clara permanent customers by 2028. 


Manager Kothari reviewed the basis for planning (1) Water Availability; (2) 
Obligations/Demands; and (3) Gap and discussed influencing factors (drivers) of (1) 
Water Availability: 2018 Bay Delta Plan Amendment, climate uncertainty, and future 
regulations; (2) Obligations: legal and contractual, retail service area, and decisions on 
San Jose and Santa Clara; (3) Demands: demand projections, reliance on SFPUC 
Regional Water System; and (4) Gap. She noted the need to plan for meeting obligations 
and build for demand. 


Manager Kothari presented AWS Projects (1) Daly City Recycled Water Expansion; (2) 
San Francisco-Peninsula Regional Pure Water; (3) Alameda County Water District- 
Union Sanitary District Purified Water; (4) South Bay Purified Water (San Jose and 
Santa Clara); (5) Los Vaqueros Reservoir Expansion (storage, supply, and conveyance); 
and (6) Calaveras Reservoir Expansion (storage and conveyance). 


She discussed the Gap in meeting project demand; provided recommendations for 
managing and filling the water supply Gap; and presented potential budget impacts. 

She provided recommendations for managing and filling the water supply Gap, noting the 
budget impact of each. She outlined key takeaways, schedule, and next steps. Additional 
information can be found at sfpuc.org/awsplan. 


Manger Kothari responded to questions from Commissioner Stacy regarding the 
selection process for current and potential project opportunities, including recycling 
projects, anticipated timing, and storage opportunities such as quarry and groundwater 
banking. Brief discussion ensued. 


Commissioner Paulson concurred with comments made by Commissioner Stacy and 
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b) 


questioned the approach for addressing the Gap. Manager Kothari provided response. 
President Ajami noted the need for collaborative governance and asked that going 
forward a deeper dive of the role of on-site reuse and emphasized the importance of 
project affordability. 


Public Comment 

e Spreck Rosekrans, Restore Hetch Hetchy stated the best way to get the most water at the 
lowest cost is to bank groundwater, noting others that are doing so. 

e (Unidentified caller) expressed appreciation for comments made by the Commissioners, 
and asked that one year be removed from the Design Drought. 

e Julie (inaudible) discussed water storage, the Design Drought, and the Tuolumne River. 
She addressed water efficient irrigation and voluntary water use reduction. 

e Mary Butterwick stated there are inadequate flow releases on the Tuolumne. She asked 
that the Design Drought be reduced by one year. 

e Peter Drekmeier, Policy Director, Tuolumne River Trust questioned if 92MGD of 
alternative water supply is needed. He stated a sensitivity analysis is needed. 

e Denise Louie, Center for Biological Diversity discussed the Tuolumne and flows. 

e Jessie (inaudible) discussed the need to assist the Salmon and for additional flows. 

e (Inaudible) discussed the need for environmental protection and additional flows. 

e Scott Artis, Golden State Salmon Association stated the SFPUC has four years of 
storage available and that the Salmon need water. He asked that the Design Drought 
be reduced by one year. 

e Tom Francis, Water Resources Manager, BAWASCA, expressed support for the 
SFPUC’s efforts to develop and implement the AWS and that BAWSCA will provide 
comments after the report is released. 

e Bill Martin, Sierra Club provide historical data on San Francisco’s population and 
water delivery, stating there is overinvestment in water supply. 

e Dave Warner noted the importance of drought planning and asked that the Design 
Drought be reduced by one year. 

e Norma Wallace stated that repair and restoration is needed. She noted the decline of 
San Francisco’s population and the need for water for the environment. 

e (Inaudible) stated the water delivery trend is downward but projections are upward. 
She noted the movement toward efficient landscaping, discussed the Tuolumne River 
Watershed, and asked that assumptions be updated. 

e (Unidentified caller) asked that the Design Drought be reduced by one year. 

e David Schrom provided written comments 

e Shannon Rose provided written comments 


Hetch Hetchy Capital Improvement Program Quarterly Report 
Katie Miller, Director, Water Capital Programs reviewed the Hetch Hetchy Capital 


Improvement Program (HCIP) status as of March 2023, indicating expenditures total 
$621 million, with the HCIP 32 percent complete. Director Miller reviewed the HCIP 
cost summary budget and (variances) for these Power infrastructure projects: Moccasin 
Powerhouse Bypass Upgrades ($26 million variance); Moccasin Powerhouse and 
Generator Step-Up Transformer Rehabilitation ($40 million variance); Moccasin 
Penstock Rehabilitation; and Mountain Tunnel Improvements. 


C) 


d) 


No public comment. 


Wastewater Enterprise Quarterly Report Including Southeast Area Major Projects Update 
including (1) Biosolids, and (2) Headworks 


Stephen Robinson, Assistant General Manager (AGM) Infrastructure indicated this was 
his last quarterly report and announced that Bessie Tam was selected as the Director of 
Wastewater Capital Programs and would be providing the quarterly reports going 
forward. 


AGM Robinson provided construction updates for the Wawona Area Stormwater 
Improvement Project, North Shore Pump Station Wet Weather Improvements, and 
Westside Pump Station Reliability Improvements. He reviewed the Sewer System 
Improvement Program (SSIP) Phase I status, indicating the project count by phase as of 
March 2023 is 55.9 percent complete, with $3,646 million expended. He reviewed the 
SSIP status cost summary, variances, and the facilities and infrastructure cost summary. 


AGM Robinson reviewed capital program milestones and outlined projects that have 
been issued construction Notice-to-Proceed, those that have completed conceptual 
engineering, and those that have completed 35 percent design. 


He provided the following progress and status updates (1) Southeast Plant Digester 
Facilities Project (Project cost $2,373 million); (2) Southeast Plant New Headworks 
Facilities Project (Project cost increased from $679 million to $689 million); and (3) 
Southeast Community Center 1550 Evans (Project cost increased from $114 million to 
$115 million with project closeout activities underway). 


The Commissioners thanked AGM Robinson for his work and congratulated Director 
Tam on her new position. AGM Robinson thanked Howard Fung for his work as Acting 
Director of Wastewater Capital Programs. 


President Ajami requested that staff maintain video history of the Southeast Community 
Facility Center and the Biosolids Project. AGM Robinson indicated historical 
documentation is occurring on this and all infrastructure projects. 


Public Comment 

e Spreck Rosekrans, Restore Hetch Hetchy commended the Commission and staff for their 
work and transparency with the Wastewater projects. 

e Alex Landsburg stated it is good to see the work being performed and the progress made 
on the projects. 


Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 

General Manager (GM) Herrera stated that on May 23, 2023 the Commission approved 
the proposed water and sewer rates increases, and on June 13, 2023 the Board of 
Supervisors (BOS) Committee of the Whole held a hearing to consider the rates increase. 
GM Herrera stated the BOS ultimately tabled the item and indicated that the proposed 
rates were accepted by the BOS Budget Committee and will go into effect on July 1, 2023. 
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5. CONSENT CALENDAR 
a) Award Job Order Contract No. JOC-95, General Engineering Construction, for work to be 

performed in San Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount 
not-to-exceed $5,000,000, with a guaranteed minimum task-order opportunity amount of 
$50,000, and a duration of two years, to the responsible bidder that submitted the lowest 
responsive bid, Power Engineering Construction Co., to perform A-licensed general 
engineering work with marine emphasis on San Francisco Public Utilities Commission 
systems and operations around the Bay Area. (Resolution 23-0129) 


b 


— 


Award Job Order Contract No. JOC-96, General Engineering Construction, San Joaquin, 
Stanislaus, and Tuolumne Counties, and Hetch Hetchy, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, 


Njirich & Sons, Inc., to perform general engineering work on the San Francisco Public 
Utilities Commission systems and operations around Hetch Hetchy. (Resolution 23-0130) 


c) Award six Master As-Needed Security System Maintenance and Integration Services 
Contracts, PUC-0002.A, PUC-0002.B, PUC-0002.C, PUC-0002.D, PUC.0002.E, and 
PUC.0002.F, each with a not-to-exceed agreement capacity of $10,000,000; and authorize a 
combined cumulative spending authority of $10,000,000, with a duration of 1,827 
consecutive calendar days, to the responsible firms that submitted responsive statement of 

ualifications to Johnson Controls, Inc. (PUC-0002.A.), Netronix Integration (PUC-0002.B. 

Ojo Technology Inc. ( PUC-0002.C.), RFI Enterprises, Inc., doing business as RFI 

Communications and Security Systems (PUC-0002.D.), Siemens Industry, Inc., (PUC- 

0002.E.), and Universal Protection Security Systems, Limited Partnership doing business as 

Allied Universal Technology Services (PUC-0002.F.). (Resolution 23-0131) 


d) Award two Master As-Needed Fire Protection and Fire Alarm — Inspection, Maintenance, 
and Repair Contracts, PUC-0006.A, and PUC-0006.B, each with a not-to-exceed agreement 
capacity of $1,500,000 and a duration of up to 1,827 consecutive calendar days to the 
responsible firms that submitted responsive statement of qualifications, Cosco Fire 
Protection, Inc. (PUC-0006.A) and Siemens Industry, Inc. (PUC-0006.B). (Resolution 23- 
0132) 

e) Accept work performed by Cratus, Inc. under Contract No. WD-2739, Pavement Renovation 
Sewer Replacement, and Water Main Replacement on Castro Street and 26th Street, for a 
total contract amount of $15,404,492, and with a total contract duration of 802 consecutive 
calendar days; and authorize final payment to the contractor. (Resolution 23-0133) 


No public comment. 


On motion to approve the Consent Calendar: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


6. Adopt the 2023 San Francisco Public Utilities Commission Wildfire Mitigation Plan 
Comprehensive Revision and Independent Evaluator Report; and authorize the General Manager 
to file the Plan with the California Office of Energy Infrastructure Safety Wildfire Safety 
Advisory, Board on or before aN ba20233 (Ses 23- O13) 


Cheryl Sperry, Business Services Manager, Hetch Hetchy Water introduced Ethan Billigmeier, 
Wildfire Mitigation Analyst, and Daniel Zaragoza, Independent Evaluator, GridSME. She stated 
that by state law the SFPUC is required to construct, maintain, and operate electrical lines and 
equipment in a manner that will minimize the risk of catastrophic wildfire posed by SFPUC 
electrical lines and equipment. The law requires that the SFPUC prepares an annual Wildfire 
Mitigation Plan, submit the Plan to the California Wildfire Safety Advisory Board, and provide a 
comprehensive update of the Plan with review by an Independent Evaluator at least once every 
three years. 


Manager Sperry presented a map showing high fire threat districts within the Hetch Hetchy 
Regional Water System (power distribution, power transmission, and wildfire perimeters). She 
reviewed the Wildfire Mitigation Plan Principles (1) Minimizing source ignition of a fire; (2) 
Resiliency of the grid; and (3) Measure plan effectiveness and performance to ensure we Strive 
toward continual improvement. She discussed plan metrics and evaluation and the self- 
evaluation audit process. 


Daniel Zaragoza discussed his background and reviewed the independent evaluation process. He 
noted the SFPUC’s procurement of the Technosylva Wildfire Analyst application which offers 
wildfire risk modeling, weather stations, high-definition cameras, air quality index, watches and 
warnings, and gives the SFPUC a daily visualization of wildfire risks. Independent Evaluator 
Zaragoza reviewed the Independent Evaluator’s Comments: Industry Best Practices 
(procurement of Technosylva Wildfire Analyst application; Programmatic inspections programs; 
Disabling reclosers; Excellent use of situational awareness tools; Excellent stakeholder 
engagement, and use of preemptive De-Energization). 


He offered the following Independent Evaluator Recommendations (1) Operationalize the 
Technosylva Wildfire Analyst application; and (2) Formalize use of Operating Conditions 
consistent across the SFPUC, and concluded with evaluation results, stating that GridSME has 
determined that the SFPUC’s Wildfire Mitigation Plan is comprehensive and meets the statutory 
requirements of California Public Utilities Code 8387. 


At the request of Vice President (VP) Maxwell, Analyst Billigmeier described how the 
Technosylva Wildfire Analyst application works. 


Commissioner Stacy discussed connections of PG&E’s assets to SFPUC’s assets and questioned 
who takes responsibility for vegetation management. AGM Ritchie responded and discussed the 
Jefferson-Martin line, indicating that PG&E has responsibility for that line. 


Commissioner Stacy proposed an amendment to the proposed resolution’s first RESOVED 
clause to read: 


RESOLVED, That this Commission adopts the 2023 SFPUC Wildfire Mitigation Plan 
comprehensive revision and adopts and implements the recommendations of the 2023 SFPUC 
Wildfire Mitigation Plan independent evaluator report; and 


Analyst Billigmeier responded to a question from President Ajami as to whether the Technosylva 
Wildfire Analyst algorithm behind the model is available. President Ajami requested in-house 
skill sets be utilized when possible. 
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Independent Evaluator Zaragoza responded to President Ajami requested clarification as to the 
Independent Evaluator’s recommendation to “Elaborate on recommendation to formalize the 
use of operating conditions consistent across the SFPUC”. Brief discussion ensued. The 
Commission thanked staff and the Independent Evaluator for their work. 


Public Comment 

e Moisés Garcia, Chair, SFPUC Citizens’ Advisory Committee (CAC) noted that Margaret 
Hannaford came to the CAC to speak on this issue. He discussed the work of the San Jose 
State University Wildfire Interdisciplinary Center and suggested that the SFPUC partner with 
them. 


On motion to approve item 6, as amended: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


At the request of the President the Commission Secretary called items 7, 8 and 9 together. 


Approve Water Enterprise Commercial Paper Program Dealer Agreements for BofA Securities 
Inc., J.P. Morgan Securities LLC, and Wells Fargo Bank, National Association; and authorize 
the General Manager to enter into these associated agreements. (Resolution 23-0135) 


Authorize the issuance of up to $450 million of Water Revenue Bonds, Sub-Series A Bonds 
(Regional Water & Local Water) and 2023 Sub-Series B Bonds (Hetch Hetchy Water) 
(collectively, the 2023 Water Bonds) to fund the costs of water enterprise capital projects and to 
refund commercial paper; delegate to the General Manager authorization to appoint underwriters 
and enter into one or more bond purchase contracts with underwriters selected from the City’s 
pool of pre-qualified underwriters subject to a competitive procurement process and in 
accordance with the City’s policies and procedures with respect thereto, subject to the limits on 
underwriters’ compensation set forth in the resolution. The Commission resolution will approve 
the issuance of: Water Revenue Bonds, 2023 Sub-Series A Bonds (Regional Water & Local 
Water) to fund and refund Regional and Local Water capital improvements; 2023 Sub-Series B 
Bonds (Hetch Hetchy Water) to fund Hetch Hetchy Water capital improvements; fund 
capitalized interest to mitigate short-term budget impact of borrowing; approve the form of and 
authorize the execution and delivery of, related documents; and authorize the General Manager 
to negotiate the sale of the 2023 Water Bonds in one or more series of bonds, as the General 
Manager determines is in the best financial interest of the San Francisco Public Utilities 
Commission, subject to the terms of the Commission resolution. (Resolution 23-0136) 


Authorize the Issuance of Water Revenue Bonds, 2023 Series C (Refunding) (Water System 
Improvement Program (WSIP)) (Green Bonds) and 2023 Sub-Series D Bonds (Refunding) 
(Local Water) (collectively, the 2023 Water Refunding Bonds) to current or advance refund up 
to $1.728 billion of all or a portion of the outstanding 2015 Series A, 2016 Series A, 2017 Series 
D, 2019 Series A, 2019 Series C, 2020 Series E, and 2020 Series G Bonds, subject to prevailing 
market conditions at time of sale. The Commission resolution will approve the refunding bond 
sale as follows: the Water Revenue Bonds, 2023 Sub-Series C Bonds (Refunding) (WSIP) 
(Green Bonds) to current or advance refund certain outstanding 2015 Series A, 2016 Series A, 
2017 Series D, 2019 Series A, and 2020 Series E Bonds for debt service savings; and the Water 
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outstanding 2019 Series C and 2020 Series G for debt service savings if such bonds are tendered 
by investors; and approve the form of, and authorize the execution and delivery of, related 
documents; and authorize the General Manager to negotiate the sale of the 2023 Water 
Refunding Bonds, as the General Manager determines is in the best financial interest of the San 


Francisco Public Utilities Commission, subject to the terms of the Commission resolution. 
(Resolution 23-0137) 


Nikolai Sklaroff, Capital Finance Director stated the Water Revenue Bond Issuance is part of the 
overall FY 2022-23 Capital Financing Plan, with an approximate issue size of $425 million of 
New Money. He reviewed the Water Enterprise Capital Financing Strategy, which is to mitigate 
upward pressure on rates and charges and actively manage capital financing costs. 


Director Sklaroff presented (1) Water Enterprise Debt Overview as of June I, 2023: Revenue 
Bonds ($4,459 million); State Revolving Fund Loan ($429 million executed and $185 million 
drawn); and Commercial Paper ($500 million authorized and $211 million drawn); (2) 
Enterprise Debt Ratings as of June 1, 2023; and (3) Low-Cost Borrowing Alternatives: SFPUC 
is mitigating borrowing costs by taking advantage of low-cost loans when available. Two State 
Revolving Funds (SRF) loans have been executed for Recycled Water and Mountain Tunnel, and 
there are two SRF pending applications submitted for Sunol Ozone ($214 million) and Lead Line 
($385 million). 


Director Sklaroff indicated that Series 2023ABCD Water Revenue Bonds will fund Regional, 
Local, and Hetch Hetchy Water Capital Projects, including Renewal and Replacement, and will 
refinance certain outstanding bonds through a tender offering process to achieve debt savings. 


He reviewed the purpose and amount of the four series of bonds (1) Sub-Series A — fund regional 
and local water capital programs ($340 million); (2) Sub-Series B — fund Hetch Hetchy water 
capital projects ($110 million); (3) Sub Series C (Green Bonds — Water System Improvement 
Program (WSIP)) refinance certain WSIP bonds through a tender process to achieve debt 
service savings; (4) Sub-Series D (Local Water) refinance certain outstanding Local Water 
bonds through a tender process to achieve debt service savings at $1,662 million for Series C 
and D together. 


Director Sklaroff reviewed the 2023CD tendering offering and noted market movements since 
the 2022 Water financing. He outlined (1) Tender process; (2) Plan of Finance: 2023AB and 
2023CD Bonds are expected to be sold one week apart with separately led underwriting 
syndicates and two separate Preliminary Official Statements. They will be sold on negotiated 
basis with bond underwriters selected via a competitive Request-for-Proposal process from firms 
in the Controller’s underwriting pool; (2) Sources and Uses of Funds (Series 2023 ABCD Water 
Revenue Bonds); (3) Good Faith Estimate: Senate Bill 450 enacted in October 2017 requires 
local agencies to disclose estimates of certain debt financing-related information at 
authorization: 2023AB True Interest Cost 4.10%; Finance Charge of the Bonds $2,712,109; 
Amount of Proceeds received from sale $411,237,690,; and Total amount paid $763,307,500; 
and 2023CD True Interest Cost 3.46%; Finance Charge of the Bonds $3,330,320; Amount of 
Proceeds received from sale $477,448, 938; and total amount paid $678,672,012; (4) Market 
Overview (tax exempt interest rates) Municipal bond market interest rates over time as published 
by Municipal Market Data; and (5) Projected Aggregate Net Debt Service. 
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Director Sklaroff discussed the Green Bond Program (Series C) and the WSIP Programmatic 
Certification with Climate Bond Initiative (CBI), an international, investor-focused non-profit 
organization and regarded by the capital markets as the highest standard for green bond 
certification. He noted the 2023C CBI certification process and reviewed SFPUC Green Bond 
issuance, by enterprise, from 2015 to present: Water (eight bonds) $2,271 million; Wastewater 
(eight bonds) $1,953 million, and Power (two bonds) $106,000, all totaling $4,331 million. 


Director Sklaroff reviewed the Form of Transaction Documents, Supplemental Indenture 
(amendments), and Commission legal obligations (Commissioner Disclosure Training, and 
Disclosure Standard Rule 10b-5). 


He recapped the requested Commission action to (1) Authorize the issuance of up to 
$450,255,000 for 2023AB Bonds and 2023B Bonds, and up to $1,662,385,000 for 2023C and 
2023D Refunding Bonds; (2) Approve form of related bond sale documents; (3) Approve and 
authorize the General Manager to deem the draft Preliminary Official Statement final; and (4) 
Authorize the General Manager to sell Bonds in one or more series in a negotiated basis and to 
enter into Bond Purchase Contracts with the Bond Underwriters. 


He reviewed the anticipated financing schedule with expected closing of 2023 Series AB Bonds 
on July 27, 2023 and closing of 2023 Series CD Bonds on August 10, 2023 and concluded by 
providing a background for the Water Bond Dealer Agreements and requested Commission 
approval. 


Director Sklaroff responded to a question from VP Maxwell and President Ajami regarding the 
tender process. Brief discussion ensued. 


Public Comment Items 7, 8, and 9: 

e Eileen Boken spoke to item 9 and questioned why the SFPUC has waited up to eight years to 
refund some of the bonds; and to item 8 as to why funding and refunding bonds are comingled 
in the same item. She stated the full BOS has not yet authorized additional SFPUC debt. She 
discussed the SFPUC debt service ratio. 


On motion to approve item 7: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


On motion to approve item 8: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


On motion to approve item 9: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


Adopt a resolution in support of transparency, environmental accountability, and labor standards 
for the Joint Power Agency, California Community Power Agency to improve its workforce, 
environment, and environmental justice practices in energy procurements; and direct the General 
Manager to cause a copy of the resolution to be transmitted to the California Community Power 


Agency. The SFPUC’s CleanPowerSF program is a member of the California Community Power 
Agency. (Resolution 23-0138) 


1 


—_ 


Barbara Hale, AGM Power Enterprise introduced the item noting the benefits of the partnership 
with California Community Power (CC Power) and the SFPUC’s commitment to new power 
supply. She indicated the SFPUC will communicate to CC Power the SFPUC’s commitment to 
workforce, environment, and environmental Justice practices and to CC Power’s energy 
procurement practices. She thanked Commissioner Paulson and all involved for their work. 


VP Maxwell and Commissioner Paulson thanked AGM Hale, staff, the SFPUC’s Citizens’ 
Advisory Committee (CAC), and community and labor groups for their work. 


Public Comment 

e Moisés Garcia, Chair, SFPUC CAC thanked the CAC, members of the public, IBEW Local 6, 
and Commissioner Paulson for their engagement throughout the process. 

e Alex Landsburg thanked Commissioner Paulson and the CAC for their work. He indicated 
that the Commission took recommendations from the CAC and worked to get item completed, 
noting the work will have significant impacts on projects. 

e Peter Drekmeier, Policy Director, Tuolumne River Trust thanked the Commission and the 
CAC for their work and requested a similar resolution be crafted for the Water Enterprise. 

e Ana Rosa Rizo-Centino, Network Manager, Central Coast Climate Justice Network expresses 
support for the item noting it will help build the green economy and continue progress. 

e (Inaudible), Sierra Club, expressed support for the item and for strong workforce, 
environmental, and environmental justice policies in all energy procurement solicitations. 


On motion to approve item 10: 
Ayes: Ajami, Maxwell, Paulson, and Stacy 


Commissioner Stacy was departed the hearing room at 4:33 PM. 


. Approve CleanPowerSF’s payment of its share of on-going general and administrative costs for 


its participation in the California Community Power Agency, for an amount not-to-exceed 
$100,000 per year, adjusted by 5% per year, for a period of 25 years, and authorizing the General 
Manager to seek Board of Supervisors approval. (Resolution 23-0139) 


Cheryl Taylor, Operations Manager, CleanPowerSF summarized the requested action noting it 
will approve CleanPowerSF’s payment of its share of general and administrative costs of the 
California Community Power Agency. 


Manager Taylor noted that California Community Power (CC Power) was established in 
February 2021 to leverage combined buying power of Community Choice Aggregators for 
energy supply, programs, and services. CleanPowerSF became a member in April 2021 and 
membership benefits include participating in four long-term agreements with two new projects 
(1) Two long-duration Energy Storage projects for approximately 20 megawatts share; and (2) 
Two geothermal (Firm Clean Resource) projects for approximately 23 megawatts share, which 
supports compliance with California Public Utilities Commission order to procure from these 
types of energy resources (Decision 21-06-035). 


Manager Taylor discussed CC Power’s Strategic Business Plan (1) hire a new full-time GM; (2) 
successfully implement committed projects and build organization capacity for further 
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collaboration among membership; and (3) add to portfolio of projects, programs and services 
where and when beneficial to members. 


Manager Taylor reviewed CC Power’s proposed FY 2023-24 general and administrative budget 
of $759,044, indicating the total general and administrative budget to be shared equally by the 
nine member agencies. She indicated the proposed requests is a for an annual not-to-exceed 
amount of $100,000 (annual general and administrative amount for CleanPowerSF) with a 
duration of 25 years to align with project commitments and with a five percent per year cost 
escalator. 


No public comment 


On motion to approve item 11; 
Ayes: Ajami, Maxwell, and Paulson 
Absent: Stacy 


Approve the First Amendment of the Individual Water Sale Contract between the City and 
County of San Francisco and the City of Redwood City, and the First Amendment of the 
Individual Water Sale Contract between San Francisco and California Water Service Company 
(Cal Water), to (1) adjust the boundaries of the service areas where Redwood City and Cal Water 
may, respectively, use or sell water delivered by San Francisco, and (2) revise the lists of both 
Redwood City and Cal Water’s interties with other water systems, in accordance with the 2021 
Amended and Restated Water Supply Agreement. (Resolution 23-0140) 


Steve Ritchie, AGM Water Enterprise introduced the item and stated seven residences will switch 
services from the Redwood City service area to the California Water Services service area, and 
will correct maps that are part of the individual water sales contracts to reflect the change. 


No public comment 


On motion to approve item 12: 
Ayes: Ajami, Maxwell, and Paulson 
Absent: Stacy 


Communications (information only) 


a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) 2009 Water Supply Agreement Update 

e) Minimum Purchase Requirements for Fiscal Year 2023-2024 
f) Streetlight Program Update 

g) Water Supply Conditions Update 


General Public Comment 

e Spreck Rosekrans, Restore Hetch Hetchy discussed his meeting with the National Park 
Service (NPS) to improve recreational opportunities in the Hetch Hetchy area. He discussed 
the renewal of the Memorandum of Agreement (MOA) between the SFPUC and the NPS. He 
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e Eileen Boken referenced a letter she sent to the Commission containing a link to the Board of 
Supervisors Government Audit and Oversight Committee’s hearing. 

e Peter Drekmeier, Tuolumne River Trust discussed the Water Supply Agreement Update (item 
13d) and the City’s entitlements. He stated it is a good time for groundwater banking. He 
discussed the Voluntary Agreement and the requested a graph of storge levels and impact of 
the Bay Delta Plan. 

e Dave Warner discussed a letter he sent to the Commission regarding financial oversight. He 
requested Commission action on the Design Drought. 


15. Items initiated by Commissioners 
None. 


16. Adjournment 
President Ajami announced that the SFPUC regular meetings of July 11 and July 25 will be 
cancelled and adjourned the meeting at 4:52 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0129 


WHEREAS, A Job Order Contract enables the San Francisco Public Utilities Commission 
(SFPUC) to complete unrelated tasks quickly and efficiently on an as-needed basis under a single, 
competitively bid, indefinite quantity contract for general engineering construction services; and 


WHEREAS, On April 12, 2023, the SFPUC advertised Job Order Contract No. JOC-95, 
General Engineering Construction, for work to be performed in San Francisco, San Mateo, Santa 
Clara, and Alameda Counties; and 


WHEREAS, On May 11, 2023, the SFPUC received and publicly opened two bids in which 
the bidders submitted their proposed profit and overhead percentage markups on specified unit 
prices for work to be specified under task orders; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the bidders and their 
bids for responsibility, responsiveness, and application of bid preferences and determined Power 
Engineering Construction Co. (Contractor) to be the responsible bidder that submitted the lowest 
responsive bid; and 


WHEREAS, The Contract Monitoring Division established a 10% Local Business 
Enterprise subcontracting participation requirement for this contract, and the Contractor 
committed to 14.4% Local Business Enterprise subcontractor participation in its bid submittal; and 


WHEREAS, The contract not-to-exceed amount is $5,000,000, with a guaranteed 
minimum task order opportunity of $50,000 to perform general engineering construction work on 
SFPUC systems in San Francisco, San Mateo, Santa Clara, and Alameda Counties; and 


WHEREAS, The contract duration is two years; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
for various discrete construction activities that the Contractor will perform under this Job Order 
Contract; and 


WHEREAS, Award of this Job Order Contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines Section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the environment 
and no work will commence under this contract until the proposed work is reviewed and any 
appropriate environmental review under the CEQA, if required, has been completed; and 


WHEREAS, Funding will be available from various SFPUC Enterprise Funds for SFPUC 
issued task orders; now, therefore, be it 


RESOLVED, That this Commission hereby awards Job Order Contract No. JOC-95, 
General Engineering Construction, for work to be performed in San Francisco, San Mateo, Santa 
Clara, and Alameda Counties, for a not-to-exceed amount of $5,000,000, and a duration of two 


years, to the responsible bidder that submitted the lowest responsive bid, Power Engineering 
Construction Co. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 27, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0130 


WHEREAS, A Job Order Contract enables the San Francisco Public Utilities Commission 
(SFPUC) to quickly and efficiently complete unrelated tasks on an as-needed basis under a single, 
competitively bid, indefinite quantity contract for general engineering construction services; and 


WHEREAS, On April 12, 2023, the SFPUC advertised Job Order Contract No. JOC-96, 
General Engineering Construction, San Joaquin, Stanislaus, and Tuolumne Counties, and Hetch 
Hetchy, for work to be performed in these counties; and 


WHEREAS, On May 11, 2023, the SFPUC received and publicly opened four bids in 
which the bidders submitted their proposed profit and overhead percentage markups on specified 
unit prices for work to be specified under task orders; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the bidders and their 
bids for responsibility, responsiveness, and application of bid preferences and determined Njirich 
& Sons, Inc., (Contractor) to be the responsible bidder that submitted the lowest responsive bid; 
and 


WHEREAS, The Contract Monitoring Division established a 16% Local Business 
Enterprise subcontracting participation requirement for this contract, and the Contractor 
committed to 22% Local Business Enterprise subcontractor participation in its bid submittal; and 


WHEREAS, The contract not-to-exceed amount is $5,000,000, with a guaranteed 
minimum task order opportunity of $50,000, to perform general engineering construction work on 
SFPUC systems and operations in San Joaquin, Stanislaus, and Tuolumne Counties, and Hetch 
Hetchy; and 


WHEREAS, The contract duration is two years; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
of various discrete construction activities that the Contractor will perform under this Job Order 
Contract; and 


WHEREAS, Award of this Job Order Contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines Section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the 
environment; and no work will commence under this contract until the proposed work is reviewed 
and any appropriate environmental review under the CEQA, if required, has been completed; and 


WHEREAS, Funding will be available from various SFPUC Enterprise Funds for SFPUC 
issued task orders; now, therefore, be it 


RESOLVED, That this Commission hereby awards Job Order Contract No. JOC-96, 
General Engineering Construction, San Joaquin, Stanislaus, and Tuolumne Counties, and Hetch 


Hetchy, for a not-to-exceed amount of $5,000,000, and a duration of two years, to the responsible 
bidder that submitted the lowest responsive bid, Njirich & Sons, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 27, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0131 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires 
construction services to furnish, install, repair, replace, integrate, and maintain functionality of 
security surveillance and access control equipment throughout the organization; and 


WHEREAS, On February 24, 2023, SFPUC advertised Contract No. PUC-0002 Master 
As-Needed Security System Maintenance and Integration Services; and 


WHEREAS, The Engineer’s Estimate is $10,000,000 for this as-needed work to provide 
security system inspection, maintenance, testing, and repair services on an if and as-needed basis; and 


WHEREAS, The Contract duration is five years; and 
WHEREAS, On April 7, 2023, SFPUC received seven applications; and 


WHEREAS, Staff deemed one applicant non-responsive for failing to pass the Minimum 
Qualifications Application; and 


WHEREAS, Staff determined that six of the applicant firms are responsible and qualified; 
and 


WHEREAS, Contract Monitoring Division waived the Local Business Enterprise 
subcontracting participation requirement for this Contract; and 


WHEREAS, Award of this as-needed contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines Section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the 
environment; and no work will commence under this contract until the proposed work is reviewed 
and any appropriate environmental review under the CEQA, if required, has been completed; and 


WHEREAS, Funds are available from operating, programmatic, and/or capital budgets 
from SFPUC enterprises and divisions; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract Nos. PUC-0002.A, PUC- 
0002.B, PUC-0002.C, PUC-0002.D, PUC-0002.E, and PUC-0002.F, Master As-Needed Security 
System Maintenance and Integration Services, each in the not-to-exceed amount of $10,000,000, 
and authorize a cumulative spending authority across all six agreements of $10,000,000, and for a 
duration of 1,827 consecutive calendar days, to the following responsible bidders: Johnson 
Controls, Inc.(PUC-0002.A.), Netronix Integration (PUC-0002.B.), Ojo Technology Inc. (PUC- 
0002.C.), RFI Enterprises, Inc. doing business as: RFI Communications and Security Systems 
(PUC-0002.D.), Siemens Industry, Inc. (PUC-0002.E), and Universal Protection Security 
Systems, Limited Partnership doing business as Allied Universal Technology Services (PUC- 
0002.F.). 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 27, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0132 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is responsible for 
the functionality and reliability of the fire protection and fire alarm systems at SFPUC facilities to 
protect the safety of personnel, facilities, and the public. The functionality of the systems relies on 
inspection, monitoring, maintenance, and repair services by contractors qualified and experienced 
to perform the work; and 


WHEREAS, On February 17, 2023, SFPUC advertised Master As-Needed Fire Protection 
and Fire Alarm — Inspection, Maintenance, and Repair; and 


WHEREAS, The Engineer’s Estimate is $1,500,000 for this work to perform inspection, 
maintenance, and repair of fire protection devices and fire alarm systems; and 


WHEREAS, The contract duration is five years; and 


WHEREAS, On April 11, 2023, SFPUC received statements of qualifications from two 
firms; and 


WHEREAS, Staff and Contract Monitoring Division reviewed the statements of 
qualifications and determined that Cosco Fire Protection, Inc. (PUC-0006.A) and Siemens 
Industry, Inc. (PUC-0006.B) both meet the qualifications and experience standards established in 
the Request for Qualifications; and 


WHEREAS, This action does not constitute a “project” under the California Environmental 
Quality Act Guidelines Section 15378(a) because there would be no physical change in the 
environment; and 


WHEREAS, Funds are available from Water, Power and Wastewater Enterprises through 
their capital and/or operating funds; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract Nos. PUC-0006.A and PUC- 
0006.B, Master As-Needed Fire Protection and Fire Alarm — Inspection, Maintenance, and Repair, 
each with a not-to-exceed amount of $1,500,000, and for a duration of 1,827 consecutive calendar 
days, to the following responsible applicants, Cosco Fire Protection, Inc. (PUC-0006.A) and 
Siemens Industry, Inc. (PUC-0006.B) 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 27, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0133 


WHEREAS, To ensure reliable water delivery within the City and County of San 
Francisco, the San Francisco Public Utilities Commission (SFPUC) required the replacement and 
installation of approximately 15,600 feet of ductile iron water conveyance pipe and ancillary water 
service pipe, replacement and installation of approximately 4,500 feet of sewer pipe, construction 
of curb ramps, and restoration of pavement on Castro Street from 19th to 26th Street, Castro Street 
from Elizabeth to 26th Street, 26th Street from Castro Street to Guerrero Street, and at the parking 
lot at 4061 24th Street; and 


WHEREAS, On January 14, 2020, by Resolution No. 20-0009, the Commission awarded 
Contract No. WD-2739, Pavement Renovation, Sewer Replacement, and Water Main 
Replacement on Castro Street and 26th Street, in the amount of $14,919,291, to the responsible 
bidder that submitted the lowest responsive bid, Cratus, Inc., (Contractor); and 


WHEREAS, The original contract amount was for $14,919,291, and the original contract 
duration was 730 consecutive calendar days; and 


WHEREAS, The construction contract notice-to-proceed date was August 17, 2020, and 
the contractor completed the work in 802 consecutive calendar days on October 27, 2022; and 


WHEREAS, Modification Nos. 1 to 6 increased the contract amount by $485,201, and 
increased the contract duration by 72 consecutive calendar days to change from owner-furnished 
procurement of 16-inch ductile iron water main pipe to contractor furnished procurement due to 
expiration of the SFPUC’s pipe procurement term contract; to include additional 8-inch ductile 
iron water main pipe, fittings, air release valve, service screw taps, and service line installation 
quantities due to differing site conditions, design emissions, and operational requests; and to 
refurbish a 12-inch sewer line and manhole at Castro and 21st Street, which Staff found to be 
blocked, for a total contract amount of $15,404,492, and a total contract duration of 802 
consecutive calendar days; and 


WHEREAS, The Contract Monitoring Division has determined that the Contractor 
complied with the established Local Business Enterprise (LBE) subcontracting goal of 20% for 
this contract by achieving 22.93% LBE participation; and 


WHEREAS, Funds are available from Water Enterprise, Local Conveyance/Distribution 
System Program, Wastewater Enterprise Renewal and Replacement Program, San Francisco 
Public Works Street Resurfacing Program, and the San Francisco Municipal Transportation 
Agency, for Contract No. WD-2739, Pavement Renovation, Sewer Replacement, and Water Main 
Replacement on Castro Street and 26th Street; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Cratus, Inc. for 
Contract No. WD-2739, Pavement Renovation, Sewer Replacement, and Water Main 
Replacement on Castro Street and 26th Street, for a total contract amount of $15,404,492, and with 
a total contract duration of 802 consecutive calendar days; and authorizes final payment to the 
Contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 27, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0134 


WHEREAS, Public Utilities Code 8387 requires that a local publicly owned utility or 
electrical cooperative, such as the San Francisco Public Utilities Commission (SFPUC), shall 
prepare a wildfire mitigation plan annually and shall submit the plan to the California Wildfire 


Safety Advisory Board on or before July | of each calendar year; and 


WHEREAS, At least once every three years, the wildfire mitigation plan shall be a 


comprehensive revision and undergo an independent evaluation; and 


WHEREAS, The SFPUC owns and operates overhead electrical lines and equipment that 
present a significant risk of wildfire because they are in areas the California Public Utilities 


Commission has designated as High Fire Threat Districts; and 


WHEREAS, This Commission has adopted previous SFPUC Wildfire Mitigation Plans 
under Resolution Nos. 19-0234, 20-0129, 21-0094, and 22-0111; and 


WHEREAS, Staff prepared the 2023 SFPUC Wildfire Mitigation Plan comprehensive 
revision and contracted with Grid Subject Matter consultant Mr. Daniel Zaragoza to provide 


independent evaluation of the Wildfire Mitigation Plan; and 


WHEREAS, Staff seeks Commission adoption of the 2023 SFPUC Wildfire Mitigation 
Plan and the Independent Evaluator Report; and 


WHEREAS, Adoption of the Wildfire Mitigation Plan does not constitute a "project" under 
the California Environmental Quality Act (CEQA) Guidelines Section 15378 because it would not 
result in any commitment to any specific project that would result in a physical change in the 
environment; and environmental review under the CEQA, if required, would be completed for 


individual projects, including vegetation removal, implemented as a result of the plan; and 


WHEREAS, Funds for Wildfire Mitigation Plan activities, programs, and projects are 
available from current and future appropriations to Water Enterprise and Power Enterprise 


operating and capital budgets; now, therefore be it 


RESOLVED, That this Commission adopts the 2023 SFPUC Wildfire Mitigation Plan 
comprehensive revision and adopts and implements the recommendations of the 2023 SFPUC 


Wildfire Mitigation Plan independent evaluator report; and 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or the General Manager’s designee, to file the 2023 SFPUC Wildfire Mitigation Plan with the 
WSAB California Wildfire Safety Advisory Board on or before July 1, 2023, with any 
insubstantial changes or modifications to the exhibits, as may be acceptable to the General 


Manager. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of June 27, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO.: 23-0135 


WHEREAS, On November 5, 2002, the voters of the City and County of San Francisco 
(City) approved Proposition E (codified at Charter Section 8B.124), which among other things, 
authorized the Public Utilities Commission of the City (Commission) to issue revenue bonds, 
including notes, commercial paper or other forms of indebtedness, when authorized by ordinance 
approved by a two-thirds vote of the Board of Supervisors of the City (Board), for the purpose of 
reconstructing, replacing, expanding, repairing or improving water facilities or clean water 
facilities or combinations of water and clean water facilities under the jurisdiction of the 
Commission (Water Enterprise); and 


WHEREAS, Pursuant to Section 43.5 of the San Francisco Administrative Code 
(Article V), enacted by Ordinance No. 203-98 adopted by the Board on June 8, 1998, and signed 
by the Mayor of the City on June 19, 1998, as amended by Ordinance No. 270-06, adopted on 
October 24, 2006 by the Board and signed by the Mayor on October 31, 2006, the Board 
established a procedure pursuant to which the Commission may issue short-term indebtedness, 
including the issuance of commercial paper in anticipation of the issuance of its revenue bonds; 
and 


WHEREAS, On March 25, 2003, by Resolution No. 03-0048, this Commission 
authorized and on May 6, 2003, by Resolution No. 300-03, signed by the Mayor of the City on 
May 16, 2003, the Board approved the issuance of commercial paper notes for the Water 
Enterprise commercial paper program (Water CP Program) in an aggregate principal amount not- 
to-exceed $250 million of commercial paper notes outstanding at any one time; and 


WHEREAS, On October 27, 2009, by Resolution No. 09-175, this Commission 
authorized and on December 16, 2008, by Ordinance No. 311-08, signed by the Mayor on 
December 19, 2008, the Board adopted an ordinance authorizing an increase in the Water CP 
Program to an aggregate principal amount not-to-exceed $500 million of commercial paper notes 
outstanding at any one time from an aggregate principal amount not-to exceed amount of $250 
million of commercial paper notes outstanding at any one time; and 


WHEREAS, Under Resolution No. 09-175 and Ordinance No. 311-08, the Commission 
is authorized to take any and all necessary actions in connection with the issuance of the Water 
CP Program commercial paper notes, including, the execution of one or more commercial paper 
dealer agreements entered into in connection with the sale and issuance of the Water CP Program 
commercial paper notes; and 


WHEREAS, In connection with the Water CP Program, the Commission has previously 
authorized, executed and delivered commercial paper dealer agreements (Current CP Dealer 
Agreements); and 


WHEREAS, The Current CP Dealer Agreements will terminate by their respective terms 
on July 21, 2023; and 


WHEREAS, To maintain the Water CP Program, the Commission issued a request for 
bids from qualified banks to serve as commercial paper dealers for the Water CP Program 
commercial paper notes, and after an evaluation of the responses to such request for bids, the 
Commission staff determined that the bids from BofA Securities, Inc., J.P. Morgan Securities 
LLC and Wells Fargo Bank, National Association were most advantageous to the Commission 
and were determined to be the lowest cost, responsive and responsible bidders to serve as 
commercial paper dealers for the Water CP Program commercial paper notes; and 


WHEREAS, The Commission finds it necessary to execute one or more commercial 
paper dealer agreements for the Water CP Program commercial paper notes, and as a result, to 
deliver an updated offering memorandum in connection with the sale and issuance of the Water 
CP Program commercial paper notes reflecting changes relating thereto; and 


WHEREAS, The proposed form of the dealer agreements (Dealer Agreement) has been 
presented to the Commission and filed with the Secretary, and the Commission finds it in its best 
interest to enter into such agreement with one or more qualified commercial paper dealers; and 


WHEREAS, The proposed form of offering memorandum (Offering Memorandum) has 
been presented to the Commission and filed with the Secretary; and 


WHEREAS, This item approves commercial paper program dealer agreements to fund 
projects that have undergone any applicable California Environmental Quality Act (CEQA) 
review and have proceeded to construction, and the Commission made CEQA findings at the 
time that it approved those projects; and 


WHEREAS, Approval of this item doesn’t change the scope of those projects, and the 
projects remain within the scope of the prior environmental review; and 


WHEREAS, This item also includes commercial paper program dealer agreements to 
fund future projects that have not yet completed CEQA review and for those future projects, no 
work will occur after the planning and design phases until CEQA review is complete and the 
Commission approves those projects; now, therefore, be it 


RESOLVED by the Public Utilities Commission of the City and County of San 
Francisco, as follows: 


Section 1. Approval of Dealer Agreements. The Dealer Agreements, in substantially the 
form submitted to this Commission, are hereby approved and recommended to the Director 
of the City’s Office of Public Finance (Director) for approval pursuant to Article V of the 
City’s Administrative Code. The General Manager of the Commission or the General 
Manager’s designee (General Manager), the Deputy Chief Financial Officer, and the 
Capital Finance Director, are each authorized and directed to execute and deliver one or 
more of Dealer Agreements in substantially said form, for an initial term of not-to-exceed 
five years, subject to such additions thereto or changes therein which the General Manager, 
upon consultation with the City Attorney and Director, shall approve, such approval to be 
conclusively evidenced by the execution and delivery of such Dealer Agreements. 


Section 2. Extensions of Term of Dealer Agreement. The General Manager, the Deputy 
Chief Financial Officer and the Capital Finance Director, are further authorized, in 
consultation with the City Attorney and the Director, to execute one or more amendments in 
order to extend the term of any Dealer Agreement authorized hereunder as long as the 
aggregate term of such Dealer Agreement does not to exceed nine years from the 
commencement date of the initial term of such Dealer Agreement and so long as the total 
compensation to the commercial paper dealer(s) shall not exceed an aggregate of $250,000 
per year. 


Section 3. Approval of Offering Memorandum. The General Manager, 
upon consultation with the City Attorney and the Director, is hereby authorized and directed to 


prepare and cause the distribution of the Offering Memorandum relating to the Water CP 
Program, in substantially the form on file with the Commission, subject to such additions 
thereto and changes therein, and any amendments or supplements thereto from time to 
time which the General Manager, upon consultation with the City Attorney and the Director, 
shall approve. The General Manager is further authorized and directed to distribute, in 
connection with the sale of any Water CP Program commercial paper notes, one or more 
Offering Memoranda in such form, as the General Manager, upon consultation with the City 
Attorney, bond counsel and the Director shall approve. 


Section 4. Further Actions. The General Manager, the Deputy Chief Financial Officer, 
and the Capital Finance Director, in consultation with the City Attorney and the Director, 
are each hereby authorized and directed to execute such other agreements, certifications 
or documents and to take any and all necessary action in furtherance of the execution of the 
Dealer Agreements and any future extension of the Dealer Agreement and the preparation 
of the Offering Memorandum. 


Section 5. Delegation. The General Manager is authorized to delegate any of the 
responsibilities or duties set forth in this resolution to the Assistant General Manager, 
Business Services and Chief Financial Officer of the Commission. 


Section 6. Ratification. All actions heretofore taken by the officials, employees 
and agents of the Commission with respect to the expiration of the Current CP Dealer 
Agreement, entering into the Dealer Agreement, and the preparation of the Offering 
Memorandum, are hereby approved, confirmed and ratified. 


Section 7. Effective Date. This resolution shall take effect from and after its adoption. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting on June 27, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO.: 23-0136 


WHEREAS, At a duly called and held election on November 5, 2002, a majority of 
voters voting on the measure approved Proposition E (Proposition E of 2002) which, among 
other things, amended the Charter of the City and County of San Francisco (City) to authorize 
the Public Utilities Commission (Commission) of the City to issue revenue bonds, including 
notes, commercial paper or other forms of indebtedness, when authorized by ordinance approved 
by a two-thirds vote of the Board of Supervisors of the City (Board), for the purpose of 
reconstructing, replacing, expanding, repairing or improving water facilities under the 
jurisdiction of the Commission, subject to satisfaction of certain conditions; and 


WHEREAS, The authority to issue revenue bonds pursuant to Proposition E of 2002 is 
expressly notwithstanding, and in addition to, the authority granted to the Board under 
Section 9.107 of the City Charter (Charter), which provides for the issuance of revenue bonds of 
the City upon the assent of a majority of the voters upon any proposition for the issuance of 
revenue bonds; and 


WHEREAS, At the duly called and held revenue bond election on November 5, 2002, a 
majority of voters voting on the measure further approved, under the authority of Charter 
Section 9.107, Proposition A (Proposition A of 2002) which, among other things, authorized the 
Commission to issue its revenue bonds and/or other forms of revenue financing in a principal 
amount not to exceed $1,628,000,000 (such authorized amount being subject to reduction to the 
extent projects designed and intended in substantial part to improve the reliability of the City’s 
regional water system are issued by the San Francisco Bay Area Regional Water System 
Financing Authority) for the purpose of financing the costs of acquisition and construction of 
improvements to the City’s water system, capitalized interest and all costs and expenses 
incidental to such improvements, including but not limited to engineering, inspection, auditing, 
legal and fiscal agent fees and costs of issuance; and 


WHEREAS, Pursuant to Proposition E of 2002 and various ordinances and resolutions 
adopted by the Board and this Commission thereunder, there has been authorized $4,758,517,508 
aggregate principal amount of water revenue bonds or other forms of indebtedness, including 
notes, commercial paper and other short-term indebtedness (not counting refunding bonds), of 
which authorization $4,113,451,982 aggregate principal amount has been utilized as of May 1, 
2023; and 


WHEREAS, Pursuant to Proposition A of 2002 and various ordinances and resolutions 
adopted by the Board and this Commission thereunder (Proposition E of 2002, Proposition A of 
2002, and the various ordinances and resolutions adopted by the Board and this Commission 
thereunder being referred to herein as the New Money Authorizing Legislation), there has been 
authorized $1,628,000,000 aggregate principal amount of water revenue bonds or other forms of 
indebtedness, including notes, commercial paper and other short-term indebtedness (not counting 
refunding bonds), of which authorization $1,499,230,000 aggregate principal amount has been 
utilized as of May 1, 2023; and 


WHEREAS, Pursuant to the applicable New Money Authorizing Legislation, Article V 
of Chapter 43 of Part I of the San Francisco Administrative Code, and various other ordinances 
and resolutions adopted by the Board and the Commission, an interim funding program for the 
Water Enterprise has been established in an aggregate principal amount not to exceed 
$500,000,000 (Authorized Short-term Indebtedness), consisting of a $400,000,000 authorization 
for commercial paper (CP Notes) and a $100,000,000 authorization for short-term, direct 
purchase revolving obligations, and as of May 1, 2023, approximately $209,834,000 aggregate 
principal amount of such Authorized Short-term Indebtedness has been issued or incurred; and 


WHEREAS, The Commission finds that it would be financially advantageous to 
refinance certain CP Notes with bonds (CP Refinancing Bonds); and 


WHEREAS, As of May 1, 2023, pursuant to the New Money Authorizing Legislation, 
not counting refunding bonds, there are authorized but unissued water revenue bonds or other 
forms of indebtedness, including notes, commercial paper and other short-term indebtedness in 
an aggregate principal amount of $645,056,526 (which amount assumes State revolving fund 
loan amounts are incurred for the full not to exceed amount of $429,213,982); and 


WHEREAS, Under the authority granted or proposed to be granted under the New 
Money Authorizing Legislation, it is proposed that the Commission issue one or more series or 
subseries of water revenue bonds in an aggregate principal amount not to exceed $450,255,000 
(2023 New Money Bonds) for the principal purpose of financing or refinancing (through the 
retirement of commercial paper) certain capital projects and improvements (hereinafter 
described) to or benefitting the City’s Water Enterprise, all pursuant to the Amended and 
Restated Indenture, dated as of August 1, 2002 (as the same has been further amended and 
supplemented, the Indenture), by and between the Commission and U.S. Bank Trust Company, 
National Association, as successor trustee (Trustee), and one or more supplemental indentures 
(Supplemental Indentures), between the Commission and the Trustee, as herein provided; and 


WHEREAS, It is proposed that the 2023 New Money Bonds be sold in one or more series 
or subseries by a negotiated sale pursuant to one or more Bond Purchase Contracts (each, a Bond 
Purchase Contract); and 


WHEREAS, The General Manager has deemed negotiated sales in the best interest of the 
Commission for a successful offering, given significant bond market volatility and the complex 
financing structure and the need for pre-marketing and timing flexibility afforded by a negotiated 
sale (as compared to a competitive sale) is an important determinant to the success of the offering; 
and 


WHEREAS, It is proposed that one or more preliminary official statements for the 2023 
New Money Bonds (each a Preliminary Official Statement) and one or more final official 
statements for the 2023 New Money Bonds (each an Official Statement) be used in connection 
with the offering and sale of the 2023 New Money Bonds from time to time; and 


WHEREAS, It is proposed that one or more continuing disclosure certificates (each a 
Continuing Disclosure Certificate) be executed and delivered with respect to the 2023 New 
Money Bonds in order to assist the underwriters thereof in complying with Securities and 
Exchange Commission Rule 15c2-12 (Rule 15c2-12); and 


WHEREAS, The voters of the City approved Proposition P in November 2002 
(Proposition P), pursuant to which this resolution and the 2023 New Money Bonds are subject to 
the provisions of Section 5A.30 et seq. (Public Utilities Revenue Bond Oversight Committee) of 
Chapter V of the San Francisco Administrative Code, including the requirement that, to the 
extent permitted by law and to the extent not already paid from the proceeds of any previous 
issue of commercial paper or water revenue bonds, one-twentieth of one percent (0.05%) of the 
gross proceeds of the 2023 New Money Bonds shall be deposited in a fund established by the 
Office of the Controller of the City (Controller’s Office) and appropriated by the Board at the 
direction of the Public Utilities Revenue Bond Oversight Committee to cover the costs of said 
committee; and 


WHEREAS, The Commission has been presented with and has examined proposed forms 
of Supplemental Indentures for each sub-series of 2023 New Money Bonds, and forms of Bond 
Purchase Contract, Preliminary Official Statement and Continuing Disclosure Certificate; and 


WHEREAS, The proposed forms of Supplemental Indentures include amendments to the 
Indenture to conform them to corresponding provisions in the indentures related to the 
Commission’s other enterprises, which amendments will become effective only upon compliance 
with the Indenture’s requirements for Bondholder consent and otherwise as set forth in the 
Indenture; and 


WHEREAS, Subject to the requirements set forth in the New Money Authorizing 
Legislation and the requirements of the Indenture, the Commission will be duly authorized and 
empowered, pursuant to each and every requirement of law, to authorize the foregoing 
transactions and issue the 2023 New Money Bonds and to authorize the execution and delivery 
(as applicable) of one or more Bond Purchase Contracts, one or more Preliminary Official 
Statements, one or more final Official Statements, one or more Continuing Disclosure 
Certificates and related documents, each as appropriate for the issuance of the 2023 New Money 
Bonds, for the purposes, in the manner and upon the terms provided herein; and 


WHEREAS, A consulting engineer has issued or will issue a certificate to the Board in 
satisfaction of the requirements of clause (a) of Section 8B.124 of Proposition E, all in 
furtherance of the sale of water revenue bonds and other forms of indebtedness; and 


WHEREAS, An environmental review officer has issued or will issue a certificate to the 
Board in satisfaction of the requirements of clause (b) of Section 8B.124 of Proposition E, all in 
furtherance of the sale of water revenue bonds and other forms of indebtedness; and 


WHEREAS, Prior to the issuance of the CP Refinancing Bonds, the General Manager 
will file with the Clerk of the Board any required updates to the certificates referenced in the two 
prior paragraphs, including a certificate of a consulting engineer in satisfaction of the 
requirements of clause (a)(2) of Section 8B.124 of Proposition E; and 


WHEREAS, In compliance with California Government Code Section 5852.1, the 
Commission has obtained from Montague DeRose and Associates, LLC, one of the municipal 
advisors to the Commission with respect to the 2023 New Money Bonds, good faith estimates of 
the following information: (a) the true interest cost of the 2023 New Money Bonds, (b) the sum 
of all fees and charges paid to third parties with respect to the 2023 New Money Bonds, (c) the 
amount of proceeds of the 2023 New Money Bonds expected to be received net of the fees and 
charges paid to third parties and any reserves or capitalized interest paid or funded with proceeds 
of the 2023 New Money Bonds, and (d) the sum total of all debt service payments on the 2023 
New Money Bonds calculated to the final maturity of the 2023 New Money Bonds plus the fees 
and charges paid to third parties not paid with the proceeds of the 2023 New Money Bonds, and 
such estimates are disclosed and set forth in the staff report provided to the Commission in 
connection with this resolution; and 


WHEREAS, This item includes new bond funding and bond refunding for projects that 
have undergone any applicable California Environmental Quality Act (CEQA) review and have 
proceeded to construction and the Commission made CEQA findings at the time that it approved 
those projects; and 


WHEREAS, Approval of this item doesn’t change the scope of those projects, and the 
projects remain within the scope of the prior environmental review; and 


WHEREAS, This item also includes bond funding for future projects that have not yet 
completed CEQA review, and for those future projects, no work will occur until CEQA review is 
complete and the Commission approves those projects, except for planning and design work and 
issuance of these bonds does not constitute approval of projects that have not yet been approved; 
and 


WHEREAS, This bond sale is subject to Proposition E (of 2002) and related ordinances 
and resolutions adopted by the Board of Supervisors; and 


WHEREAS, Section 8B.124 of the City Charter grants authority to the Board of 
Supervisors to approve the issuance of indebtedness, including revenue bonds, by ordinance 
upon two-thirds vote of its members and under certain conditions, and one of the conditions to 
the Board of Supervisor’s authorization of such indebtedness is the delivery of a certificate from 
the Planning Department regarding the projects to be financed (“CEQA Certificate”) where the 
CEQA Certificate refers to the environmental review documents that have been certified 
(Environmental Impacts Reports) or adopted (Mitigated Negative Declarations) for certain 
projects, and also explains that some projects are still in the planning and design phases or are 
still under environmental review; and 


WHEREAS The Environmental Review Officer issued a CEQA Certificate required 
under Charter section 8B.124 on August 2, 2022, related to Ordinance No. 112-22, and the 
CEQA Certificate is on file with the Clerk of the Board of Supervisors in Board file number 
220502, and the list of projects to be funded by bond proceeds is included in the CEQA 
Certificate; now, therefore, be it 


RESOLVED by the Public Utilities Commission of the City and County of San 
Francisco, as follows: 


Issuance of the 2023 New Money Bonds. The issuance of the 2023 New Money Bonds, 
as currently anticipated in two subseries (2023 Sub-Series A Bonds (Regional Water and Local 
Water) and 2023 Sub-Series B Bonds (Hetch Hetchy Water)), one or more of which subseries 
may be issued as green bonds), or in such other or additional series or subseries as may be 
determined by the General Manager (all references in this resolution to the General Manager of 
the Commission to include any authorized designee thereof pursuant to Section 8 hereof) and on 
one or more dates, in an aggregate principal amount not exceeding $450,255,000, is hereby 
authorized and approved by the Commission, subject to the limitations and conditions provided 
herein. 


The 2023 New Money Bonds may be issued for the purpose of providing funds (a) for the 
refinancing of all or a portion of the Outstanding CP Notes, (b) to pay for certain capital projects 
and improvements (i) under the Water Enterprise’s non-Water System Improvement Program 
(“non-WSIP”) capital program (which constitutes the Regional Water Program and the Local 
Water Program), (ii) to the Water Enterprise-related infrastructure of the Hetch Hetchy Water 
and Power System), and (iii) certain further improvements and other capital projects to or for the 
benefit of the Water Enterprise, (c) to pay capitalized interest on the 2023 New Money Bonds 
and (d) to pay the costs of issuance of the 2023 New Money Bonds. If determined to be 
beneficial to the Commission by the General Manager, with the advice of Montague DeRose and 
Associates, LLC and Backstrom McCarley Berry & Co., LLC, the municipal advisors to the 
Commission with respect to the 2023 New Money Bonds (together, the “Municipal Advisors”), 
the 2023 New Money Bonds may also be issued for the secondary purposes of providing funds to 
pay for (1) any credit enhancement of any 2023 New Money Bonds (including without limitation 
bond insurance policies and/or reserve fund surety bonds or insurance policies) and (ii) the 
funding of debt service reserves for the 2023 New Money Bonds or for other bonds issued under 
the Indenture. 


The General Manager is hereby authorized and directed to determine the aggregate 
principal amount of 2023 New Money Bonds to be issued from time to time (subject to the 
maximum amounts and further limitations and conditions set forth herein) and to determine the 
various titles and series designations of the 2023 New Money Bonds. The 2023 New Money 
Bonds may be issued as obligations the interest on which is or is not subject to federal income 
tax. The forms of the 2023 New Money Bonds, in substantially the forms set forth in the forms 
of the Supplemental Indentures presented to this meeting, are hereby approved. The General 
Manager of the Commission is hereby authorized and directed to approve and to execute the 
2023 New Money Bonds by manual or facsimile signature, and the Secretary of the Commission 
is hereby authorized and directed to attest, by manual or facsimile signature, with such changes, 
additions, amendments or modifications thereto which they may approve with the advice of the 
City Attorney, such approval to be conclusively evidenced by the issuance of the 2023 New 
Money Bonds, subject to the limitations set forth in Section 5 hereof. 


Disposition of Revenues; Rate Covenant. Section 5.01(b) of the Indenture which sets 
forth the disposition of Revenues (as defined in the Indenture) applicable to the Commission’s 
Water Enterprise Bonds is hereby confirmed by the Commission and the Commission further 


confirms, pledges and covenants with the holders of the 2023 New Money Bonds that the 
Revenues shall be appropriated and expended in the order of priority set forth in Section 5.01(b) 
of the Indenture, as the same may be amended from time to time. This Commission also declares 
that the Commission will comply with all of the terms, provisions and covenants contained in the 
Indenture, as the same may be amended from time to time, including the covenants to establish, 
fix, prescribe and collect rates, fees and charges sufficient to enable the Commission to comply 
with the terms, conditions and covenants of the Indenture. 


Supplemental Indentures. The proposed forms of Supplemental Indentures for each sub- 
series of 2023 New Money Bonds submitted to this Commission, and the terms and conditions 
thereof, are hereby approved. The General Manager of the Commission is hereby authorized and 
directed to execute and deliver and the Secretary of the Commission or the Secretary’s designee 
is authorized to attest to one or more Supplemental Indentures in such form or forms, with such 
additions thereto or changes therein which they may approve with the advice of the City 
Attorney, such approval to be conclusively evidenced by the execution and delivery of such 
Supplemental Indentures. The Secretary of the Commission is directed to file a copy of each 
form of Supplemental Indenture with the minutes of this meeting. Subject to the further 
limitations hereof, the principal amount, date, maturity date or dates, maximum interest rate or 
rates, series designation, interest payment dates, forms, registration privileges, place or places of 
payment, terms of redemption, insurance provisions and other terms of the 2023 New Money 
Bonds shall be as provided in the Indenture. 


Preliminary Official Statement and Official Statement. One or more Preliminary Official 
Statements, in substantially the form submitted to the Commission, is hereby approved, and the 
General Manager is hereby authorized to certify from time to time, for and on behalf of the 
Commission, that such Preliminary Official Statement, with such changes, additions and 
supplements as they may deem necessary or appropriate in the interest of the Commission, in 
consultation with the City Attorney, is deemed final as of its date, within the meaning of 
Rule 15c2-12 (except for the omission of certain final pricing, rating and related information as 
permitted by Rule 15c2-12). Such Preliminary Official Statement is hereby authorized to be used 
from time to time in connection with the marketing of the 2023 New Money Bonds. In 
connection with the sale of all or a portion of the 2023 New Money Bonds, the General Manager 
is hereby authorized and directed, for and on behalf of the Commission, to execute one or more 
final Official Statements for such 2023 New Money Bonds in substantially the form of such 
Preliminary Official Statement, and to cause the delivery of such Official Statement to the 
underwriters or successful bidders for the 2023 New Money Bonds for distribution to purchasers 
of such 2023 New Money Bonds. Notwithstanding the foregoing authorization, Commission 
staff is hereby directed to return to the Commission for authorization of any Preliminary Official 
Statement or Official Statement to be used in connection with any sale of 2023 New Money 
Bonds that is to occur more than ninety (90) days following the date hereof. 


Negotiated Sale: Bond Purchase Contract. The sale of the 2023 New Money Bonds, in 
one or more series or subseries and on one or more dates, is hereby authorized and approved by 
the Commission, subject to the limitations and conditions provided herein. Subject to the other 
limitations provided herein, the interest rate or rates on the 2023 New Money Bonds shall not 
exceed twelve percent (12%) and the final maturity of any 2023 New Money Bonds shall not 
exceed 40 years from their date of issuance. The General Manager is hereby authorized to select 


and appoint one or more underwriters (each, an Underwriter and, collectively, the Underwriters) 
from the Commission’s or the City’s pool of prequalified underwriters in accordance with the 
City’s policies and procedures with respect thereto, subject to the limits on underwriter 
compensation set forth below. The General Manager is hereby authorized and directed, for and 
on behalf of and in the name of the Commission, to sell such 2023 New Money Bonds at one or 
more negotiated sales in such principal amount as the General Manager may determine, subject 
to the further limitations and conditions hereof; provided, such sale shall provide a true interest 
cost to the Commission of not to exceed twelve percent (12%) per annum, and the price to be 
paid to the Commission for such series or subseries of 2023 New Money Bonds (or aggregate 
thereof) shall not be less than ninety-five percent (95%) of the par value thereof. The General 
Manager is hereby authorized to enter into one or more Bond Purchase Contracts with one or 
more of the Underwriters, individually or collectively as the General Manager deems 
appropriate, substantially in the form presented at this meeting and on file with the Secretary of 
the Commission, with such changes and additions as the General Manager may approve upon 
consultation with the City Attorney, such approval to be evidenced conclusively by the execution 
and delivery of each such Bond Purchase Contract; provided, however, that the total 
compensation to the Underwriters shall not exceed 0.2 percent (0.2%) of the par value of the 
2023 New Money Bonds to be sold pursuant to any such Bond Purchase Contract. 2023 New 
Money Bonds sold in a negotiated sale shall be delivered to the Underwriters upon payment of 
the purchase price agreed upon in the applicable Bond Purchase Contract, together with accrued 
interest, if any. The Secretary of the Commission is directed to file a copy of said form of Bond 
Purchase Contract with the minutes of this meeting. 


Continuing Disclosure Certificate. The proposed form of Continuing Disclosure 
Certificate for the 2023 New Money Bonds, submitted to this Commission, is hereby approved. 
The General Manager is hereby authorized and directed to execute one or more Continuing 
Disclosure Certificates for the 2023 New Money Bonds from time to time, substantially in the 
form submitted to this Commission, with such additions, changes and corrections thereto as the 
General Manager shall approve with the advice of the City Attorney, such approval to be 
conclusively evidenced by the execution and delivery of such Continuing Disclosure Certificate. 
The Secretary of the Commission is directed to file a copy of said form of Continuing Disclosure 
Certificate with the minutes of this meeting. 


Proposition P. Pursuant to Proposition P, this resolution and the CP Refinancing Bonds 
are subject to, and incorporate by reference, the requirements of Proposition P. Pursuant to 
Proposition P, to the extent permitted by law and to the extent not already paid from the proceeds 
of any previous issue of commercial paper or bonds, one-twentieth of one percent (0.05%) of the 
gross proceeds of the 2023 New Money Bonds shall be deposited in a fund established by the 
Controller’s Office and appropriated by the Board at the direction of the Public Utilities Revenue 
Bond Oversight Committee established by Proposition P to cover the costs of said committee. 


General Authority. The General Manager, the Deputy General Manager and Chief 
Operating Officer, the Chief Financial Officer and Assistant General Manager, Business 
Services, and each Deputy Chief Financial Officer of the Commission and the officers of the 
City are hereby authorized and directed, each acting alone, for and in the name and on behalf of 
this Commission, to execute and deliver any and all documents, certificates and representations, 
including, but not limited to, signature certificates, no-litigation certificates, tax certificates, 


letters of representation relating to book-entry registration, custody agreements, filing agent 
agreements, listing agreements and certificates concerning the contents of any Official Statement 
and any Preliminary Official Statement, to contract for municipal bond insurance for all or a 
portion of the 2023 New Money Bonds if determined by the General Manager, with the advice of 
the Municipal Advisors, to be beneficial to the Commission, to contract for one or more surety 
bonds or insurance policies for the debt service reserves for the 2023 New Money Bonds if 
determined by the General Manager, with the advice of the Municipal Advisors, to be beneficial 
to the Commission, to do any and all things and take any and all actions which may be necessary 
or advisable, in their discretion, to accomplish the intent and purposes of this resolution 
including the issuance and sale of the 2023 New Money Bonds, the financing or refinancing of 
the projects, the retirement of the CP Notes, and the other actions which the Commission has 
approved in this resolution. The General Manager is authorized to delegate any of the 
responsibilities or duties set forth in this resolution to the Deputy General Manager and Chief 
Operating Officer, to the Chief Financial Officer and Assistant General Manager, Business 
Services, or to any Deputy Chief Financial Officer of the Commission each of which is an 
authorized designee for purposes of this Resolution. The other officers of the Commission are 
hereby authorized to delegate any of the actions on their behalf set forth herein to another officer 
or employee of the Commission. 


Good-Faith Estimates. The Commission acknowledges that the good faith estimates 
required by Section 5852.1 of the California Government Code are disclosed in the staff report 
and are available to the public at the meeting at which this Resolution is approved. 


Ratification. All actions heretofore taken by the officers, employees and agents of the 
Commission with respect to the authorization, sale and issuance of the 2023 New Money Bonds 
and the authorizations under this Resolution prior to the date hereof and in accordance with the 
provisions hereof are hereby approved, confirmed and ratified. 


Effective Date. This resolution shall take effect from and after its adoption. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting June 27, 2023. 


ecretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0137 


WHEREAS, At a duly called and held election on November 5, 2002, a majority of 
voters voting on the measure approved Proposition E (Proposition E of 2002) which, among 
other things, amended the Charter of the City and County of San Francisco (City) to authorize 
the Public Utilities Commission (Commission) of the City to issue revenue bonds, including 
notes, commercial paper or other forms of indebtedness, when authorized by ordinance approved 
by a two-thirds vote of the Board of Supervisors of the City (Board), for the purpose of 
reconstructing, replacing, expanding, repairing or improving water facilities under the 
jurisdiction of the Commission, subject to satisfaction of certain conditions; and 


WHEREAS, The authority to issue revenue bonds pursuant to Proposition E of 2002 is 
expressly notwithstanding, and in addition to, the authority granted to the Board under 
Section 9.107 of the City Charter (Charter), which provides for the issuance of revenue bonds of 
the City upon the assent of a majority of the voters upon any proposition for the issuance of 
revenue bonds; and 


WHEREAS, At the duly called and held revenue bond election on November 5, 2002, a 
majority of voters voting on the measure further approved, under the authority of Charter 
Section 9.107, Proposition A (Proposition A of 2002) which, among other things, authorized the 
Commission to issue its revenue bonds and/or other forms of revenue financing in a principal 
amount not to exceed $1,628,000,000 (such authorized amount being subject to reduction to the 
extent projects designed and intended in substantial part to improve the reliability of the City’s 
regional water system are issued by the San Francisco Bay Area Regional Water System 
Financing Authority) for the purpose of financing the costs of acquisition and construction of 
improvements to the City’s water system, capitalized interest and all costs and expenses 
incidental to such improvements, including but not limited to engineering, inspection, auditing, 
legal and fiscal agent fees and costs of issuance; and 


WHEREAS, Pursuant to Proposition E of 2002 and various ordinances and resolutions 
adopted by the Board and this Commission thereunder, there has been authorized $4,758,517,508 
aggregate principal amount of water revenue bonds or other forms of indebtedness, including 
notes, commercial paper and other short-term indebtedness (not counting refunding bonds), of 
which authorization $4,113,451,982 aggregate principal amount has been utilized as of May 1, 
2023; and 


WHEREAS, Pursuant to Proposition A of 2002 and various ordinances and resolutions 
adopted by the Board and this Commission thereunder, there has been authorized $1,628,000,000 
aggregate principal amount of water revenue bonds or other forms of indebtedness, including 
notes, commercial paper and other short-term indebtedness (not counting refunding bonds), of 
which authorization $1,499,230,000 aggregate principal amount has been utilized as of May 1, 
2023; and 


WHEREAS, Charter Section 9.109 authorizes the Board to provide for the issuance of 
revenue refunding bonds, for which no voter approval is required, for the purpose of refunding 
any outstanding revenue bonds of the City provided such refunding bonds are expected to result 
in net debt service savings to the City on a present value basis, calculated as provided by 
ordinance; and 


WHEREAS, Pursuant to Charter Section 9.109 and an Ordinance No. 174-20 (Refunding 
Ordinance), the Commission is authorized to issue refunding water revenue bonds without 
limitation as to principal amount, so long as such refunding bonds comply with Section 9.109 of 
the Charter and, among other conditions, the refunding results in at least 3% net present value 
debt service savings; and 


WHEREAS, It is proposed that the Commission issue, subject to the other limitations as 
provided in the Refunding Ordinance and the Indenture, one or more series of taxable or tax- 
exempt water revenue refunding bonds (2023 Refunding Bonds) for the principal purpose of 
refunding for debt service savings outstanding water revenue bonds in an aggregate principal 
amount not to exceed $1,662,385,000 pursuant to the terms of the Amended and Restated 
Indenture, dated as of August 1, 2002 (as supplemented and amended, the Indenture), by and 
between the Commission and the U.S. Bank Trust Company, National Association, as successor 
trustee (Trustee), and one or more supplemental indentures (Supplemental Indentures), between 
the Commission and the Trustee, as herein provided; and 


WHEREAS, The refunding of the Commission’s outstanding water revenue bonds or 
portions thereof (Refunded Bonds) as proposed will be accomplished by (i) depositing proceeds 
of the 2023 Refunding Bonds and certain other amounts in one or more irrevocable escrow 
funds, each established and held in trust by the trustee for the bonds to be refunded pursuant to 
one or more escrow agreements between the Commission and said trustee (collectively, the 
Escrow Agreements), which moneys and the investment income thereon are to be applied to pay 
the principal of and the interest and redemption premium, if any, on the applicable Refunded 
Bonds as provided therein and/or (ii) by applying the proceeds of the 2023 Refunding Bonds to 
the payment of the purchase price (and accrued and unpaid interest) of the Refunded Bonds 
tendered for purchase pursuant to an invitation to tender (Tender Invitation) and cancelling such 
purchased Refunded Bonds pursuant to the Indenture; and 


WHEREAS, The Indenture permits amounts in such irrevocable escrow funds to be 
invested in Federal Securities (as defined in the Indenture) or general obligation bonds of the 
State of California; and 


WHEREAS, It is proposed that the 2023 Refunding Bonds be sold in one or more series 
or subseries by negotiated sale pursuant to one or more Bond Purchase Contracts (each, a Bond 
Purchase Contract); and 


WHEREAS, The General Manager has deemed negotiated sales in the best interest of the 
Commission for a successful offering, given significant bond market volatility and the complex 
financing structure and the need for pre-marketing and timing flexibility afforded by a negotiated 
sale (as compared to a competitive sale) is an important determinant to the success of the 
offering; and 


WHEREAS, It is proposed that one or more preliminary official statements for the 
2023 Refunding Bonds (each a Preliminary Official Statement) and one or more final official 
statements for the 2023 Refunding Bonds (each an Official Statement) be used in connection with 
the offering and sale of the 2023 Refunding Bonds from time to time; and 


WHEREAS, It is proposed that one or more continuing disclosure certificates (each a 
Continuing Disclosure Certificate) be executed and delivered with respect to the 2023 Refunding 
Bonds in order to assist the underwriters thereof in complying with Securities and Exchange 
Commission Rule 15c2-12 (“Rule 15c2-12”); and 


WHEREAS, It is proposed that a Dealer Manager be appointed to perform services in 
accordance with the terms of the Tender Invitation under a Dealer Manager Agreement (Dealer 
Manager Agreement), between the Commission and the Dealer Manager thereunder; and 


WHEREAS, The Commission has been presented with and has examined proposed forms 
of Supplemental Indentures for each sub-series of 2023 Refunding Bonds, and forms of Bond 
Purchase Contracts, Escrow Agreement, Preliminary Official Statement, Continuing Disclosure 
Certificate, Tender Invitation and Dealer Manager Agreement; and 


WHEREAS, Subject to the requirements of Section 9.109 of the Charter and other 
requirements set forth in applicable Board resolutions and ordinances (including the Refunding 
Ordinance) and the requirements of the Indenture, the Commission is duly authorized and 
empowered, pursuant to each and every requirement of law, to authorize the foregoing 
transactions and issue the 2023 Refunding Bonds and to authorize the execution and delivery (as 
applicable) of one or more Bond Purchase Contracts, one or more Preliminary Official 
Statements, one or more final Official Statements, one or more Escrow Agreements, one or more 
Continuing Disclosure Certificates and related documents, each as appropriate for the issuance of 
the 2023 Refunding Bonds, for the purposes, in the manner and upon the terms provided herein; 
and 


WHEREAS, In compliance with California Government Code Section 5852.1, the 
Commission has obtained from Montague DeRose and Associates, LLC, one of the municipal 
advisors to the Commission with respect to the 2023 Refunding Bonds, good faith estimates of 
the following information: (a) the true interest cost of the 2023 Refunding Bonds, (b) the sum of 
all fees and charges paid to third parties with respect to the 2023 Refunding Bonds, (c) the 
amount of proceeds of the 2023 Refunding Bonds expected to be received net of the fees and 
charges paid to third parties and any reserves or capitalized interest paid or funded with proceeds 
of the 2023 Refunding Bonds, and (d) the sum total of all debt service payments on the 
2023 Refunding Bonds calculated to the final maturity of the 2023 Refunding Bonds plus the 
fees and charges paid to third parties not paid with the proceeds of the 2023 Refunding Bonds, 
and such estimates are disclosed and set forth in the staff report provided to the Commission in 
connection with this resolution; and 


WHEREAS, This item includes bond refunding for projects that have undergone any 
applicable California Environmental Quality Act (CEQA) review and have proceeded to 
construction, and the Commission made CEQA findings at the time that it approved those 
projects; and 


WHEREAS, Approval of this item doesn’t change the scope of those projects, and the 
projects remain within the scope of the prior environmental review; and 


WHEREAS, This item also includes bond refunding for future projects that have not yet 
completed CEQA review, and for those future projects, no work will occur after the planning and 
design phases until CEQA review is complete and the Commission approves those projects; and 

NOW THEREFORE, BE IT RESOLVED by the Public Utilities Commission of the City 
and County of San Francisco, as follows: 


Section 1. Issuance of the 2023 Refunding Bonds. The issuance of the 
2023 Refunding Bonds, as currently anticipated in two subseries (2023 Sub-Series C Bonds 


(Refunding) (WSIP) and 2023 Sub-Series D Bonds (Refunding) (Local Water)), one or more of 
which subseries may be issued as green bonds, or in such other or additional series or subseries 
as may be determined by the General Manager (all references in this resolution to the General 


Manager of the Commission to include any authorized designee thereof pursuant to Section 12 
hereof) and on one or more dates, in an aggregate principal amount not exceeding 
$1,662,385,000 is hereby authorized and approved by the Commission, subject to the limitations 
and conditions provided herein. 


The issuance of the 2023 Refunding Bonds is authorized and approved subject to the 
limitations and conditions of Section 9.109 of the Charter and the Refunding Ordinance and the 
requirements of the Indenture, including without limitation Section 3.04, Section 3.05 and 3.06 of 
the Indenture and the applicable requirements of the Commission’s policies and procedures for 
refunding bonds. The Refunded Bonds shall be selected by the General Manager, in consultation 
with Montague DeRose and Associates, LLC and Backstrom McCarley Berry & Co., LLC, the 
municipal advisors to the Commission with respect to the 2023 Refunding Bonds (together, the 
Municipal Advisors), upon a determination that the refunding meets the requirements described 
in the preceding sentence and would be financially advantageous to the Commission and its 
operations. The proceeds of the 2023 Refunding Bonds shall be applied (a) to retire (through 
defeasance or purchase, as described herein) the Refunded Bonds and (b) to pay the costs of 
issuance of the 2023 Refunding Bonds. 


The General Manager is hereby authorized and directed to determine the aggregate 
principal amount of 2023 Refunding Bonds to be issued from time to time (subject to the 
maximum amounts and further limitations and conditions set forth herein) and to determine the 
various titles and series designations of the 2023 Refunding Bonds. The 2023 Refunding Bonds 
may be issued as obligations the interest on which is or is not subject to federal income tax. The 
forms of the 2023 Refunding Bonds, in substantially the forms set forth in the forms of the 
Supplemental Indentures presented to this meeting, are hereby approved. The General Manager 
of the Commission is hereby authorized and directed to approve and to execute the 
2023 Refunding Bonds by manual or facsimile signature, and the Secretary of the Commission is 
hereby authorized and directed to attest, by manual or facsimile signature, with such changes, 
additions, amendments or modifications thereto which they may approve with the advice of the 
City Attorney, such approval to be conclusively evidenced by the issuance of the 
2023 Refunding Bonds, subject to the limitations set forth in Section 5 hereof. 


Section 2. Escrow Agreement. The proposed form of Escrow Agreement submitted 
to this Commission, and the terms and conditions thereof, is hereby approved. In order to 
implement any refunding authorized herein, the General Manager is hereby authorized to enter 
into one or more Escrow Agreements with the trustee of the Refunded Bonds, substantially in the 
form presented to this meeting and on file with the Secretary of the Commission, with such 
changes and additions as the General Manager may approve upon consultation with the City 
Attorney, each such approval to be evidenced conclusively by the delivery to the trustee of such 
Escrow Agreement. The Secretary of the Commission is directed to file a copy of said form of 
Escrow Agreement with the minutes of this meeting. 


Section 3. Disposition of Revenues; Rate Covenant. Section 5.01(b) of the Indenture 
which sets forth the disposition of Revenues (as defined in the Indenture) applicable to the 
Commission’s Water Enterprise Bonds is hereby confirmed by the Commission and the 
Commission further confirms, pledges and covenants with the holders of the 2023 Refunding 
Bonds that the Revenues shall be appropriated and expended in the order of priority set forth in 
Section 5.01(b) of the Indenture, as the same may be amended from time to time. This 
Commission also declares that the Commission will comply with all of the terms, provisions and 
covenants contained in the Indenture, as the same may be amended from time to time, including 
the covenants to establish, fix, prescribe and collect rates, fees and charges sufficient to enable 
the Commission to comply with the terms, conditions and covenants of the Indenture. 


Section 4. Supplemental Indentures. The proposed forms of Supplemental Indentures 
for each sub-series of 2023 Refunding Bonds submitted to this Commission, and the terms and 
conditions thereof, are hereby approved. The General Manager of the Commission is hereby 
authorized and directed to execute and deliver and the Secretary of the Commission or the 
Secretary’s designee is authorized to attest to one or more Supplemental Indentures in such form 
or forms, with such additions thereto or changes therein which they may approve with the advice 
of the City Attorney, such approval to be conclusively evidenced by the execution and delivery 
of such Supplemental Indentures. The Secretary of the Commission is directed to file a copy of 
each form of Supplemental Indenture with the minutes of this meeting. Subject to the further 
limitations hereof, the principal amount, date, maturity date or dates, maximum interest rate or 
rates, series designation, interest payment dates, forms, registration privileges, place or places of 
payment, terms of redemption, insurance provisions and other terms of the 2023 Refunding 
Bonds shall be as provided in the Indenture. 


Section 5. Preliminary Official Statement_and Official Statement. One or more 
Preliminary Official Statements, in substantially the forms submitted to the Commission, is 
hereby approved, and the General Manager is hereby authorized to certify from time to time, for 
and on behalf of the Commission, that such Preliminary Official Statement, with such changes, 
additions and supplements as they may deem necessary or appropriate in the interest of the 
Commission, in consultation with the City Attorney, is deemed final as of its date, within the 
meaning of Rule 15c2-12 (except for the omission of certain final pricing, rating and related 
information as permitted by Rule 15c2-12). Such Preliminary Official Statement is hereby 
authorized to be used from time to time in connection with the marketing of the 2023 Refunding 
Bonds. In connection with the sale of all or a portion of the 2023 Refunding Bonds, the General 
Manager is hereby authorized and directed, for and on behalf of the Commission, to execute one 
or more final Official Statements for such 2023 Refunding Bonds in substantially the form of 
such Preliminary Official Statement, and to cause the delivery of such Official Statement to the 
underwriters or successful bidders for the 2023 Refunding Bonds for distribution to purchasers 
of such 2023 Refunding Bonds. Notwithstanding the foregoing authorization, Commission staff 
is hereby directed to return to the Commission for authorization of any Preliminary Official 
Statement or Official Statement to be used in connection with any sale of 2023 Refunding Bonds 
that is to occur more than ninety (90) days following the date hereof. 


Section 6. Negotiated Sale: Bond Purchase Contracts. The sale of the 2023 
Refunding Bonds, in one or more series or subseries and on one or more dates, is hereby 
authorized and approved by the Commission, subject to the limitations and conditions provided 
herein. Subject to the other limitations provided herein, the interest rate or rates on the 
2023 Refunding Bonds shall not exceed twelve percent (12%) and the final maturity of any 
2023 Refunding Bonds shall not exceed 40 years from their date of issuance. The General 
Manager is hereby authorized to select and appoint one or more underwriters (each, an 
Underwriter and, collectively, the Underwriters) from the Commission’s or the City’s pool of 
prequalified underwriters in accordance with the City’s policies and procedures with respect 
thereto, subject to the limits on underwriter compensation set forth below. The General Manager 
is hereby authorized and directed, for and on behalf of and in the name of the Commission, to 
sell such 2023 Refunding Bonds at one or more negotiated sales in such principal amount as the 
General Manager may determine, subject to the further limitations and conditions hereof; 
provided, such sale shall provide a true interest cost to the Commission of not to exceed twelve 
percent (12%) per annum, and the price to be paid to the Commission for such series or subseries 
of 2023 Refunding Bonds (or aggregate thereof) shall not be less than ninety-five percent (95%) 
of the par value thereof. The General Manager is hereby authorized to enter into one or more 
Bond Purchase Contracts with one or more of the Underwriters, individually or collectively as 
the General Manager deems appropriate, substantially in the forms presented at this meeting and 


on file with the Secretary of the Commission, with such changes and additions as the General 
Manager may approve upon consultation with the City Attorney, such approval to be evidenced 
conclusively by the execution and delivery of each such Bond Purchase Contract; provided, 
however, that the total compensation to the Underwriters shall not exceed 0.2 percent (0.2%) of 
the par value of the 2023 Refunding Bonds to be sold pursuant to any such Bond Purchase 
Contract. 2023 Refunding Bonds sold in a negotiated sale shall be delivered to the Underwriters 
upon payment of the purchase price agreed upon in the applicable Bond Purchase Contract, 
together with accrued interest, if any. The Secretary of the Commission is directed to file a copy 
of said forms of Bond Purchase Contracts with the minutes of this meeting. 


Section 7. Continuing Disclosure Certificate. The proposed form of Continuing 
Disclosure Certificate for the 2023 Refunding Bonds, submitted to this Commission, is hereby 
approved. The General Manager is hereby authorized and directed to execute one or more 
Continuing Disclosure Certificates for the 2023 Refunding Bonds from time to time, 
substantially in the form submitted to this Commission, with such additions, changes and 
corrections thereto as the General Manager shall approve with the advice of the City Attorney, 
such approval to be conclusively evidenced by the execution and delivery of such Continuing 
Disclosure Certificate. The Secretary of the Commission is directed to file a copy of said form of 
Continuing Disclosure Certificate with the minutes of this meeting. 


Section 8. Approval of Tender Offer, Tender Invitation and Dealer Manager 
Agreement. The proposed form of Tender Invitation and the proposed form of Dealer Manager 


Agreement in connection with the Refunded Bonds, submitted to this Commission, are each 
hereby approved. The General Manager is hereby authorized and directed to execute one or more 
Tender Invitations in connection with Refunded Bonds from time to time, substantially in the 
form submitted to this Commission, with such additions, changes and corrections thereto as the 
General Manager shall approve with the advice of the City Attorney, such approval to be 
conclusively evidenced by posting thereof. The Secretary of the Commission is directed to file a 
copy of said form of Tender Invitation with the minutes of this meeting. The proceeds of 2023 
Refunding Bonds are authorized to be applied or caused to be applied to the purchase and 
cancellation of all or a portion of Refunded Bonds through the tender offer contemplated by the 
Tender Invitation. The General Manager is hereby authorized to select and appoint one or more 
Dealer Managers (each, a Dealer Manager and, collectively, the Dealer Managers) from the 
Commission’s or the City’s pool of prequalified underwriters in accordance with the City’s 
policies and procedures with respect thereto, subject to the limits on compensation set forth 
below. The General Manager is hereby authorized to enter into one or more Dealer Manager 
Agreements with one or more of the Dealer Managers, individually or collectively as the General 
Manager deems appropriate, substantially in the form submitted to the Commission, with such 
changes and additions as the General Manager may approve upon consultation with the City 
Attorney, such approval to be evidenced conclusively by the execution and delivery of each such 
Dealer Manager Agreement; provided, however, that the total compensation to the Dealer 
Managers shall not exceed 0.25 percent (0.25%) of the par value of the Refunded Bonds 
purchased pursuant to the related Tender Invitation. The Commission hereby authorizes the 
distribution of the Tender Invitation by the Dealer Manager in connection with the potential 
tender for purchase of all or a portion of the Refunded Bonds. The Secretary of the Commission 
is directed to file a copy of said form of Dealer Manager Agreement with the minutes of this 
meeting. 


Section 9. General Authority. The General Manager, the Deputy General Manager 
and Chief Operating Officer, the Chief Financial Officer and Assistant General Manager, 
Business Services, and each Deputy Chief Financial Officer of the Commission and the officers 
of the City are hereby authorized and directed, each acting alone, for and in the name and on 


behalf of this Commission, to execute and deliver any and all documents, certificates and 
representations, including, but not limited to, signature certificates, no-litigation certificates, tax 
certificates, letters of representation relating to book-entry registration, custody agreements, 
filing agent agreements, information agent agreements, listing agreements and certificates 
concerning the contents of any Official Statement and any Preliminary Official Statement, to 
contract for municipal bond insurance for all or a portion of the 2023 Refunding Bonds if 
determined by the General Manager, with the advice of the Municipal Advisors, to be beneficial 
to the Commission, to contract for one or more surety bonds or insurance policies for the debt 
service reserves for the 2023 Refunding Bonds if determined by the General Manager, with the 
advice of the Municipal Advisors, to be beneficial to the Commission, to do any and all things 
and take any and all actions which may be necessary or advisable, in their discretion, to 
accomplish the intent and purposes of this resolution including the issuance and sale of the 
2023 Refunding Bonds, the refunding of Refunded Bonds, the tender under the Tender Invitation 
and the other actions which the Commission has approved in this resolution. The General 
Manager is authorized to delegate any of the responsibilities or duties set forth in this resolution 
to the Deputy General Manager and Chief Operating Officer, to the Chief Financial Officer and 
Assistant General Manager, Business Services, or to any Deputy Chief Financial Officer of the 
Commission, each of which is an authorized designee for purposes of this Resolution. The other 
officers of the Commission are hereby authorized to delegate any of the actions on their behalf 
set forth herein to another officer or employee of the Commission. 


Section 10.Good-Faith Estimates. The Commission acknowledges that the good faith 
estimates required by Section 5852.1 of the California Government Code are disclosed in the 
staff report and are available to the public at the meeting at which this Resolution is approved. 


Section 11.Ratification. All actions heretofore taken by the officers, employees and 
agents of the Commission with respect to the authorization, sale and issuance of the 
2023 Refunding Bonds and the authorizations under this Resolution prior to the date hereof and 
in accordance with the provisions hereof are hereby approved, confirmed and ratified. 


Section 12.Effective Date. This resolution shall take effect from and after its 
adoption. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting June 27, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0138 


WHEREAS, The San Francisco Board of Supervisors established a Community Choice 
Aggregation (CCA) program in 2004 (Ordinance 86-04) and has implemented the program, called 
CleanPowerSF, through the work of the San Francisco Public Utilities Commission (SFPUC) in 
consultation with the San Francisco Local Agency Formation Commission (Ordinances 146-07, 
147-07, and 232-09); and 


WHEREAS, The SFPUC has adopted program goals and Business Practice Policies 
(Resolution No. 15-0267, amended with Resolution No. 18-0028), for CleanPowerSF that guide 
CleanPowerSF’s planning and operations, including leading with affordable and reliable service, 
providing cleaner electricity alternatives, and investing in local renewable projects and jobs while 
providing for long-term rate and financial stability; and 


WHEREAS, CleanPowerSF initiated service to approximately 7,800 customers in May 
2016, and following on the success of its initial phase of service, undertook multiple additional 
auto-enrollments, until citywide enrollment of all eligible customer accounts was completed in 
June 2020, resulting in now serving approximately 380,000 customer accounts with annual 
electricity sales of about 3,000 gigawatt-hours and an annual peak demand of 550 megawatts; and 


WHEREAS, The SFPUC by Resolution No. 21-0023 and the Board by Ordinance No. 25- 
21, authorized CleanPowerSF to become a member of California Community Power (CC Power), 
a joint power authority comprised of nine CCAs representing over 2.7 million customers across 
112 municipalities spanning from Humboldt County to Santa Barbara County, and in April 2021 
the CC Power Board approved CleanPowerSF’s membership (Resolution 21-04-09); and 


WHEREAS, The SFPUC, in Resolution No. 21-0023, directed staff to work with other CC 
Power members as appropriate to develop policies and guidelines for procuring products and 
services in a manner that promotes the City’s and SFPUC’s environmental goals and efforts to 
foster an inclusive and sustainable workforce through support for measures such as fair and 
equitable compensation, local hiring, and support of local businesses, while maintaining affordable 
and stable rates for San Franciscans; and 


WHEREAS, Labor, environment, and environmental justice advocates have commented at 
CC Power public meetings to influence CC Power’s energy procurement practices, asking for the 
adoption of policies to be applied to every CC Power solicitation; and the SFPUC Citizens’ 
Advisory Committee (CAC) passed a resolution August 16, 2022, which was recommended to the 
Commission September 13, 2022 (SFPUC Regular Meeting, Communications Item 6h); and 


WHEREAS The SFPUC CAC resolution recommends the Commission direct staff to 
advocate for adoption of certain workforce, environment and environmental justice practices for 
CC Power energy procurement; and to form a public advisory committee, including labor, 
environmental and equity representatives, to ensure transparency and public engagement in CC 
Power’s operations and procurement practices; and 


WHEREAS, Staff reviewed the CAC recommendations and incorporated edits to align 
the recommendations with City and Commission requirements and policies, and California 
law, in Attachment A; now, therefore, be it 


RESOLVED, That this Commission hereby adopts this resolution and directs the 
SFPUC representative to CC Power to advocate for adoption of the workforce, 
environment and environmental justice practices for CC Power energy procurement described in 
Attachment A; and be it 


FURTHER RESOLVED, That this Commission hereby directs the General Manager to cause a 
copy of this resolution and Attachment A to be transmitted to California Community Power 
Agency. 


I hereby certify that the foregoing resolution was adopted by the Public 
Utilities Commission at its meeting of June 27, 2023. 


Secretary, Public Utilities Commission 


Attachment A to Resolution in Support of Transparency, Environmental 
Accountability, and Labor Standards for California Community Power 
Workforce and Environmental Justice Practices for Energy Procurement 


1. Competitive, low carbon power supply: As stated in the California Community 
Power Agency (CC Power) Joint Powers Agreement, CC Power’s primary objective is to 
provide for joint procurement of electrical power and storage and other energy projects 
for its Members; and the Members intend that CC Power shall better position the 
Members to administer community choice energy programs, and achieve their local 
agency goals, including but not limited to meeting or exceeding California’s greenhouse 
gas emission reduction targets through procurement of renewable resources. CC Power 
supply procurement shall further this objective and intent. 


2. Workforce: Whether or not a construction project is a public work as defined by the 
California Labor Code, contractors shall comply with California prevailing wage 
provisions applicable to public work projects, including but not limited to the Labor Code 
sections pertaining to employment of apprentices on public work projects. 


All construction work that falls within an apprenticeable occupation in the building and 
construction trades shall be performed by a Skilled and Trained Workforce (STVWV) in 
accordance with Chapter 2.9 (commencing with Section 2600) of Part 1 of Division 2 of the 
Public Contract Code, unless the work is subject to a Project Labor Agreement (PLA). 


CC Power shall encourage project owners to enter into a PLA for individual or groups of 
projects as appropriate. 


For projects that do not implement a PLA, the project owner will monitor and enforce STW, 
prevailing wage, and apprenticeship requirements as provided under state law. 


CC Power shall encourage project owners to use local labor with a deliberate emphasis on 
targeted outreach to women, minorities, gender non-conforming, residents of low-income 
communities, the formerly incarcerated and veterans. 


CC Power-developed projects would likely be delivered through an alternative delivery 
method, like design build. In advance of CC Power considering a direct construction approach, 
CC Power shall engage in multi-trade project labor agreement discussions to negotiate an 
agreement, or agreements, consistent with the applicable Public Contract Code and local 
ordinance provisions authorizing such agreements by public agencies. 


CC Power shall first give a preference to projects that are located in a county or city that 
receives electric service from CC Power, then to projects that are located within California, 
and then to projects whose first point of connection is within a California Balancing 
Authority Area or that schedule electricity into a California Balancing Authority Area on an 
hourly or sub-hourly basis. 


3. Environmental: All projects must meet the permitting requirements of the appropriate 
governing authority/authorities. 


CC Power shall state a preference in the request for proposals for projects that avoid 
sensitive habitat areas and that comply with relevant conservation plans such as the Desert 


Renewable Energy Conservation Plan. 


CC Power shall require in the request for proposals that developers of construction projects 
address how the project will avoid or mitigate, to the extent feasible, potential 
environmental and environmental justice impacts of the project. 


The request for proposal shall request Global Electronics Council EPEAT ecolabel 
registration status and level for inverters and modules. 


4. Environmental Justice: CC Power shall meaningfully engage with “disadvantaged 
community” stakeholders and incorporate their input in its decision-making process. 


CC Power shall identify Disadvantaged Community (DAC) stakeholders from the vicinity of 
projects using a variety of tools such as Cal EnviroScreen and the State Department of 
Housing and Community Development’s opportunity maps. 


CC Power shall make information easily accessible to DAC stakeholders using various 
outreach methods including workshops, virtual webinars, and presentations at existing 
community meetings or events. 


CC Power will encourage public entity owners of construction projects to conduct a 
cost/benefit impact analysis with an emphasis on evaluating disproportionate impacts on 
Disadvantaged Communities. 


CC Power will encourage public entity owners of construction projects to identify project 
benefits to communities in the project vicinity. 


CC Power shall require in its request for proposals that a project proposer attests to not 
using forced labor in its supply chain. 


5. Unbundled Renewable Energy Credits (RECs): CC Power shall avoid projects 
involving the use of unbundled renewable energy credits (RECs) to meet its members’ 
renewable energy goals. 


6. Project evaluation and selection: CC Power shall evaluate and select energy projects 
with an evaluation process that utilizes the practices discussed herein. This evaluation 
process should holistically consider workforce, environmental justice, and community 
benefits balanced with technical and financial considerations. 


CC Power shall publish project evaluation and selection information at the time of project 
approval. 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0139 


WHEREAS, The San Francisco Board of Supervisors established a Community Choice 
Aggregation (CCA) program in 2004 (Ordinance 86-04) and has implemented the program, called 
CleanPowerSF, through the work of the San Francisco Public Utilities Commission (SFPUC) in 
consultation with the San Francisco Local Agency Formation Commission (Ordinances 146-07, 
147-07, and 232-09); and 


WHEREAS, The SFPUC has adopted program goals and Business Practice Policies 
(Resolution No. 15-0267, amended with Resolution No. 18-0028), for CleanPowerSF that guide 
CleanPowerSF’s planning and operations, including leading with affordable and reliable service, 
providing cleaner electricity alternatives, and investing in local renewable projects and jobs while 
providing for long-term rate and financial stability; and 


WHEREAS, CleanPowerSF initiated service to approximately 7,800 customers in May 
2016, and following on the success of its initial phase of service, undertook multiple additional 
auto-enrollments, until citywide enrollment of all eligible customer accounts was completed in 
June 2020, resulting in now serving approximately 380,000 customer accounts with annual 
electricity sales of about 3,000 gigawatt-hours and an annual peak demand of 550 megawatts; and 


WHEREAS, The SFPUC, by Resolution No. 21-0023, and the Board, by Ordinance No. 
25-21, authorized CleanPowerSF to become a member of California Community Power (CC 
Power), a joint powers authority comprised of nine CCAs representing over 3 million customers 
across 148 municipalities spanning from Humboldt County to Santa Barbara County, and in April 
2021 the CC Power Board approved CleanPowerSF’s membership (Resolution 21-04-09); and 


WHEREAS, Since joining CC Power, CleanPowerSF has executed Project Participation 
and Share Agreements to purchase energy and capacity from two long-duration energy storage 
projects and two geothermal projects, supporting its compliance with California Public Utilities 
Commission Decision 21-06-035; and 


WHEREAS, On December 14, 2022 the CC Power Board approved and adopted a Strategic 
Business Plan, which establishes business objectives for the agency, including 1) build 
organizational capacity to provide value to members including hiring a full-time general manager 
and clarifying or adding operating policies and procedures, 2) successfully implement agreements 
for long duration storage and firm clean resources [geothermal], 3) pursue opportunities enabled 
by the Inflation Reduction Act, including innovative technologies; and 4) achieve savings though 
joint procurement of programs and services; and 


WHEREAS, In February 2023, consistent with the adopted Strategic Business Plan, CC 
Power hired a full-time general manager who is charged with developing the organizational 
capacity to successfully implement the existing power purchase agreements and pursue new 
opportunities that would benefit from multi-agency collaboration; and 


WHEREAS, This action does not constitute a “project” under the California Environmental 
Quality Act (CEQA) Guidelines Section 15378 because funds would be used only for general and 
administrative costs and it does not involve commitment to any specific project that may result in 
a physical change in the environment; and procurement of energy and capacity from future energy 
projects will not commence until the project(s) have been reviewed and any appropriate 
environmental review under the CEQA, if required, has been completed; and 


WHEREAS, The CC Power Board adopted a fiscal year 2023-2024 budget for on-going 
general administrative activities totaling $759,044, of which CleanPowerSF’s pro-rata share is 
$84,833; now, therefore, be it 


RESOLVED, This Commission finds it is prudent and reasonable to approve a 
CleanPowerSF not-to-exceed amount for CleanPowerSF’s pro-rata contributions to CC Power’s 
on-going general and administrative expenses, including a contingency for additional, 
unanticipated, expenses for a period of 25 years to ensure that it is able to meet its general 
obligations as a member of CC Power while the long-term Project Participation and Share 
Agreements are in effect; and be it 


FURTHER RESOLVED, That this Commission hereby approves CleanPowerSF’s share 
of the on-going general and administrative costs for its participation in the California Community 
Power Agency, for an amount not-to-exceed $100,000 per year adjusted by 5% per year for 25 
years and authorizes the General Manager to seek Board of Supervisors approval. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of June 27, 2023. 


ublic Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0140 


WHEREAS, For many years, the City and County of San Francisco (San Francisco) has 
sold wholesale water to water supply agencies in Alameda, San Mateo, and Santa Clara Counties 
(Wholesale Customers), in addition to the retail water customers it serves in San Francisco; and 


WHEREAS, On April 28, 2009, by Resolution No. 09-0069, the Commission approved 
the Water Supply Agreement between San Francisco and Wholesale Customers in Alameda 
County, San Mateo County, and Santa Clara County (2009 Water Supply Agreement), with 
subsequent approval by the Wholesale Customers, which has been amended and restated, as 
authorized by SFPUC Commission Resolution No. 21-0009, dated January 26, 2021, with 
subsequent approval by the Wholesale Customers (Water Supply Agreement); and 


WHEREAS, Section 9.01 of the 2009 Water Supply Agreement contemplated that, except 
as provided, each of the Wholesale Customers would also enter into a new Individual Water Sales 
Contract with San Francisco concurrently with its approval of the 2009 Water Supply Agreement, 
which would “describe the service area of each Wholesale Customer, identify the location and size 
of connections between the Regional Water System and the Wholesale Customer’s distribution 
system, provide for periodic rendering and payment of bills for water usage, and in some instances 
contain additional specialized provisions unique to the particular Wholesale Customer and not of 
general concern or applicability”; and 


WHEREAS, On July 1, 2009, San Francisco and Wholesale Customer City of Redwood 
City (Redwood City) entered into an Individual Water Sales Contract (Redwood City Contract), 
as authorized by SFPUC Commission Resolution No. 09-0069, dated April 28, 2009, and 
Redwood City Resolution No. 14949, dated June 23, 2009; and 


WHEREAS, On July 1, 2009, San Francisco and Wholesale Customer California Water 
Service Company (Cal Water) entered into an Individual Water Sales Contract (Cal Water 
Contract), as authorized by SFPUC Commission Resolution No. 09-0069, dated April 28, 2009, 
and the Cal Water Board of Directors on May 27, 2009; and 


WHEREAS, Section 3.03.A of the Water Supply Agreement provides that each of the 
Individual Water Sales Contracts described in Section 9.01 will contain, as an exhibit, a map of 
the Wholesale Customer’s service area, and a Wholesale Customer may not deliver water 
furnished to it by San Francisco outside the boundary of its service area without the prior written 
consent of San Francisco, except for deliveries to another Wholesale Customer on an emergency 
and temporary basis; and 


WHEREAS. Section 3.03.E of the WSA provides that two or more Wholesale Customers 
may agree to adjust the boundaries of the service areas described in their Individual Water Sales 
Contracts so that one assumes an obligation to serve customers in an area that was previously 
within the service area of another Wholesale Customer, with San Francisco’s consent, and that 
adjustments that would result in the expansion of any Cal Water service areas are subject to the 
requirements of Section 9.02.D of the Water Supply Agreement; and 


WHEREAS, Cal Water and Redwood City have agreed to adjust the boundaries of 
the service areas described in their Individual Water Sales Contracts so that Cal Water assumes 
from Redwood City the obligation to serve seven customers located on Godetia Drive in 
Woodside, California, and San Francisco consents to the boundary adjustment, in accordance 
with Section 3.03.E of the Water Supply Agreement; and 


WHEREAS, Section 9.02.D of the Water Supply Agreement provides, in part, that the 
SFPUC anticipates approving, before the July 1, 2009 effective date of the Water Supply 
Agreement, the expansion of Cal Water’s then-existing service area to include the then-existing 
service area of the Skyline County Water District (Skyline), following the California 
Public Utilities Commission’s September 18, 2008 approval of Cal Water’s acquisition of 
Skyline; and 


WHEREAS, On April 28, 2009, by SFPUC Commission Resolution No. 09-0070, the 
SFPUC authorized the General Manager to amend Cal Water’s Individual Water Supply Contract 
to reflect the assignment of Skyline’s interests, including Skyline’s service area, to Cal Water upon 
the effective date of Cal Water’s acquisition of Skyline; and 


WHEREAS, Consistent with Section 9.01 of the Water Supply Agreement, the Redwood 
City Contract and the Cal Water Contract, respectively, include as exhibits a list of Redwood City’s 
interties with other water systems and two lists of Cal Water’s interties with other water systems 
for Cal Water’s distinct Bear Gulch and Bayshore Districts, which Redwood City and Cal Water 
have notified the San Francisco require updates; and 


WHEREAS, Section 2.03.D of the Water Supply Agreement provides that an Individual 
Water Sales Contract may be amended with the written concurrence of San Francisco and the 
Wholesale Customer, which is a party to that Individual Water Sales Contract, provided that the 
amendment is not inconsistent with the WSA or in derogation of the Fundamental Rights of other 
Wholesale Customers under the Water Supply Agreement; and 


WHEREAS, San Francisco and Redwood City desire to amend the Redwood City 
Contract, pursuant to Section 2.03.D of the Water Supply Agreement, in order to (1) adjust 
Redwood City’s service area boundary as shown on the new map designated as Exhibit A-1, to 
reflect Redwood City’s agreement with Cal Water to transfer water service for seven customers 
located on Godetia Drive in Woodside, California from Redwood City to Cal Water, and (2) revise 
the list of Redwood City’s interties with other water systems as shown on new Exhibit C-1; and 


WHEREAS, San Francisco and Cal Water desire to amend the Cal Water Contract, 
pursuant to Section 2.03.D of the Water Supply Agreement, in order to (1) adjust Cal Water’s 
service area boundary as shown on the new map designated as Exhibit A-1-1, to reflect Cal Water’s 
agreement with Redwood City to transfer water service for seven customers located on Godetia 
Drive in Woodside, California from Redwood City to Cal Water, as well as Cal Water’s acquisition 
of the Skyline County Water District, and (2) revise the lists of Cal Water’s interties with other 
water systems as shown on new Exhibit C-1-1 and Exhibit C-2-1; and 


WHEREAS, Amendments to the Water Supply Agreement would result in new service 
connections for seven customers; and 


WHEREAS, On May 22, 2023, the City of Redwood City determined that 
adjusting Redwood City’s service area boundary, which includes the construction of 
new service connections, to be categorically exempt from environmental review 
under California Environmental Quality Act (CEQA) Guidelines section 15303, Class 3 
(New Construction or Conversion of Small Structures); now, therefore, be it 


RESOLVED, That this Commission hereby approves and authorizes the General 
Manager to execute the First Amendment to the Individual Water Sales Contract between the 
City and County of San Francisco and the City of Redwood City; and be it further 


RESOLVED, That the Commission hereby approves and authorizes the General Manager 
to execute the First Amendment to the Individual Water Sales Contract between the City and 
County of San Francisco and the California Water Service Company. 


I hereby certify that the foregoing resolution was adopted by the Public 
Utilities Commission at its meeting of June 27, 2023. 


ecretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


CANCELLATION NOTICE 


The San Francisco Public Utilities Commission 
Regular Meetings of 
July 11, 2023 
and 
July 25, 2023 
have been 


CANCELLED 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


CANCELLATION NOTICE 


The San Francisco Public Utilities Commission 
Regular Meeting of 
July 11, 2023 
has been 


CANCELLED 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 
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CANCELLATION NOTICE 


The San Francisco Public Utilities Commission 
Regular Meeting of 
July 25, 2023 
has been 


CANCELLED 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, August 8, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online as described below. 
Members of the public attending the meeting in person or remotely will have an opportunity to provide public 
comment on every action or discussion item. 


Members of the public are encouraged to provide public comment by email. Send an email to 


Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


REMOTE MEETING ACCESS 


Watch: https://www.sfgovtv.org/sfpuc 


REMOTE PUBLIC COMMENT CALL-IN: 1 (415) 655-0001/ACCESS CODE 2595 461 8679 # # 
(No Passcode Required ) 


When your item is called, press *3 to be added to the public comment speaker line. Commenters will 
have up to two minutes to provide comment unless otherwise noted by the Chair. Please speak clearly, 
ensure you are in a quiet location, and turn off any TV’s or computers around you. 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast 
and captioned on SFGovTV. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability. Making a request to participate remotely no later than one hour before the 
start of the meeting helps ensure availability of the meeting link. Sign Language Interpretation is also available 
upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, 
all other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 
Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 
exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, | Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


311 Free Language Assistance: #44 = [4 8)/ Ayuda gratuita con el idioma / becriaTHas MOMOLIS 
nepepogunkos / Tro gitip Thong dich Mién phi / Assistance linguistique gratuite / #£#}O 3 a8 sc tz/ eee 


vy 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site 
at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 


action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. Ifthe Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- 
planning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 
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pursuant to San Francisco Administrative Code Section 31.04(h). The Planning Department has 
determined that the Project is exempt from the CEQA. The Commission will rely on that 
determination to make its decision on this action. (Ritchie) 


Communications (information only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) CleanPowerSF Quarterly Report 

e) General Manager Correspondence to Commission 

f) Green Infrastructure Grant Program Board of Supervisors Update 

g) Power Quarterly Report on Delegated Authority Contracts Pursuant to Administrative 
Code Section 21.43 

h) Quarterly Report Regarding Power Scheduling Coordination and Related Support 
Services, with APX Inc. per Board of Supervisors Resolution No. 095-23 

1) Water Supply Conditions Update 


General Public Comment 
Members of the public may address the Commission on matters that are within the Commission’s 


Jurisdiction and are not on today’s agenda. 


Items initiated by Commissioners (discussion only) 
Public Comment on the matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel. 


The Commission will go into Closed Session to discuss the following items: 


CLOSED SESSION 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Bing Situ v. City and County of San Francisco 
Unlitigated File No.: 23-02128 
Date Filed: April 27, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Bing Situ $64,483.41, subject to final 
approval by the Board of Supervisors. (action item) (Bregman) 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Yaol Oenn Wong v. City and County of San Francisco 
Unlitigated File No.: 23-02086 
Date Filed: April 24, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 


230145 


ORDER OF BUSINESS 


1. Call to Order 


2. Roll Call 


3. Approval of the Minutes of June 27, 2023 


4. Report of the General Manager (discussion only) 


a) 


Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


5. CONSENT CALENDAR 


a) 


2) 


Amend Contract Nos. PRO.0167.A-D, As-Needed Engineering Services with 
Kennedy/Jenks Consultants, Inc./Terra Engineers, Inc., J oint Venture (PRO.0167.A); 
Kleinfelder/Lee Incorporated Joint Venture (PRO.0167.B); Stantec Consulting Services 
(PRO.0167.C); and Mott MacDonald Group, Inc., (PRO.0167D), to increase the amount for 
each contract by $2,500,000 with no extension of the contract duration. (Ritchie) 


Approve an increase of 219 calendar days (approximately seven months) of contract. duration 
contingency for Contract No. WW-704, Various Locations Sewer Replacement No. 9, with 
JDB and Sons Construction, Inc., resulting in a new contract duration of up to 560 
consecutive calendar days (approximately one year and seven months) due to shortage of 
available local skilled workforce resulting in adjustments to the Contractor’s operations, and 
a large number of rainy weather days that resulted in excusable delays, with no change to the 
contract amount. (Robinson) 


Amend PRO.0085.C, Hetch Hetchy Capital Improvement Program Region As-Needed 
Engineering Services with Stantec Consulting Services, Inc., AGS Inc., J oint Venture, to 
increase the contract amount by $1,000,000 for a new total contract amount of $5,500,000 
with no change to the contract duration, to continue providing as-needed engineering services 
for San Francisco Public Utilities Commission capital improvement projects in the Hetch 
Hetchy region. (Robinson) 


Award Job Order Contract No. JOC-98, Electrical Construction, for work to be performed 
in San Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to- 
exceed $5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, 
and with a duration of two years, to the responsible bidder that submitted the lowest 
responsive bid, U.S. Electric Technologies, Inc., to perform C-10 licensed electrical 
construction work on San Francisco Public Utilities Commission systems and operations 
around the Bay Area. (Robinson) 


REGULAR CALENDAR 


Award sole-source Grant No. CS-1245(G) to the Miraloma Park Improvement Club for the 


redesign of their Native Plant Garden Project at 350 O'Shaughnessy Blvd., through the District 7 


Participatory Budget Program, using addback funding in a not-to-exceed amount of $25,000 in 
accordance with Administrative Code Section 21G.8. This action constitutes the Approval 


Action for the Project for the purposes of the California Environmental Quality Act (CEQA), 


main with the City and County of San Francisco to pay Yaol Oenn Wong $50,000.00, subject to 
final approval by the Board of Supervisors. (action item) (Bregman) 


14. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Jessica Middleton v. City and County of San Francisco 
PO0UzZ8 Unlitigated File No.: 23-01785 
Date Filed: Mach 24, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Jessica Middleton $32,439.60, subject to 
final approval by the Board of Supervisors. (action item) (Bregman) 


Following Closed Session, the Commission will reconvene in Open Session 
15. Announcement following Closed Session 


16. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


17. Adjournment. 
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London N. Breed 
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REGULAR MEETING MINUTES 
Tuesday, August 8, 2023 
1:30 PM 
(Approved August 22, 2023) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


1. Call to Order 
President Ajami called the meeting to order at 1:32 PM. 


2 Roll Call 
Present: Ajami, Maxwell, Paulson, Rivera and Stacy 


3. Approval of the Minutes of June 27, 2023 


No public comment. 


On motion to approve the Minutes of June 27, 2023: 
Ayes: Ajami, Maxwell, Paulson, Rivera and Stacy 


4. Report of the General Manager 
a) Report on Recent San Francisco Public Utilities Commission Activities, Events and 


Announcements 


Ron Flynn, Acting General Manager (GM) provided an update regarding the recent algae 
bloom and actions being taken to reduce nitrogen levels in the San Francisco Bay. He 
emphasized that the SFPUC is in full compliance with current regulations and is working 
with regulators. He indicated the SFPUC is taking proactive steps to help reduce nitrogen in 
the bay via long-term investments including the state-of-the-art treatment plant being built on 
Treasure Island, which will have full-stream nitrogen removal (completion scheduled for 
2026); piloting changes to the current treatment process to decrease nitrogen levels during 
dry-weather seasons; and repurposing existing tanks and other assets at the main wastewater 
treatment plant so they can be upgraded to removing nitrogen. He stated that the SFPUC is 
continuing to work with regulators on long-term strategies and are willing to adapt to meet 
potential nitrogen removal requirements as research and regulations evolve. He noted this 
will require long-range planning, construction of major new infrastructure, and billions of 
dollars in regional investments. 


No public comment. 
Vice President (VP) Maxwell requested occasional updates. 


5. CONSENT CALENDAR 
a) Amend Contract Nos. PRO.0167.A-D, As-Needed Engineering Services with Kennedy/Jenks 
Consultants, Inc./Terra Engineers, Inc., Joint Venture (PRO.0167.A); Kleinfelder/Lee 
Incorporated Joint Venture (PRO.0167.B); Stantec Consulting Services (PRO.0167.C); and 


Mott MacDonald Group, Inc., (PRO.0167D), to increase the amount for each contract by 
$2,500,000 with no extension of the contract duration. (Resolution 23-0141) 


b) Approve an increase of 219 calendar days of contract duration contingency for Contract No. 
WW-704, Various Locations Sewer Replacement No. 9, with JDB and Sons Construction, 
Inc., resulting in a new contract duration of up to 560 consecutive calendar days due to 
shortage of available local skilled workforce resulting in adjustments to the Contractor’s 
operations, and a large number of rainy weather days that resulted in excusable delays, with 


no change to the contract amount. (Resolution 23-0142) 
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Engineering Services with Stantec Consulting Services, Inc., AGS Inc., Joint Venture, to 
increase the contract amount by $1,000,000 for a new total contract amount of $5,500,000 
with no change to the contract duration, to continue providing as-needed engineering services 


for San Francisco Public Utilities Commission capital improvement projects in the Hetch 
Hetchy region. (Resolution 23-0143) 


d) Award Job Order Contract No. JOC-98, Electrical Construction, for work to be performed in 
S 


an Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and with 
a duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
U.S. Electric Technologies, Inc., to perform C-10 licensed electrical construction work on 


San Francisco Public Utilities Commission systems and operations around the Bay Area. 
(Resolution 23-0144) 


Commissioner Stacy questioned item 5a and why an increase in contract funds was 
necessary. Steve Ritchie, Assistant General Manager (AGM) Water Enterprise indicated the 
contract capacity was used up and additional funds are required for more work. 


Acting GM Flynn responded to a question from President Ajami regarding the social impact 
partnership program discussed under item Sa, indicating the program has no impact on the 
request for the additional funds. 


President Ajami discussed the “Funding and Cost” section under item 5d which indicates the 
Commission has the ability to increase the maximum contract amount by 50% of the original 
contract value and questioned how the 50% was determined. Ivy Fine, Contracts Division 
Manager responded that the language is taken from the Administrative Code and is for Job 
Order Contracts. President Ajami asked that staff look at how many contracts have used this 
provision. 


No public comment. 


On motion to approve the Consent Calendar: 
Ayes: Ajami, Maxwell, Paulson, Rivera and Stacy 


6. Award sole-source Grant No. CS-1245(G) to the Miraloma Park Improvement Club for the 
redesign of their Native Plant Garden Project at 350 O'Shaughnessy Blvd., through the District 7 
Participatory Budget Program, using addback funding in a not-to-exceed amount of $25,000 in 
accordance with Administrative Code Section 21G.8. This action constitutes the Approval 
Action for the Project for the purposes of the California Environmental Quality Act (CEQA), 
pursuant to San Francisco Administrative Code Section 31.04(h). The Planning Department has 
determined that the Project is exempt from the CEQA. The Commission will rely on that 


determination to make its decision on this action. (Resolution 23-0145) 


AGM Ritchie introduced the item. He responded to a question from Commissioner Stacy 
regarding the funding indicating that funds are received via the Board of Supervisor’s add-back 
process. Emma Heiken, Legislative Aide to Supervisor Melgar stated the funds were allocated by 
Supervisor Melgar through the participatory budgeting process, which she described. 

Public Comment 
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e Robert Gee, Miraloma Park Improvement Club asked that the Commission approve the item. 
He provided information on the Miraloma Park neighborhood and Improvement Club and 
the garden, which has been there since 1997. 

e Todd Siemens, Miraloma Park Improvement Club concurred with Mr. Gee’s comments and 
requested Commission approval. 


On motion to approve item 6: 
Ayes: Ajami, Maxwell, Paulson, Rivera and Stacy 


. Communications (information only) 


a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) CleanPowerSF Quarterly Report 

e) General Manager Correspondence to Commission 

f) Green Infrastructure Grant Program Board of Supervisors Update 

g) Power Quarterly Report on Delegated Authority Contracts Pursuant to Administrative 
Code Section 21.43 

h) Quarterly Report Regarding Power Scheduling Coordination and Related Support 
Services, with APX Inc. per Board of Supervisors Resolution No. 095-23 

i) Water Supply Conditions Update 


General Public Comment 

e Gwen Jackson Fagan provided the Commission with a document which was provided to her 
by Harlan Kelly. She questioned if the Commission was going to demolish 1800 Oakdale and 
stated that it should be devoted as an educational facility. 

e Marilyn Jackson discussed the importance of continuing educational opportunities and asked 
that Dr. Espanola Jackson’s dream be kept alive. 

e Mtoa Jones read portions of the March 8, 2016 resolution for Espanola Jackson. 

e Robert Ball discussed Espanola Jackson’s dedication to the community and the status of 
projects that were important to her. He emphasized the need for better opportunities for 
youth in the community. 

e Dave Warner discussed the California Department of Finance population projections and 
stated populations have an impact on demand and demand projections. 


Items initiated by Commissioners 
Commissioner Maxwell requested an update regarding the rent paid for the Greenhouses on 


Evans Street, and information as to hiring and wages. 


President Ajami requested information on 1550 Evans and 1800 Oakdale as a follow-up to the 
public comments made. 


No public comment. 


. Public Comment on the matters to be addressed during Closed Session 


None. 
Motion on whether to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel. 
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On motion to assert the attorney-client privilege: 
Ayes: Ajami, Maxwell, Paulson, Rivera and Stacy 


The Commission entered Closed Session at 2:13 PM. 


Present in Closed Session: Commissioners Ajami, Maxwell, Paulson, Rivera, and Stacy, Ron 
Flynn, Deputy General Manager; Sheryl Bregman, Deputy City Attorney, Steve Ritchie, AGM 
Water Enterprise; and Donna Hood, Commission Secretary 


12. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Bing Situ v. City and County of San Francisco 
Unlitigated File No.: 23-02128 
Date Filed: April 27, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Bing Situ $64,483.41, subject to final 
approval by the Board of Supervisors. (Resolution 23-0146) 


13. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Yaol Oenn Wong v. City and County of San Francisco 
Unlitigated File No.: 23-02086 
Date Filed: April 24, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Yaol Oenn Wong $50,000.00, subject to 
final approval by the Board of Supervisors. (Resolution 23-0147) 


14. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)C)): 


Jessica Middleton v. City and County of San Francisco 


Unlitigated File No.: 23-01785 
Date Filed: Mach 24, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Jessica Middleton $32,439.60, subject to 
final approval by the Board of Supervisors. (Resolution 23-0148) 


The Commission exited Closed Session at 2:30 PM. 


15. Announcement following Closed Session 
President Ajami announced that the Commission recommended the Board of Supervisors 


approve the settlements heard during Closed Session. 
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16. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 


Francisco Administrative Code Section 67.12(a). 


On motion not to disclose discussions during Closed Session: 
Ayes: Ajami, Maxwell, Paulson, Rivera and Stacy 


17. Adjournment 
President Ajami adjourned the meeting at 2:30 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0141 


WHEREAS, On November 23, 2021, by Resolution No. 21-0180, the Commission 
awarded Contract Nos. PRO.0167.A-D, As-Needed Engineering Services, and authorized the 
General Manager to negotiate and execute four professional services contracts, each with an 
amount not-to-exceed $5,000,000 and each with a duration of five years, with PRO.0167.A, As- 
Needed Engineering Services to Kennedy/Jenks Consultants, Inc./Terra Engineers, Inc., Joint 
Venture (KJ/Terra JV); PRO.0167.B, As-Needed Engineering Services to Kleinfelder/Lee 
Incorporated Joint Venture (Kleinfelder/Lee JV); PRO.0167.C, As-Needed Engineering Services 
to Stantec Consulting Services (Stantec); and PRO.0167.D, As-Needed Engineering Services to 
Mott MacDonald Group, Inc. (MMD); and 


WHEREAS, The SFPUC issued Amendment No. | to Contract Nos. PRO.0167 (A, B, and 
D) to re-instate Social Impact Partnership (SIP) Program provisions as allowed by law (Ordinance 
No. 204-22 (Campaign and Government Conduct Code — Behested Payments Exceptions)); the 
suspension and subsequent amendment for Contract No. PRO.0167.C was unnecessary because 
PRO.0167.C was executed prior to the ordinance limiting SIP Partnership inclusion; and 


WHEREAS, Staff recommends that the Commission approve Amendment No. | 
(PRO.0167.C) and Amendment No. 2 (PRO.0167.A, B and D) to increase each contract by 
$2,500,000, with no extension of contract duration, to provide as-needed specialized engineering 
planning and design services for water assets, power assets and utilities on the Hetch Hetchy Water 
and Power Project, increasing the total not-to-exceed amount of each contract to $7,500,000 with 
no extension to the contract duration of five years; and 


WHEREAS, Funds for these contracts are available from Hetch Hetchy Water and Power 
Operating, Programmatic and Capital budgets; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to Contract No. 
PRO.0167.C, As-Needed Engineering Services, with Stantec, and Amendment No. 2 to Contract 
Nos. PRO.0167.A, B, and D with KJ/Terra JV (PRO.0167.A), Kleinfelder/Lee JV (PRO.0167.B), 
and MMD (PRO.0167.D) increasing each contract by $2,500,000, for a total not-to-exceed 
contract amount of $7,500,000 for each contract, with no change to the contract duration. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of August 8, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0142 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) inspected existing 
sewers in the City and County of San Francisco, identified sewer lines needing replacement, and 
issued a request for bids for Contract No. WW-704, Various Locations Sewer Replacement No. 9; 
and 


WHEREAS, On November 9, 2021, by Resolution No. 21-0168, the Commission awarded 
Contract No. WW-704, Various Locations Sewer Replacement No. 9 to JDB and Sons 
Construction, Inc.; and 


WHEREAS, The original contract amount was for $3,898,770 and the original contract 
duration was 310 consecutive calendar days; and 


WHEREAS, The contract Notice-to-Proceed date was April 18, 2022; and 


WHEREAS; Staff recommends an increase to the contract duration contingency by 219 
calendar days (approximately seven months) to complete remaining contract work scope due to 
shortage of available local skilled workforce resulting in adjustments to the Contractor’s 
operations, and a large number of rainy weather days that resulted in excusable delays; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 20% for this contract, and the contractor committed to 21.05% LBE 
its bid submittal; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 219 calendar days to 
the existing contract duration contingency for Contract No. WW-704, Various Locations Sewer 
Replacement No. 9, for a total contract duration contingency amount of up to 250 calendar days, 
and a new contract duration of up to 560 consecutive calendar days, with no change to the contract 
amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 8, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0143 


WHEREAS, On May 14, 2019, by Resolution No. 19-0189, the Commission awarded 
Contract Nos. PRO.0085.A-C, Hetch Hetchy Capital Improvement Program Region As-Needed 
Engineering Services , each with an amount not-to-exceed $4,500,000 and each with a duration of 
five years, to AECOM Technical Services, Inc. (PRO.0085.A), McMillen Jacobs/Joe Hill, Joint 
Venture (PRO.0085.B), and Stantec Consulting Services, Inc., AGS Inc., Joint Venture, 
(PRO.0085.C); and 


WHEREAS, Staff recommends this Commission approve Amendment No. | to 
PRO.0085.C to increase the contract non-to-exceed amount by $1,000,000 to continue providing 
engineering services for the SFPUC capital improvement projects in the Hetch Hetchy region, on 
an as-needed basis, increasing the total not-to-exceed contract amount to $5,500,000 with no 
change to the contract duration; and 


WHEREAS, Funds for this contract are available from SFPUC capital improvement 
programs; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to Contract No. 
PRO.0085.C, Hetch Hetchy Capital Improvement Program Region As-Needed Engineering 
Services, with Stantec-AGS JV (PRO.0085.C) , increasing the contract by $1,00,000 for a total 
not-to-exceed contract amount of $5,500,000, with no change to the duration, to continue 
providing as-needed engineering services for San Francisco Public Utilities Commission capital 
improvement projects in the Hetch Hetchy region. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 8, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0144 


WHEREAS, A Job Order Contract enables the San Francisco Public Utilities Commission 
(SFPUC) to complete unrelated tasks quickly and efficiently on an as-needed basis under a single, 
competitively bid, indefinite quantity contract for general engineering construction services; and 


WHEREAS, On May 24,2023, the SFPUC advertised Job Order Contract No. JOC-98, 
Electrical Construction, for work to be performed in San Francisco, San Mateo, Santa Clara, and 
Alameda Counties; and 


WHEREAS, On June 29, 2023, the SFPUC received and publicly opened two bids in which 
the bidders submitted their proposed profit and overhead percentage markups on specified unit 
prices for work to be specified under task orders; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the bidders and their 
bids for responsibility, responsiveness, and application of bid preferences and determined U.S. 
Electric Technologies, Inc. (Contractor) to be the responsible bidder that submitted the lowest 
responsive bid; and 


WHEREAS, The Contract Monitoring Division established a Local Business Enterprise 
subcontracting requirement of 8% for this contract, and U.S. Electric Technologies, Inc. committed 
to 9.20% a Local Business Enterprise subcontractor participation in its bid submittal; and 


WHEREAS, The contract not-to-exceed amount is $5,000,000, with a guaranteed 
minimum task order opportunity of $50,000, to perform electrical construction work on SFPUC 
systems in San Francisco, San Mateo, Santa Clara, and Alameda Counties; and 


WHEREAS, The contract duration is two years; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
for various discrete construction activities that the Contractor will perform under this Job Order 
Contract; and 


WHEREAS, Award of this Job Order Contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the environment 
and the SFPUC will not authorize the contractor to commence any work under this contract until 
the proposed work is reviewed and any appropriate environmental review under the CEQA, if 
required, has been completed; and 


WHEREAS, Funds will be available from various SFPUC Enterprise Funds for SFPUC 
issued task order; now, therefore, be it 


RESOLVED, That this Commission hereby awards Job Order Contract No. JOC-98, 
Electrical Construction, for work to be performed in San Francisco, San Mateo, Santa Clara, and 
Alameda Counties, for a not-to-exceed amount of $5,000,000, and a duration of two years, to the 
responsible bidder that submitted the lowest responsive bid, U.S. Electric Technologies, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 8, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0145 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) has identified a 
strategic collaboration with the Miraloma Park Improvement Club to promote educational benefits, 
community-based development, and biodiversity beautification, related to SFPUC priorities, by 
approving a sole source grant for the redesign of the Miraloma Park Improvement Club Native 
Plant Garden Project (Project); and 


WHEREAS, The City owns certain real property under SFPUC jurisdiction located near 
350 O’Shaughnessy Blvd., San Francisco, California; and 


WHEREAS, Since July 1943, the Miraloma Park Improvement Club has leased this land 
from SFPUC for the location of its Miraloma Park Improvement Club Clubhouse and adjacent 
Native Plant Garden; and 


WHEREAS, In 1995, the Miraloma Park Improvement Club created the garden on a strip 
of land covered with bare dirt, gravel with weeds, to mirror the plants found in Glen Park Canyon; 
and 


WHEREAS, The Miraloma Park Improvement Club expanded the garden was using a grant 
from the Mayor's Beautification Fund and matched by the Miraloma Park Improvement Club; and 


WHEREAS, On November 13, 2020, under File No. 201152, the Board of Supervisors 
approved District 7’s Participatory Budget Program and the appropriation of $25,000 addback 
funding to the SFPUC to support the Project; and 


WHEREAS, The Project scope seeks to comprehensively redesign the Miraloma Park 
Improvement Club Native Plant Garden to make it a model drought-resistant native plant garden, 
stressing biodiversity for species sustenance while providing aesthetic and educational benefits for 
the entire city; and 


WHEREAS, Under San Francisco Administrative Code section 21G.8 and the Purchaser’s 
Rules and Regulations, the Commission may award a grant without a competitive process when 
the public purpose of the grant may be reasonably accomplished by only one particular grantee; 
and 


WHEREAS, This Commission hereby finds that given its long history, creation of, and on- 
going dedication to the Native Plant Garden, the Miraloma Park Improvement Club is the only 
grantee able to appropriately administer the limited grant funds for the redesign of the garden and 
the materials required; and 


WHEREAS, On June 27, 2023, the San Francisco Planning Department determined the 
Project to be categorically exempt from environmental review under California Environmental 
Quality Act Guidelines section 15301, Class 1 (Existing Facilities) and section 15304, Class 4 
(Minor Alterations to Land) under Case Number 2023-005778ENV; now, therefore, be it 


RESOLVED, That this Commission hereby awards sole source Grant No. CS-1245(G) to 
the Miraloma Park Improvement Club for its Miraloma Park Improvement Club Native Plant 
Garden Project through the District 7 Participatory Budget Program using addback funding 
allocated by the Board of Supervisors, for a not-to-exceed amount of $25,000, in accordance with 
Administrative Code Section 21G.8. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 8, 2023. 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, August 22, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online as described below. 
Members of the public attending the meeting in person or remotely will have an opportunity to provide public 
comment on every action or discussion item. 


Members of the public are encouraged to provide public comment by email. Send an email to 
Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


REMOTE MEETING ACCESS 


Watch: https://www.sfgovtv.org/sfpuc 


REMOTE PUBLIC COMMENT CALL-IN: 1 (415) 655-0001/ACCESS CODE 2592 058 3232 # # 
(No Passcode Required ) 


When your item is called, press *3 to be added to the public comment speaker line. Commenters will 
have up to two minutes to provide comment unless otherwise noted by the Chair. Please speak clearly, 
ensure you are in a quiet location, and turn off any TV’s or computers around you. 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast 
and captioned on SFGovTV. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability. Making a request to participate remotely no later than one hour before the 
start of the meeting helps ensure availability of the meeting link. Sign Language Interpretation is also available 
upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, 
all other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 
Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 
exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


nC 311 Free Language Assistance: $8 af & 4 8)/ Ayuda gratuita con el idioma / becnmaTHas NOMOMIb 
nepesoyankos / Tro giip Thong dich Mién phi / Assistance linguistique gratuite / #£}+O Sas scie/ PE 


0, / 2) 21 / en‘usao wmaoe v“aatelag lune a’vearlea Sau / Libreng tulong para sa wikang Tagalog 
AD. 


Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site 
at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 
action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If the Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http:/Avww.sf- 
planning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 
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Public hearing to consider and possible action to adopt revised Rules and Regulations 
Governing Electric Service (Rules) in conformance with the requirements of Charter section 
4.104, effective October 22, 2023. The revised version of the Rules replaces in its entirety the 
original version that the Commission approved in February 2010 as well as amendments 
approved in November 2015 and May 2017. (Hale) 


Authorize the General Manager to recommend that the San Francisco Director of Property 
execute a Certificate of Acceptance to accept an approximately seven-acre parcel, known as 
Block/Lot 8928/001, in fee and at no cost to the SFPUC, for the future site of the new Treasure 
Island Wastewater Treatment Plant (TI WWTP); approve the terms and conditions of the 
transfer; and authorize the General Manager to execute a 66-year lease with the Treasure Island 
Development Authority, a California non-profit public benefit corporation, as landlord, to use 
approximately three acres of land, comprising a portion of Block/Lot 8946/002, at no cost to the 
SFPUC, for the future development of wetlands appurtenant to the TI WWTP for the final stage 
of wastewater treatment. (Flynn) 


Communications (information only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Declaration of Emergency — Chemical Storage Tank Repair for the Sunol Valley Water 
Treatment Plant 

e) Quarterly Report on Contracts Awarded by the General Manager Pursuant to Delegated 
Authority 

f) Water Supply Conditions Update 


. General Public Comment 


Members of the public may address the Commission on matters that are within the Commission’s 


Jurisdiction and are not on today’s agenda. 


Items initiated by Commissioners (discussion only) 
Public Comment on the matter to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matter listed below as 
Conference with Legal Counsel. 


The Commission will go into Closed Session to discuss the following item: 


CLOSED SESSION ( Lach aver a 
CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (California 


Government Code Section 54956.9(d)(1), and San Francisco Administrative Code Section 
67.10(d)(1)): 

City and County of San Francisco v. U.S. Environmental Protection Agency (U.S. Court of 
Appeals for the Ninth Circuit, Case No. 21-70282, Filed February 9, 2021); City and County of 


San Francisco v. State Water Resources Control Board, et al. (Alameda Superior Court, Case No. 
RG-19042575, Filed October 30, 2019). (discussion only) (Bregman/Kus) 


ORDER OF BUSINESS 


it 


Call to Order 
Roll Call 
Approval of the Minutes of August 8, 2023 


Report of the General Manager (discussion only) 

a) Quarterly Audit and Performance Review Report 

b) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


Bay Area Water Supply and Conservation Agency Update (discussion only) (Sandkulla) 
CONSENT CALENDAR 


a) Award Job Order Contract No. JOC-97, General Engineering (A License) Construction, 
San Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Ground Control Inc., to perform A-licensed general engineering construction work on San 
Francisco Public Utilities Commission systems and operations around the Bay Area. 

(Robinson) 


b) Accept work performed by Western Water Constructors, Inc., under Contract No. WW- 
667, Mariposa Dry Weather Pump Station Improvements, Approve Modification No. 22 
(Final) decreasing the contract amount by $26,853, and increasing the contract duration by 
216 calendar days, to revise the security gate/lockset to comply with the Americans with 
Disabilities Act and concurrently complete remaining punch list items, for a total contract 
amount of $18,506,438 and a total contract duration of 1,566 consecutive calendar days 
(approximately four years and four months); and authorize final payment to the contractor. 

(Robinson) 


REGULAR CALENDAR 


le 


230151 


f Min deci 


Approve Amendment No. 5 to Contract No. CS-1408, Multi-Party Cost Share Contract for Los 
Vaqueros Reservoir Expansion Project Planning with Alameda County Flood Control and Water 
Conservation District Zone 7, Alameda County Water District, Contra Costa Water District, East 
Bay Municipal Utility District, Grassland Water District, San Luis & Delta-Mendota Water 
Authority, Santa Clara Valley Water District, and Los Vaqueros Reservoir Joint Powers 
Authority, to increase the not-to-exceed Contract amount by $8,673,000, of which $1,239,000 
would be the not-to-exceed obligation of the San Francisco Public Utilities Commission, for a 
new total not-to-exceed amount of $31,525,836, of which $4,597,910 would be the total not-to- 
exceed obligation of the San Francisco Public Utilities Commission, and extend the Contract 
duration by 12 months for a new total Contract duration of five years and four months. The 
requested increase in budget and time is due to additional roles and responsibilities assumed by 
parties to the Contract and due to delays in negotiation and execution of contracts with California 
Department of Water Resources, California Department of Fish and Wildlife, and permits with 
the U.S. Bureau of Reclamation. (Ritchie) 


Following Closed Session, the Commission will reconvene in Open Session 


16. Announcement following Closed Session 


17. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


18. Adjournment. 


San Francisco Public Utilities Commission 
525 Golden Gate Avenue, 13'! Floor 
San Francisco, CA 94102 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING MINUTES 
Tuesday, August 22, 2023 
1:30 PM 
(Approved September 20, 2023) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Lt 


Call to Order 
President Ajami called the meeting to order at 1:31 PM. 


Roll Call 
Present: Ajami, Maxwell, and Stacy 
Excused: Paulson and Rivera 


The Commission Secretary announced that item 8 was pulled from the calendar and will be 
rescheduled and announced that there would be no Closed Session. 


President Ajami announced that Brad Taylor, Manager of the SFPUC's Technical Operations 
Team and the “voice” behind the Commission’s public comment has left the SFPUC to pursue 
other opportunities. President Ajami thanked Brad for his work, especially during COVID and 
for his ability to quicky implement remote meetings and subsequent hybrid meetings. She wished 
him well in his future endeavors. She thanked Lee Sayao for his continued assistance and 
welcomed Irene Cen and Mandy Ngan to the team. 


. Approval of the Minutes of August 8, 2023 


No public comment. 


On motion to approve the Minutes of August 8, 2023: 
Ayes: Ajami, Maxwell, and Stacy 


. Report of the General Manager 


a) Quarterly Audit and Performance Review Report 
Irella Blackwood, Audit Director, indicated that for FY 2022-23 there have been 39 audits 


and assessments with 18 completed (46%), 15 in progress (39%), and six upcoming (15%). 
She noted audits completed and reports issued. Director Blackwood discussed current Board 
of Supervisors Budget and Legislative Analysis (BLA) audits: (1) Chapter 6 Delegated 
Authority Procurement Audit (performance audit of SFPUC’s procurement of public works 
contracts pursuant to the delegated authority under Chapter 6 of the City’s Administrative 
Code which focused on the prior three fiscal years); (2) BLA Conflict of Interest Audit 
(performance audit as directed by the Board of Supervisors as to how conflict of interests are 
managed and prevented); and (3) Recent SFPUC audit activities. 


Director Blackwood indicated there are 23 open City Services Auditor audits and 
recommendations and she informed the Commission of those audits that are completing 
and upcoming. 


In response to a question from Vice President (VP) Maxwell, Director Blackwood 
indicated that the Chapter 6 Delegated Authority Procurement occurs approximately 
every three years. She noted she is working with the Board of Supervisors on overlaps of 


requested information. 


No public comment. 
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Announcements 
None. 


5. Bay Area Water Supply and Conservation Agency (BA WSCA) Update 


Nicole Sandkulla, BAWSCA CEO provided an update for BAWSCA’s Regional Reliability 
Roundtable which provided an opportunity for collaboration among interested stakeholders. She 
discussed goals of the Roundtable and noted the report is available at the following website. 


CEO Sandkulla indicated four workshops were held between May 2022 and February 2023, 
each with a different theme (Demystifying the One Water Concept, Regional Partnerships, 
Identifying Local One Water Projects, and Moving Forward). She stated invitees included a wide 
range of participants and each workshop featured guest speakers, highlighted a specific topic of 
interest, included interactive polls, and shared information on planned future projects. She 
stated identified future projects have the potential to offer added water supply reliability for the 
region. She concluded with a review of roundtable workshop findings and next steps. 


Commissioner Stacy thanked CEO Sandkulla for her presentation and collaborative work. She 
requested clarification on “other” projects which CEO Sandkulla stated is in the report and that 
she would provide. 


CEO Sandkulla responded to a question from President Ajami as to whether there were any 
opportunities or recommendations that came out of discussions with partners during the 
workshops. Brief discussion ensued. 


Public Comment 

e Peter Drekmeier, Policy Director, Tuolumne River Trust discussed the Roundtable and 
expressed appreciation for the process. He commended BAWSCA for their Regional Projected 
Amendment Update and discussed demand drivers. He asked that the SFPUC follow 
BAWSCA’s lead. 


6. CONSENT CALENDAR 


a) Award Job Order Contract No. JOC-97, General Engineering (A License) Construction, San 
Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Ground Control Inc., to perform A-licensed general engineering construction work on San 


Francisco Public Utilities Commission systems and Operations around the Bay Area. 
(Resolution 23-0149) 


b) Accept work performed by Western Water Constructors, Inc., under Contract No. WW- 
667, Mariposa Dry Weather Pump Station Improvements: Approve Modification No. 22 
(Final) decreasing the contract amount by $26,853, and increasing the contract duration by 
216 calendar days, to revise the security gate/lockset to comply with the Americans with 
Disabilities Act and concurrently complete remaining punch list items, for a total contract 


amount of $18,506,438 and a total contract duration of 1,566 consecutive calendar days: and 
authorize final payment to the contractor. (Resolution 23-0150) 


No public comment. 
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On motion to approve item 9: 
Ayes: Ajami, Maxwell, and Stacy 


7. Approve Amendment No. 5 to Contract No. CS-1408, Multi-Party Cost Share Contract for Los 


Vaqueros Reservoir Expansion Project Planning with Alameda County Flood Control and Water 
Conservation District Zone 7, Alameda County Water District, Contra Costa Water District, East 
Bay Municipal Utility District, Grassland Water District, San Luis & Delta-Mendota Water 
Authority, Santa Clara Valley Water District, and Los Vaqueros Reservoir Joint Powers 
Authority, to increase the not-to-exceed Contract amount by $8,673,000, of which $1,239,000 
would be the not-to-exceed obligation of the San Francisco Public Utilities Commission, for a 
new total not-to-exceed amount of $31,525,836, of which $4,597,910 would be the total not-to- 
exceed obligation of the San Francisco Public Utilities Commission, and extend the Contract 
duration by 12 months for a new total Contract duration of five years and four months. The 
requested increase in budget and time is due to additional roles and responsibilities assumed by 
parties to the Contract and due to delays in negotiation and execution of contracts with California 
Department of Water Resources, California Department of Fish and Wildlife, and permits with 
the U.S. Bureau of Reclamation. (Resolution 23-0151) 


Steve Ritchie, Assistant General Manager (AGM) Water Enterprise stated the Expansion Project 
will increase the capacity of the Los Vaqueros Reservoir by 115,000 acre-feet. He indicated the 
work has been ongoing since 2016 and that the SFPUC is one of eight agencies partnering in the 
planning process. It is anticipated that in early 2024 the Commission will need to decide as to 
the SFPUC’s full participation. AGM Ritchie stated that this is one of the projects being 
evaluated in the Alterative Water Supply Project. He discussed the fifth amendment indicating 
the SFPUC’s share of the amendment is about $1.3 million, which will bring the SFPUC’s total 
participation in the planning phase to $4.6 million. 


In response to a question from VP Maxwell, AGM Ritchie state that he was “cautiously 
confident” with the project's timing. 


AGM Ritchie presented an amendment to the resolution to delete the fifth Whereas clause on the 
second page as it duplicates the eighth Whereas Clause. 


Public Comment 

e Nicole Sandkulla, BAWSCA CEO expressed support for the item. 

e Peter Drekmeier, Policy Director, Tuolumne River Trust questioned if it is a wise investment. 
He noted forthcoming regulations for nutrient discharge that should be considered. 


On motion to approve item 7 as amended: 
Ayes: Ajami, Maxwell, and Stacy 


The Commission Secretary re-announced that item 8 was pulled from the calendar. 


Public hearing to consider and possible action to adopt revised Rules and Regulations Governing 
Electric Service (Rules) in conformance with the requirements of Charter section 4.104, effective 
October 22, 2023. The revised version of the Rules replaces in its entirety the original version 
that the Commission approved in February 2010 as well as amendments approved in November 
2015 and May 2017. 
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9. Authorize the General Manager to recommend that the San Francisco Director of Property 
execute a Certificate of Acceptance to accept an approximately seven-acre parcel, known as 
Block/Lot 8928/001, in fee and at no cost to the SFPUC, for the future site of the new Treasure 
Island Wastewater Treatment Plant (TI WWTP): approve the terms and conditions of the 
transfer; and authorize the General Manager to execute a 66-year lease with the Treasure Island 
Development Authority, a California non-profit public benefit corporation, as landlord, to use 
approximately three acres of land, comprising a portion of Block/Lot 8946/002, at no cost to the 


SFPUC, for the future development of wetlands appurtenant to the TI WWTP for the final stage 
of wastewater treatment. (Resolution 23-0152) 


Dina Brasil, Right-of-Way Manager reviewed the history of Treasure Island and discussed the 
Island's wastewater treatment needs. She stated that the Treasure Island Development Authority 
(TIDA) is responsible for all utilities on Treasure Island and that the SFPUC provides 
operations and maintenance services for existing wastewater facilities as the contract operator. 
The existing facilities do not meet SFPUC standards and the SFPUC is designing and 
construction a new wastewater treatment plant. 


Manager Brasil stated the Treasure Island wastewater treatment plant has two components (1) 
Treatment Plant (treatment and disinfection, and recycled water); and (2) Wetlands (final stage 
before discharge, and public amenity and wildlife habitat). 


Manager Brasil discussed the 2017 Memorandum of Understanding between the SFPUC and 
TIDA which was approved by the Board of Supervisors through Resolution 303-17. She 
discussed the State Lands Commission of the Public Trust and trust-consistent uses vs. not trust- 
consistent uses. She indicated the wastewater treatment plant is not trust-consistent and serves 
on-trust properties, while wetlands are trust-consistent as a public amenity and natural habitat. 


Manager Brasil stated the Trust Exchange between the State Lands Commission and the TIDA 
will remove the Trust from the treatment plant parcel, with TIDA owing the parcel. Treasure 
Island Development Authority will immediately transfer ownership to the SFP UC, at no cost, 
and will require a Certificate of Acceptance, signed by the City’s Director of Property. Treasure 
Island Development Authority will serve as landlord, with a 66-year lease for the wetland. The 
site may be used during construction for contracting staging, at no cost. 


Manager Brasil stated the Final Environmental Impact Report for the Treasure Island/Yerba 
Buena Island Redevelopment Project (Case No. 2007.0903E) was certified on April 21, 2011 and 
included the future wastewater treatment plant project. On April 18, 2019, the Planning 
Department reevaluated the updated design and concluded that there were no substantial 
changes to the project. On April 23, 2019, by Resolution No. 19-0082, the Commission adopted 
the California Environmental Quality Act Findings. 


Commissioner Stacy discussed CEQA and the Notice-to-Proceed (NTP) and asked if all 
mitigation measures are being implemented. Jignesh Desai, Project Manager, stated that NTP 
was issued as of August 21, 2023 and that mitigation measures are or will be implemented. 
Project Manager Desai responded to questions from President Ajami regarding the SFPUC’'s 
use of wetlands indicating as long as use is consistent with effluent maintenance there shouldn’t 
be any issues; and a question as to what happens after the 66-year lease expires, noting the 
likelihood of technology advances during that time period. 


SFPUC MINUTES AUGUST 22, 2023 5 


— 
_— 


ee 


isk 
14. 


On motion to approve item 9: 
Ayes: Ajami, Maxwell, and Stacy 


. Communications 


a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Declaration of Emergency — Chemical Storage Tank Repair for the Sunol Valley Water 
Treatment Plant 

e) Quarterly Report on Contracts Awarded by the General Manager Pursuant to Delegated 


Authority 
f) Water Supply Conditions Update 


. General Public Comment 


e Mtoa Jones asked that 1800 Oakdale become a remembrance and historical landmark for 
mitigation and that it be used for education facilities. 

e Marilyn Jackson discussed 1800 Oakdale and plans for the building. She discussed 1550 
Evans and expressed the need for college education, job training, and other community 
opportunities. 

e Gwen Fagan Jackson showed a video of Dr. Espanola Jackson in conversation with former 
SFPUC staff discussing mitigation and possible opportunities for the building to benefit the 
community. She responded to a follow-up question from Commissioner Stacy regarding the 
education facilities at 1550 Evans. 


e Peter Drekmeier, Policy Director, Tuolumne River Trust commented on the Water Supply 
Conditions Update and specifically on deliveries (demand). 


Items initiated by Commissioners 

President Ajami discussed (1) Moving public comment back to front portion of the agenda; (2) 
her attendance attended SFPUC’s Citizens’ Advisory Committee and requested staff follow-up 
on (a) California Constitution Code requirement regarding selecting projects on best value 
rather than lowest bid; (b) SFPUC’s participation on job fairs held at the Southeast Community 
Center; (c) Treasure Island electric issues and how the SFPUC’s relationship with the Treasure 
Island Development Authority works. 


Public Comment 
e Peter Drekmeier, Policy Director Tuolumne River Trust thanked President Ajami for 
requesting that public comment be moved back to the front of the agenda. 


The Commission Secretary re-announced that Closed Session would not occur. 


Public Comment on the matter to be addressed during Closed Session 
Motion on whether to assert the attorney-client privilege regarding the matter listed below as 
Conference with Legal Counsel 


- CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (California 


Government Code Section 54956.9(d)(1), and San Francisco idan strains Code Section 
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67.10(d)(1)): 


City and County of San Francisco v. U.S. Environmental Protection Agency (U.S. Court of 
Appeals for the Ninth Circuit, Case No. 21-70282, Filed February 9, 2021); City and County of 
San Francisco v. State Water Resources Control Board, et al. (Alameda Superior Court, Case No. 
RG-19042575, Filed October 30, 2019) 


16. Announcement following Closed Session 


17. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a) 


18. Adjournment 
President Ajami adjourned the meeting at 3:08 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0149 


WHEREAS, A Job Order Contract enables the San Francisco Public Utilities Commission 
(SFPUC) to quickly and efficiently complete unrelated tasks on an as-needed basis under a single, 
competitively bid, indefinite quantity contract for general engineering construction services; and 


WHEREAS, On May 24, 2023, the SFPUC advertised Job Order Contract No. JOC-97, 
General Engineering (A License) Construction, San Francisco, San Mateo, Santa Clara, and 
Alameda Counties; and 


WHEREAS, On June 29, 2023, the SFPUC received and publicly opened four bids in 
which the bidders submitted their proposed profit and overhead percentage markups on specified 
unit prices for work to be specified under task orders; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the bidders and their 
bids for responsibility, responsiveness, and application of bid preferences and determined Ground 
Control Inc. (Contractor) to be the responsible bidder that submitted the lowest responsive bid; 
and 


WHEREAS, The Contract Monitoring Division established a 16% Local Business 
Enterprise subcontracting participation requirement for this contract, and Ground Control Inc. 
committed to 31% Local Business Enterprise subcontractor participation in its bid submittal; and 


WHEREAS, The contract not-to-exceed amount is $5,000,000, with a guaranteed 
minimum task order opportunity of $50,000, to perform electrical construction work on SFPUC 
systems in San Francisco, San Mateo, Santa Clara, and Alameda Counties; and 


WHEREAS, The contract duration is two years; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
for various discrete construction activities that the Contractor will perform under this Job Order 
Contract; and 


WHEREAS, Award of this Job Order Contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the 
environment; and the SFPUC will not authorize the contractor to commence any work under this 
contract until the proposed work is reviewed and any appropriate environmental review under the 
CEQA, if required, has been completed; and 


WHEREAS, Funds will be available from various SFPUC Enterprise Funds for SFPUC 
issued task orders; now, therefore, be it 


RESOLVED, That this Commission hereby awards Job Order Contract No. JOC-97, 
General Engineering (A License) Construction, San Francisco, San Mateo, Santa Clara, and 
Alameda Counties, for a not-to-exceed amount of $5,000,000, and a duration of two years, to the 
responsible bidder that submitted the lowest responsive bid, Ground Control Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 22, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0150 


WHEREAS, On September 11, 2018, by Resolution No. 18-0150, the San Francisco Public 
Utilities Commission (SFPUC) awarded Contract No. WW-667, Mariposa Dry Weather Pump 
Station Improvements to Western Water Constructors, Inc., to perform work necessary to 
accommodate the increased combined dry-weather sewage to the Southeast Water Pollution 
Control Plant and meet regulatory requirements; and 


WHEREAS, On January 28, 2019, the SFPUC issued the construction notice-to-proceed 
for this project; and 


WHEREAS, The original Contract amount was for $17,031,000 and the original Contract 
duration was 780 consecutive calendar days; and 


WHEREAS, Modifications Nos. | through 4 increased the Contract amount by $406,754, 
within the original contingency, for unforeseen changes to Contract work, to upgrade the security 
system, and provide temporary generators necessary for critical Contract work to proceed pending 
temporary power from PG&E, for a total Contract amount of $17,437,754, with no change to the 
contract duration; and 


WHEREAS, On May 12, 2020, by Resolution No. 20-0084, this Commission approved an 
increase of 282 calendar days to the Contract duration contingency for a total Contract duration 
limit of up to 1,140 consecutive calendar days, with no change in Contract amount; and 


WHEREAS, On March 22, 2022, by Resolution No. 22-0056, this Commission approved 
an increase of 210 calendar days to the Contract duration contingency for a total Contract duration 
limit of up to 1,350 consecutive calendar days, with no change in Contract amount; and 


WHEREAS, Modifications No. 5 through 21 increased the Contract amount by 
$1,095,537, within the original contingency, and increased the Contract duration by 570 
consecutive calendar days, in accordance with Resolution No. 22-0056, for unforeseen site 
conditions, equipment procurement, design changes, COVID-related work inefficiencies, and 
additional operational trainings, for the total Contract amount of $18,533,291 and a total Contract 
duration of 1,350 consecutive calendar days; and 


WHEREAS, Staff recommends approval of Modification No. 22 (Final) to decrease the 
Contract amount by $26,853, and increase Contract duration by 216 calendar days to revise the 
security gate/lockset to comply with the Americans with Disabilities Act and concurrently 
complete remaining punch list work items, for a total Contract amount $18,506,438, and a total 
Contract duration of 1,566 consecutive calendar days; and 


WHEREAS, The Contract Monitoring Division established a 13% Local Business 
Enterprise (LBE) subcontracting requirement for this contract, and Western Water Constructors, 
Inc. committed to 23.98% LBE participation in its bid submittal and achieved a final LBE 
participation of 28.47%; and 


WHEREAS, Funds are available from Project No. Project No. 10036832, Mariposa Dry 
Weather Pump Station Improvements; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Western Water 
Constructors, Inc. under Contract No. WW-667, Mariposa Dry Weather Pump Station 
Improvements; approves Modification No. 22 (Final), fora decrease to contract amount of $26,853 
and an increase to Contract duration of 216 consecutive calendar days, for a total Contract amount 
of $18,506,438 and a total Contract duration of 1,566 consecutive calendar days; and authorizes 
final payment to the contractor 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 22, 2023. 


ecretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0151 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) endeavors _ to 
provide its customers with high quality, efficient, and reliable water, power, and sewer services in 
a manner that is inclusive of environmental and community interests, and that sustains the 
resources entrusted to its care; and 


WHEREAS, Contra Costa Water District (CCWD) is planning the second phase of the Los 
Vaqueros Reservoir Expansion Project (Project), which would increase the reservoir’s storage 
capacity from 160,000 acre-feet of water to up to 275,000 acre-feet of water and include the 
construction of a pipeline between CCWD’s Transfer Pump Station and the California Department 
of Water Resources’ South Bay Aqueduct at Bethany Reservoir (the Transfer-Bethany Pipeline), 
to serve customers of other water agencies in the region; and 


WHEREAS, The Project has the potential to provide additional water storage and dry year 
supply reliability for the SFPUC’s retail and wholesale water customers; and 


WHEREAS, On March 26, 2019, by Resolution No. 19-0060, this Commission approved 
the SFPUC’s participation in the Multi-Party Cost Share Contract () with CCWD, Alameda County 
Flood Control and Water Conservation District Zone 7, Alameda County Water District, 
BAWSCA, the City of Brentwood, East Bay Municipal Utility District, Grassland Water District, 
San Luis & Delta-Mendota Water Authority, and Santa Clara Valley Water District (Local Agency 
Partners) for continued Project planning, which included (1) financial contribution by the SFPUC 
of up to $354,129 and a duration of 16 months; (2) planning activities to complete environmental 
review; (3) financial evaluation of the Project; (4) development of a governance structure for 
agencies who decide to participate in the Project; (5) consultations for Project permitting; and (6) 
advancing Project design; and 


WHEREAS, On June 22, 2020, by Resolution No. 20-0124, this Commission approved 
Amendment No. | to the Contract for continued Project planning, which extended the Contract’s 
duration by six months, to December 31, 2020; and 


WHEREAS, On November 10, 2020, by Resolution No. 20-0228, this Commission 
approved Amendment No. 2 to the Contract, which extended the term of the Contract by an 
additional 12 months, to December 31, 2021, and increased the Contract amount by a total of up 
to $6,081,967, divided equally among the Local Agency Partners, with a maximum contribution 
by the SFPUC not-to-exceed $1,013,661, for a total not-to-exceed amount of $1,367,790; and 


WHEREAS, On August 24, 2021, by Resolution No. 21-0132, this Commission approved 
Amendment No. 3 to the Contract, which extended the term of the Contract by an additional 12 
months, to December 31, 2022, and increased the Contract amount by a total of up to $6,279,840, 
with a maximum contribution by the SFPUC not-to-exceed $897,120, for a total not-to-exceed 
amount of $2,264,910; and 


WHEREAS, On August 24, 2021, by Resolution No. 21-0131, this Commission authorized 
the General Manager to execute the Los Vaqueros Reservoir Joint Exercise of Powers Contract 
with CCWD and the other Local Agency Partners, creating a new Joint Powers Authority (JPA) 
to govern the design, construction, future operation, and administration of the Project; and 


WHEREAS, On December 13, 2022, by Resolution No. 22-0217, this Commission 
approved Amendment No. 4 to the Contract, which extended the term of the Contract by an 
additional six months, to June 30, 2023, and increased the Contract amount by a total of up to 
$7,658,000, divided equally among the Local Agency Partners, with a maximum contribution by 
the SFPUC not-to-exceed $1,094,000, for a total not-to-exceed amount of $3,358,910; and 


WHEREAS, The South Bay Aqueduct (SBA), owned and operated by the California 
Department of Water Resources (DWR), is currently identified as the primary conduit to deliver 
water from the Project to the SFPUC’s service area, and the results of an SBA Contractor-led 
modeling effort in August 2020 concluded that there is potential capacity in the SBA that could be 
used to deliver Project water to the SFPUC through future contracts with DWR and the SBA 
Contractors; and 


WHEREAS, The SFPUC desires to continue to evaluate the feasibility of conveyance and 
water supply options associated with the Project to inform the SFPUC’s future decision on whether 
to continue to participate in the development of the Project; and 


WHEREAS, The cost to complete the scope of work is $19,073,000 and will be paid 
through a combination of reimbursement from Us Bureau of Reclamation, reimbursement from 
the California Water Commission, and contributions from the Local Agency Partners. The costs 
remaining after accounting for contributions from CWC, Reclamation, and carryover funding 1s 
$8,673,000 and will be split equally among the Local Partner Agencies, excluding Grassland 
Water District. Of the $8,673,000 cost increase, $1,239,000 would be the obligation of the SFPUC; 
and 


WHEREAS, Services covered under this Amendment No. 5 are anticipated to begin July 
1, 2023 and end June 30, 2024 and the total duration of this Contract is 12 months; and 


WHEREAS, Amendment No. 5 to the Contract does not constitute a “project” under 
California Environmental Quality Act Guidelines section 15378 because the Contract will be used 
to fund only environmental, planning, design, and financial studies and there would be no physical 
change in the environment; and 


WHEREAS, Subsequent approvals of the project would be considered by this Commission 
only after the appropriate environmental review in conformance with CEQA has been completed; 
and 


WHEREAS, Funds for this Contract will be available at the time of award of the contract 
from Project No. 10036487 — the Los Vaqueros Reservoir Expansion Project, funded by the 
Wholesale Revenue Requirement and retail customer rates; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. 5 to Contract No. 
CS-1408, Multi-Party Cost Share Contract for Los Vaqueros Reservoir Expansion Project 
Planning, funded through the Wholesale Revenue Requirement and retail customer rates, with 
Alameda County Flood Control and Water Conservation District Zone 7, Alameda County Water 
District, Contra Costa Water District, East Bay Municipal Utility District, Grassland Water 
District, San Luis & Delta-Mendota Water Authority, Santa Clara Valley Water District, and Los 
Vaqueros Reservoir Joint Powers Authority; and, be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to 
execute this amendment, increasing the not-to-exceed contract amount by $8,673,000, of which 
$1,239,000 would be the obligation of the San Francisco Public Utilities Commission, for a new 
total not-to-exceed amount of $31,525,836, of which $4,597,910 would be the total not-to- 
exceed for San Francisco Public Utilities Commission, and extend the Contract duration by 12 
months for a new total Contract term of five years and four months. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 22, 2023. 


Secretary, Public Utilities Commission 


ane guna atria ey 
of Binet arene ih Eiteadh Kaa 


adidivice uh ee ACA, %) dune AG 1a, ‘4 en 

$7,465,000 div aied eno nat! ¢ | sgl ene Ta 

tng SI penny Sige ie ec Hodhaa aan cet 43 ora Mes 
itv ti io O00. £ vd Invomd jaeHaoe besar-al-108 9 joc i Jae 
Want &’ Wii edtabu eb ase hr tg ine Ladies me 
Deseret Lora enniiins (LORS ag wands Ween Ree 

: , , parece | 

vam foresee "ath it BASS bask, Ae shindortae tbe to sr 7 vg 
modeting ctfort in Avge 0 eh YE ah i SV WS HPL AT A SPST 
ved ip alelinngy Projeer,weler om PPUC throughs flare contreets wel DOWR, and ihe Ras 
“Ol AGH Neus ort) Vd batqabs caw notiuloesy HMIORs It) ay tes Yiltes ydershT 
WHEREAS, the SEPUC otis ROG i oe ep iinet aie anieae 
Wirt ” PALE 1" OTs wsquiwie dy OVA Te PR a ‘Or! ” it £ s] Pi 5 fake cicisic a ahaa . 


4 yO / hy Pry 
' 


is +! auet 000 and will be paket 
oe Pt ghd ia, penciieee ie ign 


Cima); 


the’ Cree Praztenaee abies ates cemeatene 
fenouilng aie actcetting h cAMP Tree CAV Be Wawra, "aod eae 

an san wi will twee (% pati Grocer Tht Lowa Panes Aghi es, ovchin ting: Crashed 
er i ie S04? he « renee W249. 00) waghd he the abit on of (ho SP 


rat ou 


MIP RGA, Tova covered andey thie Be Peli) sy Dey, Se anrticapenag’ a) hewn duty | 
2024 and ove! Nive Me RM are! une iota! date of this Conteaetih Tal mania: Br), por 
tek ‘, , wt . th Px: elract (oc ip sunetiiuie n “wrejcer” pee 
tL ah ehee Ve ew all l 4: my fuga t bepecbes | diww Ge con 378 bes BLchy the L ord ant wilt be i 
to (uta only dn) erred, peer, CAPRA cote | wikmeal usiws ned thene aould bene ph sat 


Chavigs! Bite voor eter: SAG 


oa 


' j ; r 
WILT As, Dar peguent ok iveh of Wie pueet vara be considers by this Com rence 
cig afley thee ary rues ete trou ree ay (a CA iran mCEQA Ve ROOT fen ey 


“ul 4 
Wi HLAS, Punds for thi Contant wa be evailitte ir oe thasebaael At ty 

frown, Proer, No, JO0I04 a7 the Ls Malwend Rewevole Repansion sree oc: 

Wholerslt Kiveive Requirement snd ret | eughtiqney spheee sy thefafore, bed” : 


a i ee ay 


Jae Z i Se a, 


an? 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0152 


WHEREAS, In April 2017, the San Francisco Public Utilities Commission (SFPUC) and 
the Treasure Island Development Authority (TIDA) entered a Memorandum of Understanding 
Regarding Construction of New Wastewater Treatment Facilities to Serve Treasure Island and 
Yerba Buena Island (MOU). On December 13, 2022, by Resolution 22-0201, this Commission 
awarded Contract No. DB-132, New Treasure Island Wastewater Treatment Plant, for Project 
No. CWPI101, New Treasure Island Wastewater Treatment Plant (Project), to fulfill its 
commitment under the MOU; and 


WHEREAS, The objective of the Project is to allow the SFPUC to become the 
wastewater utility provider on Treasure Island/Yerba Buena Island through construction of a new 
wastewater treatment plant (the TI WWTP); and 


WHEREAS, Under the MOU, TIDA agreed to convey to the SFPUC the necessary real 
property rights for Project construction, including a transfer of the fee interest to the parcel where 
the TI WWTP will be located and a right to use an additional parcel contiguous to the TI WWTP 
for the development and operation of wetlands to serve as the final stage of treatment before the 
treated wastewater is discharged to the San Francisco Bay; and 


WHEREAS, The SFPUC and TIDA, in coordination with the City Attorney’s Office, 
have negotiated and agreed to a form of Quitclaim Deed to transfer to the SFPUC an 
approximately seven--acre parcel, known as Block/Lot 8928/001, in fee and at no cost to the 
SFPUC, for the future site of the TI WWTP (the TI WWTP Parcel); and 


WHEREAS, The SFPUC and TIDA, in coordination with the City Attorney’s Office, 
have negotiated and agreed to a form of lease for the SFPUC’s use of approximately three acres 
of land, comprising a portion of Block/Lot 8946/002, for a term of 66-years, at no cost to the 
SFPUC, for the future development and operation of wetlands appurtenant to the TI WWTP (the 
Lease); and 


WHEREAS On April 21, 2011, the Planning Commission, and the Treasure Island 
Redevelopment Authority certified the Final Environmental Impact Report for the Treasure 
Island/Yerba Buena Island Redevelopment Project, including the new wastewater treatment plant 
and recycled water facility, (Case No. 2007.0903E) prepared pursuant to the CEQA by Motion 
No. 18325 and by Resolution No. 11-14-04/21, respectively; and 


WHEREAS, On April 18, 2019, the Planning Department reevaluated the updated 
wastewater treatment plant project design and concluded that there were no substantial changes 
to the project or circumstances under which the project would be undertaken, and no new 
information which was not known at the time of the Final EIR that would require subsequent or 
supplemental environmental review; and 


WHEREAS, On April 23, 2019, by Resolution No. 19-0082, this Commission approved 
the Project Delivery Method for Project No. CWP11001, New Treasure Island Wastewater 
Treatment Plant and adopted the CEQA Findings and Mitigation Monitoring and Reporting 
Program as required by CEQA; and 


WHEREAS, The Planning Department is the custodian of records, located in File No. 
2007.0903E at 49 South Van Ness Avenue, Suite 1400, San Francisco, California; and 


WHEREAS, The Project files, including the Final Environmental Impact Report, CEQA 
Note to File, Resolution No. 19-0082, CEQA Findings and the Mitigation Monitoring and 
Reporting Program have been made available for review by this Commission and the public, and 
those files are part of the record before this Commission; and 


WHEREAS, This Commission has reviewed and considered the information contained in 
the Final Environmental Impact Report, the CEQA Findings, the CEQA Note to File, and all 
written and oral information provided by the Planning Department, the public, relevant public 
agencies, SFPUC staff and other experts and the administrative files for the Treasure 
Island/Yerba Buena Island Redevelopment Project; now, therefore, be it 


RESOLVED, This Commission has reviewed and considered the Final Environmental 
Impact Report and the CEQA Note to File and the record as a whole for the Treasure 
Island/Yerba Buena Island Redevelopment Project, finds that the Final Environmental Impact 
Report is adequate for its use as the decision-making body to execute a Certificate of 
Acceptance to accept the fee interest to the Tl WWTP Parcel to be quitclaimed by the Treasure 
Island Development Authority and to execute the Lease, and incorporates the CEQA findings 
contained in Resolution Number 19-0082 by this reference thereto as though set forth in this 
Resolution; and, be it 


FURTHER RESOLVED, This Commission further finds that since the Treasure 
Island/Yerba Buena Island Redevelopment Project Final Environmental Impact Report and 
CEQA Note to File were finalized, there have been no substantial project changes and no 
substantial changes in project circumstances that would require major revisions to the Final 
Environmental Impact Report due to the involvement of new significant environmental effects or 
an increase in the severity of previously identified significant impacts, and there is no new 
information of substantial importance that would change the conclusions set forth in the Final 
Environmental Impact Report and CEQA Note to File; and, be it 


FURTHER RESOLVED, That this Commission hereby ratifies, approves, and authorizes 
all actions taken to date by any City official in connection with these transactions; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
to recommend that the San Francisco Director of Property execute a Certificate of Acceptance to 
accept the fee interest to the TI WWTP Parcel to be quitclaimed by TIDA; and, be it 


FURTHER RESOLVED, That this Commission hereby approves the terms and 
conditions of the 66-year Lease with TIDA, as landlord, and authorizes and directs the General 
Manager to execute the Lease; and, be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
to enter into any amendments or modifications to the Quitclaim Deed and Lease, including 
without limitation, the exhibits, that the General Manager determines, in consultation with the 
City Attorney; are in the best interest of the SFPUC; do not increase the rent or otherwise 
materially increase the obligations or liabilities of the SFPUC; are necessary or advisable to 
effectuate the purposes and intent of the Lease or this resolution; and are in compliance with all 
applicable laws, including the San Francisco Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of August 22, 2023. 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


CANCELLATION NOTICE 


THE SFPUC REGULAR MEETING OF 
Tuesday, September 12, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


CANCELLED DUE TO LACK OF QUORUM 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


San Francisco Public Utilities Commission 
525 Golden Gate Avenue, 13!" Floor 
San Francisco, CA 94102 
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Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


SPECIAL MEETING AGENDA 
Wednesday, September 20, 2023 
8:30 AM 


Note different meeting DAY and TIME 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online as described below. 
Members of the public attending the meeting in person or remotely will have an opportunity to provide public 
comment on every action or discussion item. 


Members of the public are encouraged to provide public comment by email. Send an email to 
Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


REMOTE MEETING ACCESS 


Watch: https://www.sfgovtv.org/stpuc 


REMOTE PUBLIC COMMENT CALL-IN: 1 (415) 655-0001/ACCESS CODE 2599 358 7591 # # 
(No Passcode Required ) 


When your item is called, press *3 to be added to the public comment speaker line. Commenters will 
have up to two minutes to provide comment unless otherwise noted by the Chair. Please speak clearly, 
ensure you are in a quiet location, and turn off any TV’s or computers around you. 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast 
and captioned on SFGovTV. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability. Making a request to participate remotely no later than one hour before the 
start of the meeting helps ensure availability of the meeting link. Sign Language Interpretation is also available 
upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, 
all other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 
Commission Secretary at Commission@sfwater.org or 415-554-3165. 

Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 
exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, | Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


if 311 Free Language Assistance: $2 #24 = 1, )/ Ayuda gratuita con el idioma / BecnatTHas NOMOLLIb 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 


influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112: web site 
at www.stgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 


action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If the Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- 
planning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


1. 


Call to Order 


2. Roll Call 


a 


4. 


230153 


230154 


230155 


230156 


230157 


Approval of the Minutes of August 22, 2023 


Report of the General Manager (discussion only) 


a) 


San Francisco Public Utilities Commission Human Resources Update 

Quarterly Budget Status Report 

Results of the 2023 Water Revenue Bond Issuance 

Water Enterprise Capital Improvement Program Quarterly Report 

Water System Improvement Program Quarterly Report 

Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


CONSENT CALENDAR 


a) 


b) 


Q 
wa 


d) 


Approve execution and submission of an attestation of veracity for CleanPowerSF’s 2022 

Power Source Disclosure Reports and Power Content Label; approve final submission of 

the 2022 Power Source Disclosure Reports to the California Energy Commission; and 

approve provision of the Power Content Label to all customers before January 2, 2024. 
(Hale) 


Approve execution and submission of an attestation of veracity for Hetch Hetchy Power’s 
2022 Power Source Disclosure Reports and Power Content Label; and approve final 
submission of the 2022 Power Source Disclosure Reports to the California Energy 
Commission; and approve provision of the Power Content Label to all customers by January 
2, 2024. (Hale) 


Approve a $4,000,000 increase to the contract cost contingency for Contract No. HH-1005, 
San Joaquin Pipeline Valve and Safe Entry Improvements: Phase 1A, with Sierra Mountain 
Construction, Inc., to allow procurement of 15 large diameter valves for Phase 2, for a total 
contract amount of up to $15,879,454, with no change to the contract duration. 

(Robinson) 


Award Job Order Contract No. JOC-99, General Engineering (A License) Construction, 
San Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Marinship Development Interest LLC, to perform A-licensed general engineering 
construction work on San Francisco Public Utilities Commission systems and operations 
around the Bay Area. (Robinson) 


) Award Contract No. PRO.0226, Treasure Island Water Resource Recovery Facility 


Construction Management Staff Augmentation Services to MCK Americas, 
Inc./Environmental & Construction Solutions, Inc., Joint Venture in the amount not-to- 
exceed $7,500,000 with a term of three years. (Robinson) 


230158 


f) Award Contract No. WD-2848, 8-Inch Ductile Iron Water Main Replacement on Gold Mine 
Drive from Topaz Way to Diamond Heights Boulevard and Various Side Streets, to the 
responsible bidder that submitted the lowest responsive bid, A. Ruiz Construction Co. & 
Assoc. Inc., in the amount of $7,750,985 and with a duration of 608 consecutive calendar 
days (approximately one year and eight months). This action constitutes the Approval Action 
for the Project for the purposes of the California Environmental Quality Act (CEQA), 
pursuant to San Francisco Administrative Code section 31.04(h). The Planning Department 
has determined that the Project is exempt from the CEQA. The Commission will rely on that 
determination to make its decision on this action. (Robinson) 


g) Accept work performed by Charles Pankow Builders, LTD, under Contract No. WW-682R, 


230 159 Southeast Community Center at 1550 Evans; Approve Modification No. 10 (Final) 


230160 


230161 


230162 


decreasing the contract amount by $14,169, to reconcile final change orders, for a total 
contract amount of $87,125,973 and a total contract duration of 1,441 consecutive calendar 
days (approximately four years); and authorize final payment to the contractor. 

(Robinson) 


h) Approve an increase of 60 calendar days (approximately two months) to the contract duration 
contingency for Contract No. WW-715, As-Needed Spot Sewer Replacement No. 43, with 
J. Flores Construction Company, Inc., resulting in a new contract duration of up to 610 
consecutive calendar days (approximately one year and eight months) to allow the Contractor 
to complete contract service work orders issued, with no change to contract amount. 
(Robinson) 


i) Award Contract No. WW-739, As-Needed Large Diameter Sewer Cleaning in the amount 
of $953,127 with a duration of 365 consecutive calendar days, to the responsible bidder that 
submitted the lowest responsive bid, Pipe and Plant Solutions, Inc., to inspect existing sewers 
that are greater than 36-inches in diameter at various locations within the City and County of 
San Francisco. (Robinson) 


REGULAR CALENDAR 


Authorize the Issuance of up to $145 million of the 2023 Series A Power Revenue Bonds (2023 
Power Bonds) (i) to finance or refinance Power Enterprise projects through the refunding and 
retirement of commercial paper issued as interim financing for such projects, (ii) to fund 
capitalized interest to mitigate the short-term budgetary impact of borrowing, and (iii) to 
potentially fund a debt service reserve fund (if the SFPUC elects to fund a reserve); Delegate to 
the General Manager authorization to appoint bond underwriters and to enter into one or more 
bond purchase contracts with underwriters selected from the City’s pool of pre-qualified 
underwriters, subject to a competitive procurement process and in accordance with the City’s 
policies and procedures with respect thereto, and further subject to the limits on underwriters’ 
compensation set forth in the Commission resolution; Approve the issuance of 2023 Power 
Bonds; Approve the form of, and authorize the execution and delivery of, related documents; and 
authorize the General Manager to negotiate the sale of the 2023 Power Bonds in one or more 
series of bonds, as the General Manager determines is in the best financial interest of the San 
Francisco Public Utilities Commission. (Hom) 


Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 


— 


13% 


230163 


14. 


730164 


c) Correspondence Log 

d) 2009 Water Supply Agreement Update 

e) Annual Real Estate Report 

f) Annual Water System Improvement Program Report 

g) Final Changes to FY 2023-24 Budget Since Commission Adoption 

h) Quarterly Report to the Board of Supervisors on the Status of Applications to PG&E for 
Electric Service 

i) Water Supply Conditions Update 


General Public Comment 
Members of the public may address the Commission on matters that are within the Commission’s 


Jurisdiction and are not on today’s agenda. 


Items initiated by Commissioners (discussion only) 


. Public Comment on the matters to be addressed during Closed Session 


. Motion on whether to assert the attorney-client privilege regarding the matters listed below as 


Conference with Legal Counsel. 
The Commission will go into Closed Session to discuss the following items: 


CLOSED SESSION 


. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (California 


Government Code Section 54956.9(d)(1), and San Francisco Administrative Code Section 
67.10(d)(1)): 


City and County of San Francisco v. U.S. Environmental Protection Agency (U.S. Court of 
Appeals for the Ninth Circuit, Case No. 21-70282, Filed February 9, 2021); City and County of 
San Francisco v. State Water Resources Control Board, et al. (Alameda Superior Court, Case No. 
RG-19042575, Filed October 30, 2019). (discussion only) (Bregman/Kus) 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


99 Ocean Avenue, LLC v. City and County of San Francisco 

Unlitigated Claim File No.: 23-02535 

Date Filed: June 16, 2023 

Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay 99 Ocean Avenue LLC $36,000.00 in 
exchange for a full and final release, subject to final approval by the Board of Supervisors. 
(action item) (Bregman) 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Joseph Hohenrieder v. City and County of San Francisco 
Unlitigated File No.: 23-00777 
Date Filed: November 28, 2022 


1S 


230169 


16. 


es 


230167 


18. 


230163 


LO: 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Joseph Hohenrieder $35,000.00 in 
exchange for a full and final release, subject to final approval by the Board of Supervisors. 
(action item) (Bregman) 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Tim Wong v. City and County of San Francisco 

Unlitigated File No.: 23-02127 

Date Filed: April 27, 2023 

Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 

main with the City and County of San Francisco to pay Tim Wong $50,000.00 in exchange for a 

full and final release, subject to final approval by the Board of Supervisors. (action item) 
(Bregman) 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Trung Lam vy. City and County of San Francisco 

Unlitigated File No.: 23-02117 

Date Filed: April 26, 2023 

Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 

main with the City and County of San Francisco to pay Trung Lam $50,000.00 in exchange for a 

full and final release subject to final approval by the Board of Supervisors. (action item) 
(Bregman) 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Gil Orozco v. City and County of San Francisco 

Unlitigated File No.: 23-00854 

Date Filed: December 8, 2022 

Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 

main with the City and County of San Francisco to pay Gil Orozco $65,000.00 in exchange for a 

full and final release subject to final approval by the Board of Supervisors. (action item) 
(Bregman) 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Rigoberto Herrera v. City and County of San Francisco 

Unlitigated File No.: 23-01445 

Date Filed: February 24, 2023 

Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Rigoberto Herrera $46,867.00 in 
exchange for a full and final release subject to final approval by the Board of Supervisors. 
(action item) (Bregman) 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 


230163 


20. 


Zale 


22, 


§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Dolores Street Community Services v. City and County of San Francisco 

Unlitigated File No.: 23-02048 

Date Filed: April 20, 2023 

Proposed settlement of unlitigated claim for damage to property resulting from a high pressure 
fire suppression water service main fail with the City and County of San Francisco to pay 
Dolores Street Community Services $37,197.48 in exchange for a full and final release subject to 
final approval by the Board of Supervisors. (action item) (Bregman) 


Following Closed Session, the Commission will reconvene in Open Session 
Announcement following Closed Session 


Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


Adjournment 
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SPECIAL MEETING MINUTES 
Wednesday, September 20, 2023 
8:30 AM 
(Approved October 10, 2023) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


1. Call to Order 


President Ajami called the meeting to order at 8:30 am. 


Ore RolliCall 


Present: Ajami, Rivera, and Stacy 


3. Approval of the Minutes of August 22, 2023 


No public comment. 


On motion to approve the Minutes of August 22, 2023: 
Ayes: Ajami, Rivera, and Stacy 


4. Report of the General Manager 


a) San Francisco Public Utilities Commission Human Resources Update 
Wendy Macy, Chief People Officer (CPO) stated that as of June 30, 2023 the SFPUC’s 
permanent position vacancy rate was 25%, and that there were 2,643 permanent 
positions (vacant and permanent occupied) and 661 vacant permanent positions. She 
reviewed (1) Employee movement and headcount noting a net change of +102 in 
permanent and temporary headcount; 338 hires and 235 exits; and (2) Classes with the 
most vacancies are 5207, 5241, and 5221 Engineer Class; 7372 Stationary Engineer, 
Sewage Plant; 7388 Utility Plumber; and 7514 General Laborer. 


Vice President Maxwell arrived at 8:40 am. 


Jennifer Hopkins, SFPUC Information Technology Services (ITS) Director discussed 
collaborative efforts between SFPUC’s ITS and Human Resources Services (HRS) and 
noted the natural alliance and partnership between the two. 


CPO Macy discussed efforts being taken to ensure continuous improvements to the hiring 
processes. 


Commissioner Paulson arrived at 8:44 am. 


President Ajami expressed appreciation for the recruitment efforts and collaboration 
between HRS and ITS. She discussed the use and operationalization of data. Director 
Hopkins indicated that actions are currently underway on the data analytic processes. 
Commissioner Stacy asked for clarification on systems process efficiency and Director 
Hopkins indicated it is an internal process rather than a citywide process. 


In response to a question from VP Maxwell as to what the goal is and how long it would 
take to achieve it CPO Macy stated the goal is for a digital presence and recruiters “on 
the ground”. She indicted that on-line testing, faster response, and better communication 
from the city is needed. She emphasized that efficient back-end processes are necessary 
for faster candidate processing. She noted the need for a fast and smooth on-boarding 
process and indicated that the entire recruitment process needs to be shortened. In 
response to a follow-up question, CPO Macy discussed efforts being taken by the SFPUC 
to be as efficient and possible and to keep candidates informed as to the recruitment 
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timeline 
President Ajami requested that next quarterly report address the rigidity of positions and 
whether there is flexibility in the process. 


Commissioner Paulson expressed appreciation to the HRS team for their work. He 
indicated that as a Commissioner he does not want to get involved in defining jobs. 


Public Comment 

e Francisco DaCosta discussed the need for outreach to those who want to work. 

e Nicole Sandkulla expressed appreciation for the work of the HRS team and the 
recognition as to the need to hire staff. 


b) Quarterly Budget Status Report 
Laura Busch, Budget Director and Acting Deputy Chief Financial Officer (CFO) stated 
there were positive operating results projected for Water, Wastewater, Power, and 
CleanPowerSF. She presented the following results (1) Water and Wastewater: Revenues 
are down from budget due to lower recovery from the drought and lower demand from a 
longer wet season. In May 2023 the drought surcharge was removed and was offset by 
additional revenue from real estate sales; (2) Power: Revenues projected to exceed 
budget due to higher wholesale energy prices, but lower compared to the third quarter. 
Power purchase, and transmission and distribution costs have lowered compared to the 
third quarter resulting in savings; (3) CleanPowerSF: Revenues are projected to exceed 
budget due to increased power sales. Power transmission and distribution costs have 
lowered compared to the third quarter resulting in savings; (4) Year-end financial results 
are projected to meet-or-exceed policy targets; and (5) Fourth quarter report is a 
projection with final year end results published in the Comprehensive Financial Report. 


Director Busch reviewed FY 2022-23 budget variances (sources and uses) for (1) Water: Net 
operating results $12.4 million with total sources down ($2.3 million), and $14.8 million in 
cost savings, (2) Wastewater: Net operating results $12.5 million with total sources down 
($6.8 million) and $19.4 million in cost savings; (3) Power: Net operating result $42.5 
million with total sources up $36.4 million, and $6.1 million in cost savings; and (4) 
CleanPowerSF. Net operating result $32.7 million with total sources up $5.9 million, and 
$26.8 million in cost savings. 


Director Busch reviewed key financial ratios for Water, Wastewater, Hetchy and 
CleanPowerSF. 


No public comment. 


c) Results of the 2023 Water Revenue Bond Issuance 
Nikolai Skarloff, Capital Finance Director reviewed 2023AB Bond sales conditions and 
results noting that broader financial markets reflected confidence in the U.S. economy, 
high grade tax-exempt municipal bond yields were generally lower compared to the highs 
experienced during the past year; and strong demand generated lower rates. 


Director Sklaroff reviewed final pricing results for the 2023 SeriesAB Water Revenue 
Bonds (sale date July 11, 2023) with a par amount of $414,035,000 and a premium of 
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$57,218,995, for total proceeds of $471,253,995, and with a true interest cost of 4.10%. 
Director Sklaroff stated that as per policy on SFPUC negotiated bond sales, in addition 
to Municipal Advisors, the SFPUC engaged an Independent Pricing Consultant to 
evaluate the results of the sale. 


He discussed the Series 2023CD Tendering Offering and reviewed the Tender Process; 
Initiating Tender Sequence; Tender Invitation; and Sequence of Tender Notices. Director 
Sklaroff displayed results for Taxable Bond and Tax-Exempt Bonds. 


Director Sklaroff presented results for New Bonds 2023CD. He discussed 2023CD final 
pricing results (sale date July 19, 2023) with a par amount of $514,855,000 and a 
premium of $79,303,059 for total proceeds of $594, 158,059 and with a true interest cost 
of 3.23% and discussed key results. Director Sklaroff restated that as per policy on 
SFPUC negotiated bond sales, in addition to Municipal Advisors, the SFPUC engaged an 
Independent Pricing Consultant to evaluate the results of the sale. 


Director Sklaroff reviewed outstanding water debt before and after 2023ABCD (Revenue 
Bonds and Commercial Paper), stating the net result is that the SFPUC has secured 
$471,253,995 of additional spending, but the overall impact is only $310,000,000 of new 
bonds. Director Sklaroff discussed New Money and Call Horizon after Series 2023ABCD 
Water Bonds; Projected aggregate net debt service; and Green Bond Issuance by 
enterprise. 


Director Skarloff responded to Commissioner Stacy's request for clarification of the 
tender process. 


President Ajami expressed appreciation for the work of staff. She requested information 
on what it entails to obtain a Green Bond. 


No public comment. 


d) Water Enterprise Capital Improvement Program Quarterly Report 
Katie Miller, Director Water Capital Programs stated that as of March 2023 the Water 


Enterprise Capital Improvement Program (WECIP) is 33% complete with $1,069 million 
expended. She reviewed the WECIP cost summary by category for active projects, noting 
a ($6 million) variance for the quarter for Watershed and Lands Management. 


Director Miller reviewed the budget for the approved 25 Regional WECIP Projects by 
phase and provided updates for the following Regional projects: San Antonio Pump 
Station Motor Control Center Upgrades; Southern Skyline Boulevard Ridge Trail 
Extension; and San Andreas (SA-1) Service Road. 


Director Miller reviewed the budget for the approved I1 Local Projects by phase and 
provided updates for the following Local WECIP projects: Local Main Replacement, and 
College Hill Reservoir Outlet. 


Commissioner Stacy thanked staff for their work and for the multi-pronged approach. She 
discussed prioritization of iron pipeline replacement. 
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President Ajami noted the need to consider climate-relevant requirements for upcoming 
projects. 


Public Comment: 


e Francisco DaCosta discussed the Water System Improvement and Sewer System 
Improvement projects. He asked who speak for the salmon. 


e) Water System Improvement Program Quarterly Report 
Director Miller reviewed the Regional Water System Improvement Program (WSIP) 
status as of June 2023 stating the project is 99% complete, with $3,775 million expended 
and $78 million remaining. She reviewed the WSIP cost summary noting a $10.2 million 
Regional WSIP cost variance for the Sunol Valley Region. 


Director Miller provided status updates for the Regional Groundwater Storage and Recovery 
Project. She discussed the Alameda Creek Recapture Project and indicated a notice of 
termination was issued to the contractor on June 13; final terms are being negotiated, 
including resale of equipment in fabrication; and that the quarry operation has provided 
updated design for slope stabilization of the quarry pond banks. 


President Ajami asked that a graph be added to the presentation that indicates the original 
cost, current cost, time, and money to better understand the project. 


Public Comment: 

e Francisco DaCosta discussed the water pipes. He questioned what types of generators are 
used and what are the plans to underground electric lines. He started a needs assessment 
should be conducted. 

e Nicole Sandkulla expressed appreciation for placement of the Water Enterprise Capital 
Improvement Project (CIP) and 10-year CIP as part of the General Manager's Report 
and for the regular updates. 


f) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


General Manager (GM) Herrera discussed the recent 16” water main break at Green and 
Fillmore Streets and the repair progress, indicating the soft repair estimate is eight weeks to 
completion, with final restoration between October 30 and November 10. He noted that 
SFPUC’s communications and outreach teams are working with other city departments to 
advise those affected, including as to the claims process. He indicated that Supervisor Stefani 
is being provided with continual updates and repair timeline updates. He thanked staff for 
their work. 


President Ajami questioned the process of informing the public of the break via social media 
and/or email. GM Herrera indicated the break happened at 12:30 am and that notice was 
sent by 2:30 am. He stated that protocols are being established to better link in other 
agencies, including the Department of Emergency Management, that will send emergency 
notification. 


VP Maxwell stated she visited the site and spoke with some residents and merchants in the 
area who expressed appreciation for the communication and for the work that has been 
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done. 
No public comment. 


5. CONSENT CALENDAR 


a) 


b) 


c) 


d) 


e) 


g) 


Approve execution and submission of an attestation of veracity for CleanPowerSF’s 2022 
Power Source Disclosure Reports and Power Content Label: approve final submission of the 
2022 Power Source Disclosure Reports to the California Energy Commission; and approve 


provision of the Power Content Label to all customers before January 2, 2024. (Resolution 
23-0153) 


Approve execution and submission of an attestation of veracity for Hetch Hetchy Power’s 
2022 Power Source Disclosure Reports and Power Content Label: and approve final 
submission of the 2022 Power Source Disclosure Reports to the California Energy 


Commission; and approve provision of the Power Content Label to all customers by January 
2, 2024. (Resolution 23-0154) 


Approve a $4,000,000 increase to the contract cost contingency for Contract No. HH-1005, 
San Joaquin Pipeline Valve and Safe Entry Improvements: Phase 1A, with Sierra Mountain 
Construction, Inc., to allow procurement of 15 large diameter valves for Phase 2, for a total 


contract amount of up to $15,879,454, with no change to the contract duration. (Resolution 
23-0155) 


Award Job Order Contract No. JOC-99, General Engineering (A License) Construction, San 
Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Marinship Development Interest LLC, to perform A-licensed general engineering 


construction work on San Francisco Public Utilities Commission systems and operations 
around the Bay Area. (Resolution 23-0156) 


Award Contract No. PRO.0226, Treasure Island Water Resource Recovery Facility 
Construction Management Staff Augmentation Services to MCK Americas, 


Inc./Environmental & Construction Solutions, Inc., Joint Venture in the amount not-to- 
exceed $7,500,000 with a term of three years. (Resolution 23-0157) 


Award Contract No. WD-2848, 8-Inch Ductile Iron Water Main Replacement on Gold Mine 
Drive from Topaz Way to Diamond Heights Boulevard and Various Side Streets, to the 
responsible bidder that submitted the lowest responsive bid, A. Ruiz Construction Co. & 
Assoc. Inc., in the amount of $7,750,985 and with a duration of 608 consecutive calendar 
days. This action constitutes the Approval Action for the Project for the purposes of the 
California Environmental Quality Act (CEQA), pursuant to San Francisco Administrative 
Code section 31.04(h). The Planning Department has determined that the Project is exempt 
from the CEQA. The Commission will rely on that determination to make its decision on this 


action. (Resolution 23-0158) 


Accept work performed by Charles Pankow Builders, LTD, under Contract No. WW-682R, 
Southeast Community Center at 1550 Evans; Approve Modification No. 10 (Final) 
decreasing the contract amount by $14,169, to reconcile final change orders, for a total 
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days; and authorize final payment to the contractor. (Resolution 23-0159) 

h) Approve an increase of 60 calendar days to the contract duration contingency for Contract 
No. WW-715, As-Needed Spot Sewer Replacement No. 43, with J. Flores Construction 
Company, Inc., resulting in a new contract duration of up to 610 consecutive calendar days to 


allow the Contractor to complete contract service work orders issued, with no change to 
contract amount. (Resolution 23-0160) 


i) Award Contract No. WW-739, As-Needed Large Diameter Sewer Cleaning in the amount of 
$953,127 with a duration of 365 consecutive calendar days, to the responsible bidder that 
submitted the lowest responsive bid, Pipe and Plant Solutions, Inc., to inspect existing sewers 


that are greater than 36-inches in diameter at various locations within the City and County of 
San Francisco. (Resolution 23-0161) 


No public comment. 


On motion to approve the Consent Calendar 
Ayes: Ajami, Maxwell, Paulson, Rivera and Stacy 


6. Authorize the Issuance of up to $145 million of the 2023 Series A Power Revenue Bonds (2023 
Power Bonds) (i) to finance or refinance Power Enterprise projects through the refunding and 
retirement of commercial paper issued as interim financing for such projects, (i1) to fund 
capitalized interest to mitigate the short-term budgetary impact of borrowing, and (iil) to 
potentially fund a debt service reserve fund (if the SFPUC elects to fund a reserve); Delegate to 
the General Manager authorization to appoint bond underwriters and to enter into one or more 
bond purchase contracts with underwriters selected from the City’s pool of pre-qualified 
underwriters, subject to a competitive procurement process and in accordance with the City’s 
policies and procedures with respect thereto, and further subject to the limits on underwriters’ 
compensation set forth in the Commission resolution; Approve the issuance of 2023 Power 
Bonds; Approve the form of, and authorize the execution and delivery of, related documents; and 
authorize the General Manager to negotiate the sale of the 2023 Power Bonds in one or more 


series of bonds, as the General Manager determines is in the best financial interest of the San 
Francisco Public Utilities Commission. (Resolution 23-0162) 


Director Sklaroff reviewed the FY 2022-23 Capital Financing Plan which was originally 
presented September 27, 2023. He discussed the Capital Financing strategy for the Power 
Enterprise (1) Mitigate upward pressure on rates and charges. The 10-year Financial Plan calls 
for $912 million of Power Revenue Bonds, including the requested transaction; and (2) Actively 
manage capital financing costs by borrowing only what is needed; mange large borrowing on 
top of 2015 and 2021 bonds; manage increase on rates for ratepayers, including other City 
departments; and mange bond rating to borrow at the lowest possible cost. Director Sklaroff 
reviewed (1) Power Enterprise debt overview, outstanding as of September 1, 2023, (revenue 
bonds, Federal WIFIA loans, state revolving fund loans, and commercial paper). He then 
provided enterprise debt ratings as of August 1, 2023 for each enterprise. 


Director Sklaroff continued with a review of (1) Plan of Finance (authorize up to $145 million 
par amount; refunds interim financing issue to fund Power Enterprise capital program; 
mitigates rate impact; and bonds issued on parity with outstanding 2015 and 2021 Power 
Revenue Bonds); (2) Bond sale details (expected to be sold on a negotiated basis; and bond 
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Sources and Uses of Funds - Series 2023A Power Revenue Bonds (refund approximately $118 
million of commercial paper and accrued interest; interest capitalized to November I, 2025; and 
no reserve fund anticipated, but authorized if advantageous); (4) Debt service schedule - Series 
2023A Power Revenue Bonds (30-year fixed rate with first principal November 1, 2026; 
“Wrapped” debt service structure for level aggregate debt; interest capitalized to November 1, 
2025; and municipal advisors prepared chart based on Net Debt Service; (5) “Good Fi aith 
Estimate” - indicating California Government Code Section 5852.1 requires local agencies to 
disclose estimates of certain debt financing-related information on authorization. SFPUC's 
Municipal Advisors (PFM Financial Advisors LLC) have prepared the “Good F aith Estimate ”. 
Actual rates will depend on market conditions when the bonds are sole in September. 2023A 
True Interest Cost - 4.29%; finance charge of Bonds - $777,420,84; amount of proceeds 
received from the sale - $111,712,348,; and total payment amount - $234,420,000. 


Director Skarloff presented (1) market overview (tax-exempt interest rates) AAA MMD position 
since inception; and (2) Green Bonds Program annually by enterprise (2023 largest year of 
Green Bond issuance in the SFPUC’s history; since 2015, the Power Enterprise has self- 
certified Green Bonds — market changes and regulatory comments have prompted reevaluation, 
plan to update Green Bond Program to incorporate external certification, and 2023 Power 
Bonds will, therefore, not be labeled green). 


Director Skarloff responded to a question from Commissioner Stacy as to the issuance of Green 
Bonds, and to a follow-up question from President Ajami as to the premium process. 


No public comment. 


On motion to approve Item 6: 
Ayes: Ajami, Maxwell, Paulson, Rivera and Stacy 


7. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) 2009 Water Supply Agreement Update 
e) Annual Real Estate Report 
f) Annual Water System Improvement Program Report 
g) Final Changes to FY 2023-24 Budget Since Commission Adoption 
h) Quarterly Report to the Board of Supervisors on the Status of Applications to PG&E for 
Electric Service 


i) Water Supply Conditions Update 


8. General Public Comment 
e Francisco DaCosta stated that general public comment should be moved to the beginning of 
the agenda. 


9. Items initiated by Commissioners 
Commissioner Rivera discussed the tour of the Southeast Plant he and Commissioner Paulson 


recently took and expressed appreciation for the work being done. He voiced gratitude for the 
ability to directly communicate with those performing the work. 
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No public comment. 
President Ajami announced her recusal from Closed Session item 12. She handed the gavel to 
VP Maxwell and departed the hearing room at 10:27 am. 


10. Public Comment on the matters to be addressed during Closed Session 
None. 


11. Motion on whether to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel. 


On motion to assert the attorney client privilege regarding the matters listed as Conference with 
Legal Counsel: 
Ayes: Maxwell, Paulson, Rivera and Stacy 


The Commission entered Closed Session at 10:33 am. 


Present in Closed Session: Commissioners Ajami (items 13-19 recused from item 12), Maxwell, 
Paulson, Rivera, and Stacy; Dennis Herrera, General Manager; Assistant General Mangers 
(AGM) Robinson (Infrastructure), Nancy Hom (Business Services, Joel Prather (Wastewater), 
Ellen Levin, Acting AGM Water Enterprise; Deputy City Attorneys Sheryl Bregman, Estie Kus, 
Remy Weiland (items 13-19), Seamus McCullagh (items 13-19); and Donna Hood, Commission 
Secretary. 


12. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (California 
Government Code Section 54956.9(d)(1), and San Francisco Administrative Code Section 
67.10(d)(1)): 


City and County of San Francisco v. U.S. Environmental Protection Agency (U.S. Court of 
Appeals for the Ninth Circuit, Case No. 21-70282, Filed February 9, 2021); City and County of 
San Francisco v. State Water Resources Control Board, et al. (Alameda Superior Court, Case No. 
RG-19042575, Filed October 30, 2019). (discussion only) 


President Ajami rejoined the meeting at 10:47 am and assumed as chair. 


13. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


99 Ocean Avenue, LLC vy. City and County of San Francisco 

Unlitigated Claim File No.: 23-02535 

Date Filed: June 16, 2023 

Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay 99 Ocean Avenue LLC $36,000.00 in 
exchange for a full and final release, subject to final approval by the Board of Supervisors. 
(Resolution 23-0163) 


14. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


AON. NORA v. City and C ounty of San aa Francisco 
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Unlitigated File No.: 23-00777 
Date Filed: November 28, 2022 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Joseph Hohenrieder $35,000.00 in 
exchange for a full and final release, subject to final approval by the Board of Supervisors. 
(Resolution 23-0164) 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Tim Wong v. City and County of San Francisco 


Unlitigated File No.: 23-02127 

Date Filed: April 27, 2023 

Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Tim Wong $50,000.00 in exchange fora 
full and final release, subject to final approval by the Board of Supervisors. (Resolution 23-0165) 


. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 


§54956.9, San Francisco Administrative Code §67.10(d)()): 


Trung Lam y. City and County of San Francisco 
Unlitigated File No.: 23-02117 
Date Filed: April 26, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Trung Lam $50,000.00 in exchange for a 


full and final release subject to final approval by the Board of Supervisors. (Resolution 23-0166) 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)C)): 


Gil Orozco v. City and County of San Francisco 


Unlitigated File No.: 23-00854 
Date Filed: December 8, 2022 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Gil Orozco $65,000.00 in exchange for a 
full and final release subject to final approval by the Board of Supervisors. (Resolution 23-0167) 


- CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 


§54956.9, San Francisco Administrative Code §67.10(d)C1)): 


Rigoberto Herrera vy. City and County of San Francisco 

Unlitigated File No.: 23-01445 

Date Filed: February 24, 2023 

Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Rigoberto Herrera $46,867.00 in 


exchange for a full and final release subject to final approval by the Board of Supervisors. 
(Resolution 23-0168) 
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§54956.9, San Francisco Administrative Code §67.10(d)(1)): 

Dolores Street Community Services v. City and County of San Francisco 

Unlitigated File No.: 23-02048 

Date Filed: April 20, 2023 

Proposed settlement of unlitigated claim for damage to property resulting from a high pressure 
fire suppression water service main fail with the City and County of San Francisco to pay 
Dolores Street Community Services $37,197.48 in exchange for a full and final release subject to 
final approval by the Board of Supervisors. (Resolution 23-0169) 


The Commission exited Closed Session at 11:03 am. 


20. Announcement following Closed Session 
President Ajami announced that the Commission recommended that the Board of Supervisors 
approve the settlements referenced in the agenda. 


2 


— 


. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


On motion not to disclose the discussions during Closed Session: 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


22. Adjournment 
President Ajami adjourned the meeting at 11:03 am. 


TD aad Ra Pe Arua SSaeeey Sie toca aie ee a Ti i EN ne 


SFPUC MINUTES SPECIAL MEETING SEPTEMBER 20, 2023 1] 


ra 


’ = ‘Te : eg 
—~ 2 

n : : “A >. WT O-.,47 ay 

i wif & $3 

uve wee ‘i a Win se ee vat 5 —S 


¥ Ph eee yee nays ey rm oats 
mh ‘tas arid Coduiitead sity HET fee nent he 
rs ct sist Cla: °F a hiaborh (te pe, modu. vere 

~ heed vic ntl ag To eho ed iat seater Ph lace aan an 

ou itn agaplon man af. ‘Wi ol sua wernt BO OLR ary sol nen 


csswa-ntacs bh Detied SSRN = se) ba i The ate ’ gu 
7 


5, COMPERSSCE BALE LOO whens tans 7 imam age 
$18740-9, Ra, annciaeg A vernon ode Meta | he Sa 
An FA) SH aso Aad 
em, Nh ed cr by cond £ APTN at Sea Peas SA CMSY 17° ; ; - a Sine 
Uiniitoeates Uke Na. AOA ae nolegs? boxnl?: 


nm eet U) aw sonia Ganicecies werent fs Nak) soraidae Lier , 
Cr eyed weptthorneret Gof re inate baie, Sennen ee > ewbL ays ATSC 
ava. he a eg in fi Emel a a 
nt 2, toneipneite ti vianue eben tual suphesaby -siia ttc sigal BR TORE ET WS oth 9107 

dale 5.0 nolnad obeo' visite ini 

INPRRENCE WtTH) POAL COLMIGED cemnrtit usciicroptiel Haein 

S49 "S VC Sage Pima signs Iediny wrstis TDID Soka Se MNRAS aes wel ually Gh ont wolton 0) _ 

yond tie oral worn S Alwurnlth: sD seo, j 


oa ee 


toms Ci and en ay vais ) : v 

; i eno 202), tremmanog $ me 
ppl!) 25. OO eS sro TL ey oer gttr alt hy ve: (ARLE NN Ac ae 

Wistar glen doltie, foc awriaupe ty proweeny rosull nie Tere Mamie: water 

“Dy a “note wy, Sit Veatevor ie ge Tye Len BS ONO Tt 0} emeiinnioe Seer 
: tabies hyet acorge «) ov the Board of Suptcelupry, Pireiuavny 2)-0igeae 


Poa ACE HI ), LURES. cope ng anticipates Tiga a Seem ae 


" €} 
. ' By :] 6 ’ it bh if a 
, 
4 ihe 7 Se , 
ov 
i ‘ 
. deatod Un iets wo for damawe Wf probesty pesuliin fire a cae mt. 
j i v ay by { as ” 0. my ur nm VN, A Tal ACA MEI MY iver ns Or ; 


; wis Silpcer kt tir 4: ee ah oy <b hanahes ives CLE, Pasokatiody 239 as 


Mie | « PLise) 408 Set j 30 Lis fii a iii (Gossett hog 


* ; i 
\ Nias L's 
Hoohon » mare) vet sie gaiek & ritie OP ay ec iatages a Wate 
y 7 fa y { F 

‘ ' . é 5 cam i} ” 

Tiassa ‘ : ‘s oral’ 2 ot bet, y ; 
my ie 7 | : f *, 
wo cay neler oof snl tagated o jaatyy Soi elas te San ee 


Wate ve tie Te aN el Stil, yal ean ass ini >a Riga ad 
se agg: is Soka Gaul sions Sena RN ERS De 


Phi a c yoy tA) : 


* é "e . 


| " ‘ AS 
4“. Cw yh) j Ce iy rey ait uy 5 M s | ibil rn, a 


uv i palte\., (@ 3 aa ae) ( MAES : bag a 
| - 
by 
- ? i 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0153 


WHEREAS, California Public Utilities Code Sections 398.4 and 398.5 require “retail 
suppliers of electricity products” to disclose to their end use customers annually the electricity 
sources for their sales to those customers; and 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is required to 
report this information to the California Energy Commission through submission of Power 
Source Disclosure Reports and to its customers through a Power Content Label; and 


WHEREAS, SFPUC staff developed the Power Source Disclosure Reports in 
conformance with the California Energy Commission’s regulations, performing a detailed review 
of all power purchases completed for the 2022 calendar year, including an inventory of all 
renewable energy transfers within CleanPowerSF’s Western Renewable Energy Generation 
Information System account, transaction records, and e-tags for out of state resources; and 


WHEREAS, SFPUC staff prepared initial 2022 Power Source Disclosure Reports for 
CleanPowerSF and submitted them to the California Energy Commission on June 1, 2023; and 


WHEREAS, The Power Source Disclosure Reports show that for calendar year 2022, 
CleanPowerSF met its Green customers’ needs with electricity sources that were 59.9% eligible 
renewable energy resources under California’s Renewable Portfolio Standard, 37.2% large 
hydroelectric, and 2.9% unspecified sources from the California Independent System Operator, 
and a greenhouse gas emissions intensity of 47 pounds COze/MWh. CleanPowerSF met its 
SuperGreen customers’ needs with electricity sources that were 100% eligible renewable energy 
resources under California’s Renewable Portfolio Standard, and a greenhouse gas emissions 
intensity of 0 pounds CO2ze/MWh. CleanPowerSF met its SuperGreen Saver customers’ needs 
with electricity sources that were 100% eligible renewable energy resources under California’s 
Renewable Portfolio Standard, and a greenhouse gas emissions intensity of 0 pounds 
CO2ze/MWh; and 


WHEREAS, SFPUC staff has prepared a Power Content Label following California 
Energy Commission guidelines and will distribute this Power Content Label to CleanPowerSF 
customers as a physical mailer or as an electronic message for customers billed electronically 
before January 2, 2024; and 


WHEREAS, California Energy Commission regulation allows public agencies such as 
the SFPUC to have their governing boards attest to the veracity of their Power Source Disclosure 
Reports and Power Content Labels in lieu of having the report independently verified; and 


WHEREAS, The Assistant General Manager for Power or a designee, has signed an 
attestation of the veracity of the Power Source Disclosure Reports and Power Content Label, 
now, therefore, be it 


RESOLVED, That the Commission approves execution and submission of the 
attestation of veracity for CleanPowerSF’s 2022 Power Source Disclosure Reports and 2022 
Power Content Label, approves the final submission of the 2022 Power Source Disclosure 
Reports to the California Energy Commission, and approves provision of the Power Content 
Label to all CleanPowerSF customers before January 2, 2024. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 20, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0154 


WHEREAS, California Public Utilities Code Sections 398.4 and 398.5 require “retail 
suppliers of electricity products” to disclose to their end use customers annually the electricity 
sources for their sales to those customers; and 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is required to 
report this information to the California Energy Commission through submission of Power 
Source Disclosure Reports and to its customers through a Power Content Label; and 


WHEREAS, SFPUC staff developed the Power Source Disclosure Reports in 
conformance with the California Energy Commission’s regulations; and 


WHEREAS, SFPUC staff prepared its 2022 Power Source Disclosure Reports for Hetch 
Hetchy Power and submitted them to the California Energy Commission on May 25, 2023 
(revised July 20, 2023); and 


WHEREAS, The Power Source Disclosure Reports show that for calendar year 2022, 
Hetch Hetchy Power met its General Service customers’ energy needs with 100% greenhouse 
gas (GHG) free electric energy and its Premium Service customers’ needs with an energy 
portfolio that was also 100% GHG-free as well as being 52% eligible renewable energy 
resources under California’s Renewable Portfolio Standard; and 


WHEREAS, SFPUC staff has prepared a Power Content Label following California 
Energy Commission guidelines and will distribute this Power Content Label to Hetch Hetchy 
Power as a physical mailer or as an electronic message for customers billed electronically before 
October 2, 2023; and 


WHEREAS, California Energy Commission regulation allows public agencies such as 
the SFPUC to have their governing boards attest to the veracity of their Power Source Disclosure 
Reports and Power Content Labels in lieu of having the report independently verified; and 


WHEREAS, the designee of the Assistant General Manager for Power, has signed an 
attestation of the veracity of the Power Source Disclosure Reports and Power Content Label, 
now, therefore, be it 


RESOLVED, That the Commission approves execution and submission of the 
attestation of veracity for Hetch Hetchy Power’s 2022 Power Source Disclosure Reports and 2022 
Power Content Label, approves the final submission of the 2022 Power Source Disclosure 
Reports to the California Energy Commission, and approves provision of the Power Content 
Label to all Hetch Hetchy customers before January 2, 2024. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 20, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0155 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) owns and operates 
four San Joaquin Pipelines that have been in service ranging from 10 to 90 years. SFPUC must 
enter the pipelines regularly to perform condition assessment, maintenance, and repair work. A 
hydraulic study shows that several of the existing valves in the San Joaquin Pipelines are under- 
rated for the surge pressure that could be triggered from an unplanned closure of the valves at the 
downstream Tesla Ultraviolet Treatment Facility. For safety reasons, the SFPUC initiated the 
capital project, San Joaquin Pipeline Valve and Safe Entry Improvements, to replace the under 
rated valves; provide pipeline isolation for safe personnel entry; and allow shutdown of any or all 
sections of the San Joaquin Pipelines without a complete system shutdown. SFPUC will implement 
the project in phases, specifically Phases 1A, 1B, 2 and 3; and 


WHEREAS, On March 8, 2022, by Resolution No. 22-0047, the Commission awarded 
Contract No. HH-1005, San Joaquin Pipeline Valve and Safe Entry Improvements: Phase 1A to 
Sierra Mountain Construction, Inc.; and 


WHEREAS, The original contract amount was for $10,799,504 and the original contract 
duration was 852 consecutive calendar days; and 


WHEREAS, The contract Notice-to-Proceed date was on May 16, 2022; and 


WHEREAS, Modification No. 1 increased the contract amount by $904,691 to perform 
accelerated work during the compressed timeframe of the 2023 system shutdown and for various 
other equipment structural changes, for a total contract amount of $11,704,195, with no change to 
the contract duration; and 


WHEREAS, Staff recommends an increase of $4,000,000 to the contract cost contingency 
to allow for early procurement of 15 large diameter valves for the future Phase 2 contract due to a 
lengthier design duration, supply chain delays and a limited shutdown window for installation; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 8% for this contract, and the contractor committed to 11.03% LBE 
participation in its bid submittal; and 


WHEREAS. On July 9, 2009, the San Francisco Planning Commission certified the Final 
Environmental Impact Report for the San Joaquin Pipeline System Project (Case Number 
2007.0118E); and 


WHEREAS, On July 14, 2009, by Resolution No. 09-0119, this Commission approved the 
San Joaquin Pipeline System Project and adopted findings (CEQA Findings), including the 
Statement of Overriding Considerations and a Mitigation Monitoring and Reporting Program 
required by the California Environmental Quality Act (CEQA); and 


WHEREAS, On January 27, 2022, the San Francisco Planning Department issued a Minor 
Project Modification to the Final Environmental Impact Report to include work associated with 
the San Joaquin Valve and Safe Entry Improvements Phases 1A, 1B and 2 determining that no 
supplemental environmental review was needed beyond the Minor Project Modification; and 


WHEREAS, The work under Contract No. HH-1005, San Joaquin Pipeline Valve and Safe 
Entry Improvements Phases 1A, 1B and 2 are within the scope of the project authorized under the 
Final Environmental Impact Report and Minor Project Modification; and 


WHEREAS, The San Francisco Planning Department is the custodian of records, located 
in File No. 2007.0118E, at 49 South Van Ness Avenue, Suite 1400, San Francisco, California; and 


WHEREAS, The Project files, including the Final Environmental Impact Report, Minor 
Project Modification to the Final Environmental Impact Report, Resolution No. 09-0119, CEQA 
Findings and the Mitigation Monitoring and Reporting Program have been made available for 
review by this Commission and the public, and those files are part of the record before this 
Commission; and 


WHEREAS, This Commission has reviewed and considered the information contained in 
the Final Environmental Impact Report, the findings contained in SFPUC Resolution Number 09- 
0119, the Minor Project Modification to the Final Environmental Impact Report and all written 
and oral information provided by the Planning Department, the public, relevant public agencies, 
SFPUC and other experts and the administrative files for the Project; and 


WHEREAS, Funds are available from Hetch Hetchy Capital Improvement Program 
Project No. 10035575, San Joaquin Pipelines Valve and Safe Entry Improvements; now, therefore, 
be it 


RESOLVED, This Commission has reviewed and considered the Final Environmental 
Impact Report and the Minor Project Modification and the record as a whole, finds that the Final 
Environmental Impact Report is adequate for its use as the decision-making body for the Project 
and incorporates the CEQA findings contained in Resolution Number 09-0119 by this reference 
thereto as though set forth in this Resolution; and be it 


FURTHER RESOLVED, That this Commission hereby approves an increase of 
$4,000,000 to the existing contract cost contingency for Hetch Hetchy Capital Improvement 
Program funded Contract No. HH-1005, San Joaquin Pipeline Valve and Safe Entry 
Improvements: Phase 1A, for a total contract cost contingency amount of up to $5,079,950, and a 
new contract amount of up to $15,879,454, with no change to the contract duration. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of September 20, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0156 


WHEREAS, A Job Order Contract enables the San Francisco Public Utilities Commission 
(SFPUC) to complete unrelated tasks quickly and efficiently on an as-needed basis under a single, 
competitively bid, indefinite quantity contract for general engineering construction services; and 


WHEREAS, On June 27, 2023, the SFPUC advertised Job Order Contract No. JOC-99, 
General Engineering (A License) Construction, San Francisco, San Mateo, Santa Clara, and 
Alameda Counties; and 


WHEREAS, On July 27, 2023, the SFPUC received and publicly opened two bids in which 
the bidders submitted their proposed profit and overhead percentage markups on specified unit 
prices for work to be specified under task orders; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the bidders and their 
bids for responsibility, responsiveness, and application of bid preferences and determined 
Marinship Development Interest LLC (Contractor) to be the responsible bidder that submitted the 
lowest responsive bid; and 


WHEREAS, The Contract Monitoring Division established a 16% Local Business 
Enterprise subcontracting participation requirement for this contract, and Marinship Development 
Interest LLC committed to 22% Local Business Enterprise subcontractor participation in its bid 
submittal; and 


WHEREAS, The contract not-to-exceed amount is $5,000,000, with a guaranteed 
minimum task order opportunity of $50,000, to perform general engineering construction work on 
SFPUC systems in San Francisco, San Mateo, Santa Clara, and Alameda Counties; and 


WHEREAS, The contract duration is two years; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
for various discrete construction activities that the Contractor will perform under this Job Order 
Contract; and 


WHEREAS, Award of this Job Order Contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the 
environment; and the SFPUC will not authorize the contractor to commence any work under this 
contract until the proposed work is reviewed and any appropriate environmental review under the 
CEQA, if required, has been completed; and 


WHEREAS, Funds will be available from various SFPUC Enterprise Funds for SFPUC 
issued task orders; now, therefore, be it 


RESOLVED, That this Commission hereby awards Job Order Contract No. JOC-99, 
General Engineering (A License) Construction, San Francisco, San Mateo, Santa Clara, and 
Alameda Counties, for a not-to-exceed amount of $5,000,000, and a duration of two years, to the 
responsible bidder that submitted the lowest responsive bid, Marinship Development Interest LLC. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 20, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0157 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires the 
services of a qualified Construction Management firm to supplement SFPUC Construction 
Management Bureau staff for the Treasure Island Water Resource Recovery Facility Project as 
proposed in PRO.0226, Treasure Island Water Resource Recovery Facility Construction 
Management Staff Augmentation Services; and 


WHEREAS, The estimated cost of services is not-to-exceed $7,500,000; and 


WHEREAS, On April 3, 2023, SFPUC advertised a Request for Proposals, PRO.0226, for 
Construction Management staff augmentation services to monitor project budget, schedule and 
scope to provide quality assurance inspection and construction document control; and 


WHEREAS, Staff anticipates that services will begin in November 2023, with contract 
duration of three years, ending in November 2026; and 


WHEREAS, SFPUC and Contract Monitoring Division (CMD) staffs, upon review of the 
proposal scores, determined that MCK Americas, Inc./Environmental & Construction Solutions, 
Inc., Joint Venture (MCK-ECS JV) was the highest-ranked firm based on the established scoring 
criteria; and 


WHEREAS, CMD established a 20% Local Business Enterprise (LBE) subconsultant 
participation requirement for this contract and MCK-ECS JV committed to 22% LBE 
subconsultant participation in its proposal; and 


WHEREAS, Funds for Contract No. PRO.0226, Treasure Island Water Resource Recovery 
Facility Construction Management Staff Augmentation Services, will be available from Project 
No. 10015546, New Treasure Island Wastewater Treatment Plant; and 


WHEREAS On April 21, 2011, the Planning Commission, and the Treasure Island 
Redevelopment Authority certified the Final Environmental Impact Report for the Treasure 
Island/Yerba Buena Island Redevelopment Project, including the new wastewater treatment plant 
and recycled water facility, (Case No. 2007.0903E) prepared pursuant to the CEQA by Motion 
No. 18325 and by Resolution No. 1 1-14-04/21, respectively; and 


WHEREAS, On April 18, 2019, the Planning Department reevaluated the updated 
wastewater treatment plant project design and concluded that there were no substantial changes to 
the project or circumstances under which the project would be undertaken, and no new information 
which was not known at the time of the Final Environmental Impact Report that would require 
subsequent or supplemental environmental review; and 


WHEREAS, On April 23, 2019, by Resolution No. 19-0082, this Commission approved 
the Project Delivery Method for Project No. CWP11001, New Treasure Island Wastewater 
Treatment Plant and adopted the CEQA Findings and Mitigation Monitoring and Reporting 
Program as required by CEQA; and 


WHEREAS, The Planning Department is the custodian of records, located in File No. 
2007.0903E at 49 South Van Ness Avenue, Suite 1400, San Francisco, California; and 


WHEREAS, The Project files, including the Final Environmental Impact Report, CEQA 
Note to File, Resolution No. 19-0082, CEQA Findings and the Mitigation Monitoring and 
Reporting Program have been made available for review by this Commission and the public, and 
those files are part of the record before this Commission; and 


WHEREAS, This Commission has reviewed and considered the information contained in 
the Final Environmental Impact Report, the CEQA Findings, the CEQA Note to File, and all 
written and oral information provided by the Planning Department, the public, relevant public 
agencies, SFPUC staff and other experts and the administrative files for the Treasure Island/Yerba 
Buena Island Redevelopment Project; now, therefore, be it 


RESOLVED, This Commission having reviewed and considered the Final Environmental 
Impact Report and the CEQA Note to File and the record as a whole for the Treasure Island/Y erba 
Buena Island Redevelopment Project, finds that the Final Environmental Impact Report is 
adequate for its use as the decision-making body to construct the Treasure Island Water Resource 
Recovery Facility, and incorporates the CEQA findings contained in Resolution Number 19-0082 
by this reference thereto as though set forth in this Resolution; and, be it 


FURTHER RESOLVED, This Commission further finds that, since finalization of the 
Treasure Island/Yerba Buena Island Redevelopment Project Final Environmental Impact Report 
and CEQA Note to File, there have been no substantial project changes and no substantial changes 
in project circumstances that would require major revisions to the Final Environmental Impact 
Report due to the involvement of new significant environmental effects or an increase in the 
severity of previously identified significant impacts, and there is no new information of substantial 
importance that would change the conclusions set forth in the Final Environmental Impact Report 
and CEQA Note to File; and, be it 


FURTHER RESOLVED, That this Commission hereby awards Wastewater Enterprise 
Capital Program-funded Contract No. PRO.0226, Treasure Island Water Resource Recovery 
Facility Construction Management Staff Augmentation Services, to MCK ECS JV, to provide 
construction management services to assist the SFPUC in managing the construction of the 
Treasure Island Water Resource Recovery Facility, for an amount not-to-exceed $7,500,000, and 
with a duration of three years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 20, 2023. 


Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0158 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Water Enterprise 
Local Conveyance/Distribution Program provides for the replacement of water pipelines that have 
either been damaged or are at the end of their useful service life to ensure reliable water delivery 
within the City; and 


WHEREAS, Contract No. WD-2848 provides for the replacement of cast iron water mains 
that were installed in 1961 and now require replacement due to their material, age of 62 years, and 
history of repeated main breaks in the Diamond Heights neighborhood; and 


WHEREAS, On June 8, 2023, the SFPUC advertised Contract No. WD-2848, 8-Inch 
Ductile Iron Water Main Replacement on Gold Mine Drive from Topaz Way to Diamond Heights 
Boulevard and Various Side Streets; and 


WHEREAS, The Engineer’s Estimate is $8,000,000 for this construction work; and 
WHEREAS, The contract duration is 608 consecutive calendar days; and 
WHEREAS, On July 6, 2023, SFPUC received and publicly opened five bids; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the bids and the 
application of bid preferences and determined that A. Ruiz Construction Co. & Assoc. Inc. (A. 
Ruiz) is the responsible bidder with the lowest responsive bid; and 


WHEREAS, Contract Monitoring Division established a 14% Local Business Enterprise 
subcontracting requirement for this Contract, and A, Ruiz committed to 15.98% Local Business 
Enterprise participation in its bid submittal; and 


WHEREAS, On September 23, 2020, the San Francisco Planning Department determined 
the Project to be categorically exempt from environmental review under California Environmental 
Quality Act (CEQA) Guidelines section 15302, Class 2 (Replacement or Reconstruction) under 
Case Number 2020-006601ENV; and 


WHEREAS, Funds are available from Project No. 10035293, WD-2848 Gold Mine Drive; 
now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. WD-2848, 8-Inch Ductile 
Iron Water Main Replacement on Gold Mine Drive from Topaz Way to Diamond Heights 
Boulevard and Various Side Streets, in the amount of $7,750,985, for a duration of 608 consecutive 
calendar days, to the responsible bidder that submitted the lowest responsive bid, A. Ruiz 
Construction Co. & Assoc. Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 20, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0159 


WHEREAS, On January 22, 2019, by Resolution No. 19-0015 the San Francisco Public 
Utilities Commission (SFPUC) awarded Contract No. WW-682R, Southeast Community Center 
at 1550 Evans, to Charles Pankow Builders, LTD, to construct the Southeast Community Center 
at 1550 Evans; and 


WHEREAS, On April 24, 2019, the SFPUC issued the construction contract notice-to- 
proceed with preconstruction services; and 


WHEREAS, The original contract amount was for $71,181,253 and the original contract 
duration was 1,157 consecutive calendar days; and 


WHEREAS, On July 28, 2020, by Resolution No. 20-0164, this Commission approved 
an increase of $6,140,764 to the contract cost contingency for a total contract amount limit of 
up to $84,440,142, with no change in contract duration; and 


WHEREAS, On May 24, 2022, by Resolution No. 22-0093, this Commission approved 
an increase of $2,700,000 to the contract cost contingency for a total contract amount limit of 
up to $87,140,142; and approved an increase of 74 calendar days to the contract duration 
contingency for a total duration limit of up to 1,346 consecutive calendar days; and 


WHEREAS, On December 13, 2023, by Resolution No. 22-0208, this Commission 
approved an increase of 95 calendar days to the contract duration contingency for a total duration 
limit of up to 1,441 consecutive calendar days; and 


WHEREAS, Modification Nos. | to 9 increased the contract amount by $15,958,889 and 
increased the contract duration by 284 consecutive calendar days, in accordance with Resolution 
Nos. 20-0164, 22-0093, and 22-0208, for a total contract amount of $87,140,142 and a total 
contract duration of 1,441 consecutive calendar days; and 


WHEREAS, Staff recommends approval of Modification No. 10 (Final) to decrease the 
Contract amount by $14,169 to reconcile final change orders, resulting in a total Contract amount 
of $87,125,973; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise 
(LBE) subcontracting participation of 20% for this contract, and the contractor committed to a 
LBE participation of 20% with its bid submittal and achieved a final LBE participation of 
24.67%; and 


WHEREAS, Funds are available from Project No. 10015556, Southeast Community 
Center at 1550 Evans; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Charles Pankow 
Builders, LTD, under Contract No. WW-682R, Southeast Community Center at 1550 Evans; 
approves Modification No. 10 (Final) for a decrease to the contract amount of $14,169, for a total 
Contract amount of $87,125,973 and a total contract duration of 1,441 consecutive calendar days; 
and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 20, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0160 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) must replace 
segments of existing sewer pipelines, on an as-needed basis, at locations to be determined 
throughout the City and County of San Francisco; and 


WHEREAS, On October 26, 2021, by Resolution No. 21-0163, the Commission awarded 
Contract No. WW-715, As-Needed Spot Sewer Replacement No. 43, to J. Flores Construction 
Company, Inc.; and 


WHEREAS, The original contract amount was for $9,455,123 and the original contract 
duration was 400 consecutive calendar days; and 


WHEREAS, The contract Notice-to-Proceed date was March 14, 2022; and 


WHEREAS, On April 25, 2023, by Resolution No. 23-0082, the Commission approved an 
increase to the existing contract duration contingency by 110 calendar days for a new total contract 
duration of 550 consecutive calendar days, with no change to contract amount. 


WHEREAS, Modifications No. | and 2 increased the contract amount by $263,000 and 
increased the contract duration by 150 consecutive calendar days to provide funding and time 
necessary for the Contractor to continue to perform as-needed replacement of localized sections 
of existing sewer pipelines and uncover 53 paved-over existing manhole covers at various 
locations throughout the City and County of San Francisco, for a total Contract amount of 
$9,718,123 and a total contract duration limit of up to 550 consecutive calendar days; and 


WHEREAS, Staff recommends an increase to the contract duration contingency by 60 
calendar days (approximately two months) to provide time necessary for the Contractor to 
complete the remaining contract service work orders, with no change to the contract amount; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 8% for this contract, and the contractor committed to 8.94% LBE 
participation 8.94with its bid submittal; and 


WHEREAS, Modification of this as-needed contract does not constitute a “project” under 
the California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the environment 
and no work will commence under this contract until the proposed work is reviewed and any 
appropriate environmental review under the CEQA, if required, has been completed; now, 
therefore, be it, 


RESOLVED, That this Commission hereby approves an increase of 60 calendar days to 
the existing contract duration contingency for Contract No. WW-715, As-Needed Spot Sewer 
Replacement No. 43, for a total contract duration contingency amount of up to 210 calendar days 
and a new contract duration of up to 610 consecutive calendar days, with no change to the contract 
amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 20, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0161 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Wastewater 
Enterprise Collection System management has identified critical needs for cleaning of existing 
large-diameter sewers to supplement Wastewater Enterprise Collection System staff's ongoing 
cleaning of the sewer system under SFPUC Wastewater Enterprise’s Collection System Asset 
Management Program, to maintain design hydraulic capacity, and to assist with the ongoing 
maintenance; and 


WHEREAS, On June 6, 2023, SFPUC advertised Contract No. WW-739, As-Needed 
Large Diameter Sewer Cleaning; and 


WHEREAS, The Engineer’s Estimate is $1,163,000 for this construction work to provide 
as-needed large diameter sewer cleaning services; and 


WHEREAS, The contract duration is 365 consecutive calendar days; and 
WHEREAS, On July 6, 2023, SFPUC received and publicly opened two bids; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the bids and the 
application of bid preferences and determined that Pipe and Plant Solutions, Inc. is the responsible 
bidder that submitted the lowest responsive bid; and 


WHEREAS, Contract Monitoring Division established a 10% Local Business Enterprise 
(LBE) subcontracting requirement for this contract, and the contractor committed to 13.61% LBE 
participation in its bid submittal; and 


WHEREAS, This action does not constitute a “project” under the California Environmental 
Quality Act Guidelines section 15378(a) because there would be no physical change in the 
environment; and 


WHEREAS, Funds are available from Wastewater Enterprise, Renewal and Replacement 
Program, Project No. 10038749, Sewer Cleaning — Large Diameter; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. WW-739, As-Needed 
Large Diameter Sewer Cleaning in the amount of $953,127, with a duration of 365 consecutive 
calendar days, to the responsible bidder that submitted the lowest responsive bid, Pipe and Plant 
Solutions, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 20, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0162 


WHEREAS, Section 9.107(6) of the Charter (Charter) of the City and County of San 
Francisco (City) authorizes the issuance of revenue bonds, without voter approval, when 
authorized by resolution approved by a three-fourths affirmative vote of the Board of 
Supervisors of the City (Board), for the purpose of the reconstruction or replacement of 
existing water facilities and electric power facilities or combinations of water and electric 
power facilities under the jurisdiction of the Public Utilities Commission of the City and 
County of San Francisco (Commission); and 


WHEREAS, Charter Section 9.107(8) authorizes the issuance of revenue bonds, 
without voter approval, upon an affirmative vote of the Board, for the purpose of financing or 
refinancing the acquisition, construction, installation, equipping, improvement or 
rehabilitation of equipment or facilities for renewable energy and energy conservation; and 


WHEREAS, On June 5, 2018, the voters of the City approved Proposition A, 
amending Article VIIIB of the Charter (Article VIIIB), which among other things (and in 
addition to the authority granted under Charter Section 9.107), authorizes the Commission to 
issue revenue bonds, including notes, commercial paper or other forms of indebtedness, when 
authorized by ordinance approved by a two-thirds vote of the Board, for the purpose of 
reconstructing, replacing, expanding, repairing or improving power facilities (in addition to 
water and clean water facilities) or combinations of water, clean water and power facilities 
under the jurisdiction of the Commission or for any other lawful purpose of the water, clean 
water, or power facilities of the City; and 


WHEREAS, Pursuant to Article V of Chapter 43 (Article V) of the San Francisco 
Administrative Code (City Administrative Code), enacted by Ordinance No. 203-98, adopted 
by the Board on June 8, 1998, and signed by the Mayor of the City (Mayor) on June 19, 
1998, as amended by Ordinance No. 270-06, adopted by the Board on October 24, 2006, and 
signed by the Mayor on October 31, 2006 (collectively, the Short-Term Borrowing 
Procedure), the Board established a procedure pursuant to which the Commission may, with 
the prior approval of the Board, issue short-term indebtedness in the form of commercial 
paper, temporary notes or other forms of indebtedness, including short-term indebtedness in 
anticipation of the issuance of revenue bonds; and 


WHEREAS, Pursuant to Article XIV of Chapter 43 (Article XIV) of the City 
Administrative Code, enacted by Ordinance 40-15, adopted by the Board on March 24, 2015, 
and signed by the Mayor on April 2, 2015 (the Power Revenue Bonds Procedure), the Board 
established a procedure pursuant to which the Commission may, when approved by the 
Board, issue revenue bonds for any purposes of the City’s power enterprise (Power 
Enterprise); and 


WHEREAS, Pursuant to Ordinance No. 41-15, adopted by the Board on March 24, 
2015, and signed by the Mayor on April 2, 2015, the Board authorized the issuance and sale 
by the Commission of revenue bonds in an aggregate principal amount not to exceed 
$48,000,000 to finance various capital projects for the Power Enterprise pursuant to Charter 
Sections 9.107(6) and 9.107(8), and in accordance with the Power Revenue Bonds Procedure, 
which ordinance was in supplement to Ordinance No. 106-14, adopted by the Board on June 
24, 2014 and signed by the Mayor on July 2, 2014; and 


WHEREAS, Pursuant to Resolution No. 427-15, adopted by the Board on November 
15, 2015, and signed by the Mayor on November 25, 2015, the Board authorized the 
establishment by the Commission of a commercial paper (CP) program for the Power 
Enterprise (the CP Program) in anticipation of the issuance of revenue bonds and the issuance 
of CP notes thereunder, pursuant to Charter Section 9.107(6) and Charter Section 9.107(8) 
and the Short-Term Borrowing Procedure, in a maximum aggregate principal amount at any 
time outstanding not to exceed $90,000,000, which CP Program was approved by the 
Commission (subject to the Board’s adoption of Resolution No. 427-15), pursuant to 
Commission Resolution No. 15-0183, adopted on September 15, 2015; and 


WHEREAS, Pursuant to Ordinance No. 113-16, adopted by the Board on June 14, 
2016, and signed by the Mayor on June 24, 2016, the Board authorized the issuance and sale 
of revenue bonds and other forms of indebtedness of the Commission in an aggregate 
principal amount of not to exceed $32,483,088 to finance the costs of various capital projects 
benefiting the Power Enterprise pursuant to Charter Sections 9.107(6) and 9.107(8); and 


WHEREAS, Pursuant to Ordinance No. 142-18, adopted by the Board on June 12, 
2018, and signed by the Mayor on June 20, 2018, as amended by Ordinance No. 152-19, 
adopted by the Board June 25, 2019, and signed by the Mayor on June 28, 2019, the Board 
authorized the issuance and sale of revenue bonds and other forms of indebtedness 
(including, without limitation, commercial paper) by the Commission in an aggregate 
principal amount of not to exceed $199,898,526 to finance the costs of various capital 
projects benefiting the Power Enterprise, pursuant to Charter Sections 9.107(6) and 9.107(8) 
and Article VUIB; and 


WHEREAS, Pursuant to Ordinance No. 002-19, adopted by the Board on January 15, 
2019, and signed by the Mayor on January 18, 2019, the Board authorized and approved of 
an increase in the maximum aggregate principal amount of CP notes that may at any time be 
outstanding under the CP Program for the Power Enterprise from $90,000,000 to 
$250,000,000, and additionally approved the issuance of CP notes pursuant to Article VIIIB 
(subject to receipt of the certifications required thereunder), as well as Charter Sections 
9.107(6) and Section 9.107(8), all as approved by the Commission (subject to the Board’s 
adoption of Ordinance No. 002-19), pursuant to Commission Resolution No. 18-0188, 
adopted on November 13, 2018; and 


WHEREAS, Pursuant to Ordinance No. 172-20, adopted by the Board on September 
29, 2020, and signed by the Mayor on October 1, 2020, as amended by Ordinance No. 127- 
21, adopted by the Board on July 27, 2021, and signed by the Mayor on August 4, 2021, the 
Board authorized the issuance and sale of revenue bonds and other forms of indebtedness by 
the Commission in an aggregate principal amount of not to exceed $162,314,897 to finance 
the costs of various capital projects benefiting the Power Enterprise; and 


WHEREAS, Pursuant to Ordinance No. 109-22, adopted by the Board on June 14, 
2022, and signed by the Mayor on June 24, 2022, the Board authorized the issuance and sale 
of revenue bonds and other forms of indebtedness by the Commission in an aggregate 
principal amount of not to exceed $140,889,875 to finance the costs of various capital 
projects benefiting the Power Enterprise; and 


WHEREAS, Under the authority granted by the Charter provisions and by the 
applicable ordinances and resolutions of the Board and this Commission, the Commission 
has issued: (1) $39,555,000 aggregate principal amount of its Power Revenue Bonds, 2015 
Series AB (2015 Power Bonds), as approved by the Commission pursuant to Commission 
Resolution No. 14-0197 adopted on December 9, 2014, as supplemented by Commission 
Resolution No. 15-0101 adopted on April 28, 2015; (2) $124,000,000 aggregate principal 
amount of its Power Revenue Bonds, 2021 Series AB (2021 Power Bonds), as approved by 
the Commission pursuant to Commission Resolution No. 21-0169 adopted on November 9, 
2021; and (3) approximately $116,352,000 aggregate principal amount of CP notes 
outstanding as of July 1, 2023 (which, together with any additional CP notes issued under the 
CP Program prior to the delivery of the 2023 Power Bonds (as hereinafter defined) 
contemplated by this Resolution, are referred to herein as Outstanding CP Notes); and 


WHEREAS, It is proposed that the Commission issue one or more series of revenue 
bonds, under the authority granted by the Charter and by the applicable ordinances 
hereinabove mentioned (Authorizing Ordinances) and this Resolution, for the purpose of 
financing or refinancing (through the retirement of Outstanding CP Notes) various capital 
projects benefitting the Power Enterprise (including, if applicable, reimbursing the 
Commission for certain capital costs previously paid with proceeds of Outstanding CP Notes 
or from other moneys) in an aggregate principal amount not to exceed $144,880,000 (the 
2023 Power Bonds) pursuant to the Trust Indenture, dated as of May 1, 2015, by and between 
the Commission and U.S. Bank Trust Company National Association, as trustee (the 
Trustee), as previously supplemented and amended (as so supplemented and amended, the 
Trust Indenture), and one or more additional supplemental indentures as herein provided; and 


WHEREAS, It is proposed that the 2023 Power Bonds be issued pursuant to a 
supplemental indenture or supplemental indentures (each, the Supplemental Indenture), 
between the Commission and the Trustee, in the form submitted to this Commission; and 


WHEREAS, It is proposed that such 2023 Power Bonds be sold in a negotiated sale 
pursuant to a Bond Purchase Contract (the Bond Purchase Contract) between the 
Commission and the underwriters identified therein; and 


WHEREAS, The General Manager has deemed the negotiated sale of the 2023 Power 
Bonds in the best interest of the Commission for a successful offering, given significant bond 
market volatility and the need for pre-marketing, and the timing and structuring flexibility 
afforded by a negotiated sale (as compared to a competitive sale) is an important determinant 
to the success of the offering; and 


WHEREAS, A preliminary official statement for the 2023 Power Bonds (the 
Preliminary Official Statement) has been prepared and there will be prepared a final official 
statement for the 2023 Power Bonds (the Official Statement) to be used in connection with 
the offering and sale of the 2023 Power Bonds; and 


WHEREAS, A continuing disclosure certificate (Continuing Disclosure Certificate) 
will be executed and delivered with respect to the 2023 Power Bonds in order to assist the 
underwriters in complying with Securities and Exchange Commission Rule 15c2-12 (Rule 
15ce2-12); and 


WHEREAS, The Commission has examined the proposed forms of the Supplemental 
Indenture, the Bond Purchase Contract, the Preliminary Official Statement and the 
Continuing Disclosure Certificate; and 


WHEREAS, A California Environmental Quality Act (CEQA) determination has 
already been issued for the projects that will be refinanced using 2023 Power Bond proceeds, 
and any additional project to be financed with 2023 Power Bond proceeds will comply with 
applicable requirements of CEQA prior to project approval by the Commission and any draw 
on the proceeds to finance the acquisition or construction of such projects; and 


WHEREAS, This Commission has reviewed and considered project specific Final 
Environmental Impact Reports and Mitigated Negative Declarations and adopted CEQA 
findings and Mitigated Monitoring and Reporting Programs for the projects that will be 
refinanced using 2023 Power Bond proceeds, which are on file with the Commission 
Secretary, and finds that the FEIRs and MNDs are adequate for its use as the decision making 
body for the actions taken herein, and hereby reaffirms the previously adopted CEQA 
findings, including the Statements of Overriding Considerations and the MMRPs and 
incorporates the same herein as part of this Resolution by this reference thereto; and 


WHEREAS, The 2023 Power Bond proceeds may be used to finance capital projects 
that this Commission has not yet approved, and this Resolution does not constitute project 
approval or approval of expenditure of 2023 Power Bond funds for project construction, and 
projects that have not yet been approved will be subject to this Commission’s review and 
consideration of completed environmental documentation prior to approval of the 
expenditure of funds for construction; and 


WHEREAS, Article VIIIB of the Charter (specifically, Section 8B.124) allows for 
the issuance of revenue bonds, including notes, commercial paper and other forms of 
indebtedness, when authorized by ordinance approved by a two-thirds vote of the Board, 
subject to the provision of certain certifications of an independent engineer retained by the 
Commission and certain certifications by the San Francisco Planning Department, which 
certifications make the findings and determinations set forth in Section 8B.124; and 


WHEREAS, Certificates intended to meet the requirements set forth in Section 
8B.124 (to the extent applicable) with respect to the 2023 Power Bonds have been presented 
for review by the Board (the Certificates), and the Certificates have been filed with the Clerk 
of the Board and the Secretary of the Commission; and 


WHEREAS, The voters of the City approved Proposition P in November 2002, to 
which this Resolution and the 2023 Power Bonds are subject, constituting Section 5A.30 et 
seq. of Chapter V of the City Administrative Code (Proposition P Requirements), including 
the requirement that, to the extent permitted by law, one-twentieth of one percent (0.05%) of 
the gross proceeds of the 2023 Power Bonds shall be deposited in a fund established by the 
Office of the Controller of the City (Controller’s Office) and appropriated by the Board at the 
direction of the Public Utilities Revenue Bond Oversight Committee to cover the costs of 
said committee; and 


WHEREAS, in compliance with California Government Code Section 5852.1, the 
Commission has obtained from PFM California Advisors LLC, the Commission’s Municipal 
Advisor with respect to the 2023 Power Bonds, good faith estimates of the following 
information: (a) the true interest cost of the 2023 Power Bonds, (b) the sum of all fees and 
charges paid to third parties with respect to the 2023 Power Bonds, (c) the amount of 
proceeds of the 2023 Power Bonds expected to be received net of the fees and charges paid to 
third parties and any reserves or capitalized interest paid or funded with proceeds of the 2023 
Power Bonds, and (d) the sum total of all debt service payments on the 2023 Power Bonds 
calculated to the final maturity of the 2023 Power Bonds plus the fees and charges paid to 
third parties not paid with the proceeds of the 2023 Power Bonds; and 


WHEREAS, The Commission is duly empowered, pursuant to each and every 
requirement of law, to authorize the foregoing transactions, to issue the 2023 Power Bonds 
and to authorize the distribution of the Preliminary Official Statement and the Official 
Statement, and the execution and delivery of the Supplemental Indenture, the Bond Purchase 
Contract, the Official Statement, the Continuing Disclosure Certificate and related 
documents, each as appropriate for any series of 2023 Power Bonds (or subseries thereof), for 
the purposes, in the manner and upon the terms provided herein; and now, therefore, be it 


RESOLVED by the Public Utilities Commission of the City and County of San 
Francisco, as follows: 


Section 1. Issuance of the 2023 Power Bonds. The issuance of the 2023 Power 
Bonds, in one or more series (or subseries) and on one or more dates, in an aggregate 
principal amount not to exceed $144,880,000, pursuant to the authority granted by the 
Charter and the applicable Authorizing Ordinances, is hereby authorized and approved by the 
Commission, subject to the limitations and conditions provided herein. The 2023 Power 
Bonds shall be issued for the purpose of: (a) financing or refinancing (through the retirement 
of all or any portion of the Outstanding CP Notes) various capital projects benefitting the 
Power Enterprise (including, if applicable, reimbursing the Commission for certain capital 
costs previously paid with the proceeds of Outstanding CP Notes or other moneys), as may 
be determined by the General Manager of the Commission or the General Manager’s 
designee (General Manager), (b) financing capitalized interest, (c) funding a debt service 
reserve account for the 2023 Power Bonds, if any; and (d) paying costs of issuance of the 
2023 Power Bonds. 


The 2023 Power Bonds shall be issued in accordance with the Charter, the 
Authorizing Ordinances, this Resolution and the Trust Indenture (as supplemented by the 
Supplemental Indenture), and in accordance with the Power Revenue Bonds Procedure. The 
General Manager is hereby authorized and directed to determine the aggregate principal 
amount of 2023 Power Bonds to be issued from time to time (subject to the maximum 
amount and further limitations and conditions set forth herein) and to determine the various 
titles and series (or subseries) designations of the 2023 Power Bonds. The 2023 Power Bonds 
may be issued as tax-exempt or taxable bonds, or any combination thereof. The form of the 
2023 Power Bonds, in substantially the form set forth in the applicable Supplemental 
Indenture and presented to this meeting is hereby approved. The General Manager is hereby 
authorized and directed to approve and to execute the 2023 Power Bonds by manual or 
facsimile signature, and the Secretary of the Commission is hereby authorized and directed to 
attest, by manual or facsimile signature, with such changes, additions, amendments or 
modifications thereto which they may approve with the advice of the City Attorney, such 


approval to be conclusively evidenced by the execution and delivery of the 2023 Power 
Bonds, subject to the limitations set forth in Section 2 hereof. 


Section 2. Sale of the 2023 Power Bonds. The sale of the 2023 Power Bonds by 
negotiated sale, in one or more series and on one or more dates, is hereby authorized and 
approved by the Commission, subject to the limitations and conditions provided herein. The 
Commission hereby finds and acknowledges that (i) the General Manager has deemed the 
negotiated sale of the 2023 Power Bonds in the best interest of the Commission, and (1i) the 
applicable requirements of the Commission’s Debt Management Policies and Procedures, 
including the retention of an independent pricing consultant in connection with such 
negotiated sale of the 2023 Power Bonds, have been or will be satisfied. The true interest cost 
of the 2023 Power Bonds shall not exceed five percent (5.00%) and the final maturity of any 
2023 Power Bonds shall not be later than thirty (30) years after the issuance year thereof. 


Section 3. Supplemental Indenture. The proposed form of Supplemental 
Indenture for the 2023 Power Bonds submitted to this Commission, and the terms and 
conditions thereof, are hereby approved. The General Manager of the Commission is 
authorized and directed to execute and deliver, and the Secretary of the Commission is 
authorized to attest to, the Supplemental Indenture or Supplemental Indentures for the 2023 
Power Bonds substantially in the form presented at this meeting, with such changes and 
additions thereto as they may approve upon consultation with the Commission’s Municipal 
Advisor with respect to the 2023 Power Bonds and the City Attorney, such approval to be 
conclusively evidenced by the execution and delivery thereof. Subject to the further 
limitations hereof, the principal amount, date, maturity date or dates, maximum interest rate 
or rates, series (and any subseries) designation, interest payment dates, forms, registration 
privileges, place or places of payment, terms of redemption, insurance provisions and other 
terms of the 2023 Power Bonds shall be as provided in the applicable Supplemental Indenture 
as finally executed. The Secretary of the Commission is directed to file a copy of the form of 
Supplemental Indenture (which includes the proposed form of the 2023 Power Bonds) with 
the minutes of this meeting. 


Section 4. Selection of Underwriters; Bond Purchase Contract. The General 
Manager is hereby authorized to select and appoint one or more underwriters (each, an 
Underwriter and collectively, the Underwriters) from the Commission’s or the City’s pool of 
pre-qualified underwriters subject to a competitive procurement process and in accordance 
with the City’s policies and procedures with respect thereto, subject to the limits on 
Underwriters’ compensation set forth below. The proposed form of Bond Purchase Contract 
with the Underwriters for the 2023 Power Bonds, submitted to this Commission, is hereby 
approved. The General Manager is hereby authorized to enter into a Bond Purchase Contract 
with one or more of the Underwriters, individually or collectively, as the General Manager 
deems appropriate, substantially in the form presented at this meeting, with such changes and 
additions as the General Manager may approve upon consultation with the City Attorney, 
such approval to be evidenced conclusively by the execution and delivery of such Bond 
Purchase Contract; provided, however, that the total compensation to the Underwriter(s) shall 
not exceed 0.35% of the par value of the 2023 Power Bonds to be sold pursuant to any such 
Bond Purchase Contract. The Secretary of the Commission is directed to file a copy of said 
form of Bond Purchase Contract with the minutes of this meeting. 


Section 5. Approval of the Preliminary Official Statement_and_ Official 
Statement. The Preliminary Official Statement for the 2023 Power Bonds, in substantially the 


form submitted to the Commission and on file with the Secretary of the Commission, is 


hereby approved. The General Manager is hereby authorized to certify from time to time, for 
and on behalf of the Commission, that the Preliminary Official Statement, with such changes, 
additions and supplements as the General Manager may deem necessary or appropriate in the 
interest of the Commission, upon consultation with the City Attorney, is deemed final as of 
its date, within the meaning of Securities and Exchange Commission Rule 15c2-12 (except 
for the omission of certain final pricing, rating and related information as permitted by Rule 
15c2-12). Such Preliminary Official Statement is hereby authorized to be used from time to 
time in connection with the marketing of the 2023 Power Bonds. In connection with the sale 
of all or a portion of the 2023 Power Bonds, the General Manager is hereby authorized and 
directed, for and on behalf of the Commission, to execute an Official Statement for any such 
2023 Power Bonds in substantially the form of the Preliminary Official Statement, with such 
changes, additions or supplements thereto to reflect the terms of the sale of such 2023 Power 
Bonds, or as otherwise approved by the General Manager upon consultation with the City 
Attorney, and to cause the delivery of such Official Statement to the Underwriters for 
distribution to purchasers of such 2023 Power Bonds. 


Section 6. Continuing Disclosure Certificate. The proposed form of Continuing 
Disclosure Certificate for the 2023 Power Bonds, submitted to this Commission, is hereby 
approved. The General Manager is hereby authorized and directed to execute the Continuing 
Disclosure Certificate for the 2023 Power Bonds, substantially in the form submitted to this 
Commission, with such additions, changes and corrections thereto as the General Manager 
shall approve with the advice of the City Attorney, such approval to be conclusively 
evidenced by the execution and delivery of such Continuing Disclosure Certificate. The 
Secretary of the Commission is directed to file a copy of said form of Continuing Disclosure 
Certificate with the minutes of this meeting. 


Section 7. Proposition P. Pursuant to Proposition P approved by the voters of the 
City in November 2002, this Resolution and the 2023 Power Bonds are subject to, and 
incorporate by reference, the Proposition P Requirements. Pursuant to the Proposition P 
Requirements, to the extent permitted by law, one-twentieth of one percent (0.05%) of the 
gross proceeds of the 2023 Power Bonds shall be deposited in a fund established by the 
Controller's Office and appropriated by the Board at the direction of the Public Utilities 
Revenue Bond Oversight Committee established by Proposition P Requirements to cover the 
costs of said committee. 


Section 8. General Authority. The General Manager, the Deputy General 
Manager and Chief Operating Officer, the Chief Financial Officer and Assistant General 
Manager, Business Services, and the Assistant General Manager, Power Enterprise, of the 
Commission, and the officers of the City are hereby authorized and directed, each acting 
alone, for and in the name and on behalf of this Commission, to execute and deliver any and 
all documents, certificates and representations, including, but not limited to, signature 
certificates, no-litigation certificates, tax certificates, letters of representation relating to 
book-entry registration, custody agreements, filing agent agreements, and certificates 
concerning the contents of the Official Statement and the Preliminary Official Statement, to 
contract for municipal bond insurance for all or a portion of the 2023 Power Bonds if 
determined by the General Manager, with the advice of the Municipal Advisor, to be 
beneficial to the Commission, to contract for one or more surety bonds or insurance policies 
for the debt service reserves, if any, for the 2023 Power Bonds if determined by the General 
Manager, in consultation with the City Attorney and with the advice of the Municipal 
Advisor, to be beneficial to the Commission, and to do any and all things and take any and all 


actions which may be necessary or advisable, in their discretion, to effectuate the issuance 
and sale of the 2023 Power Bonds, the financing or refinancing of the capital projects 
benefitting the Power Enterprise, the retirement of Outstanding CP Notes, and the other 
actions which the Commission has approved in this Resolution. The General Manager is 
authorized to delegate any of the responsibilities or duties set forth in this Resolution to the 
Deputy General Manager and Chief Operating Officer, to the Chief Financial Officer and 
Assistant General Manager, Business Services, to the Assistant General Manager, Power 
Enterprise, to the Deputy Chief Financial Officer, or to the Capital Finance Director, of the 
Commission. The other officers of the Commission are hereby authorized to delegate any of 
the actions on their behalf set forth herein to another officer or employee of the Commission. 


Section 9. Government Code Section 5852.1 Compliance. The Commission 
acknowledges that the good faith estimates required by Section 5852.1 of the California 
Government Code are disclosed in the staff report and are available to the public at the 
meeting at which this Resolution is approved. Such good faith estimates are incorporated by 
reference as if set forth in full herein. 


Section 10. Ratification. All actions heretofore taken by the officers, employees 
and agents of the Commission with respect to the authorization, sale and issuance of the 2023 
Power Bonds, prior to the date hereof and in accordance with the provisions hereof, are 
hereby ratified, approved and confirmed. 


Section 11. Effective Date. This Resolution shall take effect from and after its 
adoption. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting September 20, 2023. 


Secretary, Public Utilities Commission 
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REGULAR MEETING AGENDA 
Tuesday, September 26, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online as described below. 
Members of the public attending the meeting in person or remotely will have an opportunity to provide public 
comment on every action or discussion item. 


Members of the public are encouraged to provide public comment by email. Send an email to 
Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


REMOTE MEETING ACCESS 


Watch: https://www.stgovtv.org/sfpuc 


REMOTE PUBLIC COMMENT CALL-IN: 1 (415) 655-0001/ACCESS CODE 2599 928 6349 # # 
(No Passcode Required ) 


When your item is called, press *3 to be added to the public comment speaker line. Commenters will 
have up to two minutes to provide comment unless otherwise noted by the Chair. Please speak clearly, 
ensure you are in a quiet location, and turn off any TV’s or computers around you. 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast 
and captioned on SFGovTV. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability. Making a request to participate remotely no later than one hour before the 
start of the meeting helps ensure availability of the meeting link. Sign Language Interpretation is also available 
upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, 
all other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 
Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 


exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under — 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, | Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


311 Free Language Assistance: $0 #38 = [5 8)/ Ayuda gratuita con el idioma / becraTHaa MOMOUIb 
nmepesogunkos / Tro gitip Thong dich Mién phi / Assistance linguistique gratuite / ###}O Si Vte/ Pe 


0] / A) 2 / anava® smaas u'vaw“lag lupe a’yarlea og / Libreng tulong para sa wikang Tagalog 
UIMAd = 


Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site 
at www.sfgov.oreg/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 


action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If the Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- 
planning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


1. Call to Order 
2. Roll Call 
3. Report of the General Manager (discussion only) 
a) San Francisco Public Utilities Commission Employee Retirement Recognitions 
b) Introduction of dr. christian bijoux, Chief Diversity, Equity, and Inclusion Officer 
c) FY-2024-25 and FY2025-26 Biennial Budget Update 
d) Hetch Hetchy Capital Improvement Program Quarterly Report 
e) Wastewater Enterprise Quarterly Report Including Southeast Area Major Projects 
Updates (1) Biosolids, and (2) Headworks 
f) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 
4. Bay Area Water Supply and Conservation Agency Update (discussion only) (Sandkulla) 
5. CONSENT CALENDAR 
a) Approve modification of Job Order Contract No. JOC-92, General Engineering (A 


230170 


b) 


2 ul 


ZS01i2 


230173 


d) 


License) Construction, San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy with 

Sierra Mountain Construction, Inc., to increase the Contract amount by $2,500,000 for a new 
total not-to-exceed Contract amount of $7,500,000 with no increase to the contract duration, 

to complete ongoing facility and asset improvements. (Robinson) 


Award Job Order Contract No. JOC-100, HVAC Energy Efficiency (C-20 License), San 
Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and with 
a duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Mesa Energy Systems, Inc., to perform C-20 licensed heating, ventilation, and air 
conditioning energy efficiency construction work on San Francisco Public Utilities 
Commission systems and operations around the Bay Area. (Robinson) 


Award Job Order Contract No. JOC-101, General Engineering (A License) Construction, 
San Francisco, San Mateo, Santa Clara, and Alameda C ounties, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and with 
a duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Fontenoy Engineering, to perform A-licensed general engineering construction work on San 
Francisco Public Utilities Commission systems and operations around the Bay Area. 
(Robinson) 


Approve amendment to Contract Nos. PRO.O1 72.A-D, As-Needed Engineering Design 
Services, with Kennedy/Jenks Consultants (PRO.0172.A), Water Resources Engineering, 
Inc. (PRO.0172.B), AECOM Technical Services, Inc. (PRO.0172.C), and Hazen-LEE Joint 
Venture (PRO.0172.D), to increase each contract amount by $2,250,000, for a new total 
contract amount of $6,750,000 (per contract) with no change to the contract durations, to 
continue providing as-needed professional engineering design services necessary for the 
design and construction of improvements to various SFPUC facilities. (Robinson) 


230174 


930175 


230176 


230178 


23013 


230180 


e) 


g) 


h) 


Award Contract Nos. PRO.0275.A-C, Hetchy Capital Improvement Projects As-Needed 
Construction Management and Staff Augmentation Services, to AECOM — EMS a Joint 
Venture (a joint venture between AECOM Technical Services, Inc. and Effective 
Management Services, LLC) (PRO.0275.A), Avila and Associates Consulting Engineers, 
Inc. (PRO.0275.B), and Hetchy CM Partners JV (a joint venture between Consor PMCM, 
Inc. and Joe Hill Consulting Engineers) (PRO.0275.C), each in an amount not to exceed 
$4,000,000 and each with a duration of five years. (Robinson) 


Award Contract No. WD-2840, Southern Skyline Boulevard Ridge Trail Extension in the 
amount of $20,523,445, and with a duration of 543 consecutive calendar days (approximately 
one year and six months), to the responsible bidder submitting the lowest responsive bid, 
Gordon N. Ball, Inc., to construct a multi-purpose trail and parking lots on the San Francisco 
Public Utilities Commission Peninsula Watershed within the County of San Mateo. 
(Robinson) 


Approve an increase of $215,000 to the contract cost contingency and an increase of 50 
calendar days to the contract duration contingency for Contract No. WW-707R, Various 
Locations Sewer Replacement No. 11, with Basset Engineering, for a new contract amount of 
up to $3,979,385 and contract duration of up to 534 consecutive calendar days 
(approximately one year and six months) due to delays with San Francisco Municipal 
Transportation Authority’s ability to support de-energization of overhead Muni lines, lengthy 
procurement time of materials for de-energization work scope, and to address unforeseen 
underground conditions encountered on Townsend Street. (Robinson) 


Ratify correction to Resolution No. 23-0096, approved on May 9, 2023, to increase the 
construction duration for Contract No. WW-719A, Folsom Area Stormwater Improvements 
- SOMA and Mission Districts Sewer Replacement by 60 consecutive calendar days to 
reflect the total contract duration of 425 consecutive calendar days, with no change to 
contract amount. (Robinson) 


Approve and adopt the finding that Milton Roy Centrac B pumps are sole source products 
that are necessary to match existing products used in San Francisco Public Utilities 
Commission facilities; and authorize the General Manager to designate Milton Roy Centrac 
B pumps in contract specifications as sole source products for a period of eight years in 
Water Supply and Treatment Division contract specifications for public work procurements 
in conformance with San Francisco Administrative Code Section 6.73(e)(1) and Public 
Contract Code Section 3400(c)(2) and (3). (Ritchie) 


REGULAR CALENDAR 


Award Contract Nos. PRO.0240.A-B, Racial Equity Consulting to AECOM Technical 
Services, Inc. (PRO.0240.A) and Rosales Business Partners and GCAP Services, Joint Venture 
(PRO.0240.B), each for an amount not-to-exceed $9,500,000 with a term of five years, for as- 
needed racial equity consulting and support services to assist with implementation of the 
agency’s Racial Equity Action Plan, Racial Justice Resolution and other racial equity priorities. 


(Herrera) 


Public hearing to consider and possible action to adopt amendments to the San Francisco Public 
Utilities Commission’s Social Impact Partnership Program Rules and Regulations, at Rule 
1.0 and Rule 4.5. (Ordikhan1) 


8. Hearing to adopt revised San Francisco Public Utilities Commission Rules of Order to 
incorporate changes to Rule 16 Order of Business. 
230181 


9. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Capital Planning Improvement Initiative Update 
e) Declaration of Emergency — Fillmore and Green 16” Water Main Break 
f) Water Supply Conditions Update 


10. General Public Comment 
Members of the public may address the Commission on matters that are within the Commission's 
jurisdiction and are not on today’s agenda. 


11. Items initiated by Commissioners (discussion only) 
12. Public Comment on the matters to be addressed during Closed Session 


13. Motion on whether to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel. 


The Commission will go into Closed Session to discuss the following items: 
CLOSED SESSION 


14. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 
§54956.9(d)(1), San Francisco Administrative Code §67.10(d)(1)): 


Madison Culliane vy. City and County of San Francisco 
San Francisco Superior Court No.: CGC-22-597860 
Date Filed: January 27, 2022 
230182 , pecs: | eed Coders | 
roposed settlement of existing litigation concerning a motor vehicle accident with the City and 
County of San Francisco to pay Madison Culliane $40,000.00 in exchange for a full and final 
release, subject to final approval by the Board of Supervisors. (action item) (Whipps) 


15. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Pry A Sentinel Insurance Company, Ltd. v. City and County of San Francisco 
230183  Unlitigated Claim File No.: 23-01817 
Date Filed: March 23, 2023 
Proposed settlement of unlitigated claim for damage to property resulting from a high-pressure 
fire suppression water service main fail with the City and County of San Francisco to pay 99 
Sentinel Insurance Company, Ltd. $100,000.00 in exchange for a full and final release, subject to 
final approval by the Board of Supervisors. (action item) (Whipps) 


16. PUBLIC EMPLOYEE PERFORMANCE EVALUATION (Government Code §54957(b), San 


Francisco Administrative Code §67.10(b): 

Dennis J. Herrera, General Manager (discussion only) 

Following Closed Session, the Commission will reconvene in Open Session 
17. Announcement following Closed Session 


18. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


19. Adjournment 
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| to Order 


President Ajami called the meeting to order at 1:30 pm. 


2. Roll Call 
Present: Ajami, Maxwell, Rivera, and Stacy 
Excused: Paulson 


3. Report of the General Manager 


a) 


b) 


Cc) 


San Francisco Public Utilities Commission Employee Retirement Recognitions 

General Manager (GM) Herrera recognized the service and dedication of recent retirees 
with more than 25 years of service to the SFPUC. Information Technology: Brian Rolley (38 
years), Xenophon “Fonda” Davis (36 years); Customer Service Bureau: Maureen Randolph 
(34 years); Water Enterprise: Theodore “Ted” Standers (37 years), Paul del Grosso (30 
years), John Teahan (39 years), Daniel Watson (37 years), John Bechelli (33 years), Carol 
Degraca (34 years), James Blue (36 years), Carlos Uriarte (32 years), Emrulkayes Akter (32 
years), Steve Deleo (33 years), Laura Taggart (26 years), Brian Sak, (26 years), and Albert 
Ujcic (35 years); and Wastewater Enterprise: Joe Limon (27 years), Wesley Ng (26 years), 
Meei Lih Ahmad (26 years), Keven Roche (28 years), and Vincent Wong (27 years). 


The Commissioners thanked the retirees for their service and wished them well in their 
retirement. Ceremonial photographs were taken. 


Retirees Albert Ujcic, Meei Lih Ahmad, and James Blue expressed appreciation for the 
recognition and for their time working for the SFPUC. They thanked their colleagues for the 
time working together. 


No public comment. 


Introduction of dr. christian bijoux, Chief Diversity, Equity, and Inclusion Officer 

GM Herrera introduced dr. christian bijoux, Chief Diversity, Equity, and Inclusion Officer, 
who began working at the SFPUC on July 10, 2023. GM Herrera discussed dr. bijoux’'s 
education and work credentials and expressed gratitude that he chose to work with the 
SFPUC. 


dr. bijoux stated his life and career has been dedicated to advancing racial equity and 
justice. He noted the work will not happen overnight and emphasized that there will be 
challenges, but stated with hard work and patience, the goals will be met and solutions 
achieved. He noted the opportunity to do something different and opportunity for 
engagement. 


Vice President (VP) Maxwell requested that regular updates be provided as to the team’s on- 
going work. President asked that information be presented beyond simply checking boxes. 


No public comment. 


FY-2024-25 and FY2025-26 Biennial Budget Update 
Nancy Hom, Assistant General Manager (AGM) Business Services and Chief Financial 
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Wastewater, 21% CleanPowerSF, 12% Hetch Hetchy, and 5% Hetchy Water), and is almost 
all rate-funded. She indicated there are 2,745 funded FTE. She stated that growth in the 
Operating budget is driven by capital and power purchases. 


CFO Hom stated the Capital Plan is the SFPUC’s largest driver at $8.5 billion for FY2023- 
24 to 2023 with anticipated growth for this plan for in this budget cycle. 


CFO Hom discussed (1) Budget priorities of affordability, responsible management, and 
investing where it matters; (2) Budget policies with a goal to develop and adopt a balanced 
two-year (biennial) fixed operating and capital budgets, 10-Year Capital Plan, and 10-Year 
Financial Plan that meet the following Commission’s budget policies: Affordability Policy, 
Ratepayer Assurance Policy, Financial and Debt Policies, Technology Policy, Asset 
Management Policy, and Racial Justice Resolution. CFO Hom reviewed the upcoming 
budget schedule and budget development process. 


President Ajami asked that “racial equity” “environmental stewardship”, and “resilience 
and climate change” be placed at the top of the priorities. She discussed rate design and 
possible changes to how rates are determined, the rates process, and decoupling. CFO Hom 
responded to follow-up questions from Commissioner Stacy and VP Maxwell. Brief 
discussion ensued. 


Public Comment 

© Gwen Jackson-Fagan discussed the $8.8 million biennial budget and asked that some of 
the money be used to fund 1800 Oakdale improvements. 

© Peter Drekmeier, Tuolumne River Trust, concurred with comments made by President 
Ajami for prioritizing environmental stewardship. 


d) Hetch Hetchy Capital Improvement Program Quarterly Report 
Katie Miller, Director, Water Capital Programs reviewed the Hetch Hetchy Capital 
Improvement Program (HCIP) status as of June 2023, indicating expenditures for the 
quarter are $255 million, with the total HCIP 33% complete. Director Miller reviewed 
the HCIP cost summary budget stating there are no cost variances in the fourth quarter. 


Director Miller provided updates for the O'Shaughnessy Dam Outlet Works Phase I; and 
Transmission Lines 7/8 Upgrades. 


Director Miller responded to questions from VP Maxwell regarding the Moccasin 
Penstock Project’s short-and-long term solutions, and the Moccasin Powerhouse and 
Warnerville Substation Projects scope and costs. 

Director Miller responded to a question from President Ajami as to whether any 
consideration being given to early-warning systems to alert as to potential problems. 


Brief discussion ensued with staff noting that alternatives are being investigated. 


No public comment. 


e) Wastewater Enterprise Quarterly Report Including Southeast Area Major Projects 
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Bessie Tam, Wastewater Capital Programs Director provided construction updates for 
the Wawona Area Stormwater Improvement Project, North Shore Pump Station Wet 
Weather Improvements, and the Westside Pump Station Reliability Improvements. 


Director Tam reviewed the Sewer System Improvement Program (SSIP) Phase I status as 
of June 2023 indicating the project count for Phase is at 70, with 11 in construction, at 
59.7% complete, and with $3,646 million expended, She reviewed the SSIP status cost 
summary and the facilities and infrastructure status cost summary. 


Director Tam reviewed capital program milestones and reviewed projects that have been 
awarded construction, have completed 95% design, have completed 35% design, and 
have completed conceptual engineering report. 


She provided progress and status updates for the following (1) Southeast Plant Digester 
Facilities Project (Project cost $2,373 million); and (2) Southeast Plant New Headworks 
Facilities Project (Project cost increased from $679 million to $689 million). 


Director Tam responded to a question from VP Maxwell regarding concerns expressed 
by a member of the Board of Supervisors regarding the Wawona Project, indicating the 
situation has been addressed. GM Herrera noted his on-going discussions with the 
Supervisor. 


No public comment. 
f) Report on Recent San Francisco Public Utilities Commission Activities, Events and 


Announcements 
None. 


4. Bay Area Water Supply and Conservation Agency Update 
Nicole Sandkulla, Bay Area Water Supply and Conservation Agency (BAWSCA) CEO discussed 


(1) Negotiation of a new Tier Two Drought Allocation Plan that is being considered by BAWSCA 
members that will determine how the 2026 Wholesale Customers share the available supplies 
from the SFPUC’s system during a drought. She discussed the current Tier Two Pan which was 
adopted in 2009 and expired in 2018, with yearly extensions by the BAWSCA Board. She 
discussed details of the new Tier Two Plan and indicated that negotiations are expected to 
conclude by the end of this fiscal year; (2) Development of the scope for the Long-term Reliable 
Water Supply Strategy 2045 which will take approximately six months. She noted monthly 
engagement with member agencies, Board Policy Committee, and BAWSCA Board of Directors; 
and (3) Fall 2023 Water Efficient Landscape Education Series that will offer more than 20 free 
classes to the public, both virtually and in person. She indicated there is also a library of virtual 
classes for public viewing. 


President Ajami thanked CEO Sandkulla for the presentation and for information on the 
educational classes. CEO Sandkulla discussed the success of the courses and public 


participation levels. 


No public comment. 
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a) Approve modification of Job Order Contract No. JOC-92, General Engineering (A License 
Construction, San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy with Sierra 


Mountain Construction, Inc., to increase the Contract amount by $2,500,000 for a new total 
not-to-exceed Contract amount of $7,500,000 with no increase to the contract duration, to 


complete ongoing facility and asset improvements. (Resolution 23-0170) 


b) Award Job Order Contract No. JOC-100, HVAC Energy Efficiency (C-20 License), San 
Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and with 
a duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Mesa Energy Systems, Inc., to perform C-20 licensed heating, ventilation, and air 
conditioning energy efficiency construction work on San Francisco Public Utilities 
Commission systems and operations around the Bay Area. (Resolution 23-0171) 


c) Award Job Order Contract No. JOC-101, General Engineering (A License) Construction, San 
Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and with 
a duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Fontenoy Engineering, to perform A-licensed general engineering construction work on San 


Francisco Public Utilities Commission systems and operations around the Bay Area. 
(Resolution 23-0172) 


d) Approve amendment to Contract Nos. PRO.0172.A-D, As-Needed Engineering Design 
Services, with Kennedy/Jenks Consultants (PRO.0172.A), Water Resources Engineering, 
Inc. (PRO.0172.B), AECOM Technical Services, Inc. (PRO.0172.C), and Hazen-LEE Joint 
Venture (PRO.0172.D), to increase each contract amount by $2,250,000, for a new total 
contract amount of $6,750,000 (per contract) with no change to the contract durations, to 
continue providing as-needed professional engineering design services necessary for the 
design and construction of improvements to various SFPUC facilities. (Resolution 23-0173) 


e) Award Contract Nos. PRO.0275.A-C, Hetchy Capital Improvement Projects As-Needed 
Construction Management and Staff Augmentation Services, to AECOM — EMS a Joint 
Venture (a joint venture between AECOM Technical Services, Inc. and Effective 
Management Services, LLC) (PRO.0275.A), Avila and Associates Consulting Engineers, 
Inc. (PRO.0275.B), and Hetchy CM Partners JV (a joint venture between Consor PMCM, 
Inc. and Joe Hill Consulting Engineers) (PRO.0275.C), each in an amount not to exceed 
$4,000,000 and each with a duration of five years. (Resolution 23-0174) 


f) Award Contract No. WD-2840, Southern Skyline Boulevard Ridge Trail Extension in the 
amount of $20,523,445, and with a duration of 543 consecutive calendar days, to the 
responsible bidder submitting the lowest responsive bid, Gordon N. Ball, Inc., to construct a 
multi-purpose trail and parking lots on the San Francisco Public Utilities Commission 
Peninsula Watershed within the County of San Mateo. (Resolution 23-0175) 


g) Approve an increase of $215,000 to the contract cost contingency and an increase of 50 
calendar days to the contract duration contingency for Contract No. WW-707R, Various 
Locations Sewer Replacement No. 11, with Basset Engineering, for a new contract amount of 

up to $3,979,385 and contract duration of up to 534 consecutive calendar days due to delays 
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of overhead Muni lines, lengthy procurement time of materials for de-energization work 


scope, and to address unforeseen underground conditions encountered on Townsend Street. 
(Resolution 23-0176) 


h) Ratify correction to Resolution No. 23-0096, approved on May 9, 2023, to increase the 
construction duration for Contract No. WW-719A, Folsom Area Stormwater Improvements - 
SOMA and Mission Districts Sewer Replacement by 60 consecutive calendar days to reflect 
the total contract duration of 425 consecutive calendar days, with no change to contract 
amount. (Resolution 23-0177) 


i) Approve and adopt the finding that Milton Roy Centrac B pumps are sole source products 
that are necessary to match existing products used in San Francisco Public Utilities 
Commission facilities; and authorize the General Manager to designate Milton Roy Centrac 
B pumps in contract specifications as sole source products for a period of eight years in 
Water Supply and Treatment Division contract specifications for public work procurements 
in conformance with San Francisco Administrative Code Section 6.73(e)(1) and Public 
Contract Code Section 3400(c)(2) and (3). (https://sfpuc.sharefile.com/d- 
s9ebafs 6ebafe4544a2d38db3ae6dc5 1 bResolution 23-0178) 


No public comment. 


On motion to approve the Consent Calendar 
Ayes: Ajami, Maxwell, Rivera and Stacy 


6. Award Contract Nos. PRO.0240.A-B, Racial Equity Consulting to AECOM Technical Services, 
Inc. (PRO.0240.A) and Rosales Business Partners and GCAP Services, Joint Venture 
(PRO.0240.B), each for an amount not-to-exceed $9,500,000 with a term of five years, for as- 
needed racial equity consulting and support services to assist with implementation of the 


agency’s Racial Equity Action Plan, Racial Justice Resolution and other racial equity priorities. 
(Resolution 23-0179) 


dr. bijoux noted the importance of the work to be performed under the proposed contracts. He 
discussed the Seven Pillars contained in the Racial Equity Action Plan, indicating the work to be 
performed is intricate and that internal capacity needs to be developed to perform the work in 
the large SFPUC organization. He stated consultants are needed to help staff conduct the 
necessary work to build the infrastructure required to carry out the important work. 


GM Herrera stated this is the first major contract in this area. He recognized the importance of 
the work that will be performed under the direct supervision him and dr. bijoux and state the 
consultant’s work will be task-order based and will be closely monitored. 


In response to a question from VP Maxwell for an example of the work to be performed by 
AECOM, dr. bijoux responded that work would include AECOM’s assistance with mapping 
every activity in the SFPUC, with efforts to achieve more collaboration and less isolation, and to 
break down existing silos. 


Commissioner Stacy noted the amount of data collection and the extensive collaboration that 
will be required between the SFPUC and AECOM . 


es Se INS a ae ie ay, ea ee ET AD rele: 1! por adsl The AS Sea lg Be NE SE a 


SFPUC MINUTES SEPTEMBER 26,2023 6 


Commissioner Rivera reiterated that the SFP UC needs to be deeply involved and ensure that the 
work is tailored to the SFPUC’s needs and that the decision-making is coming from the SFPUC. 


VP Maxwell thanked the GM and dr. bijoux and his team for their work. 


President Ajami discussed the contract amount of $9.5 million and stated she would like to see 
additional funding. She discussed the Racial Equity Action Plan and indicated it is good time for 
a review to see what is and isn’t needed. She stated that in five years the program should be run 
and operated by the SFPUC without consultant assistance and there should be adequate internal 
capacity to perform the work and own the product. dr. bijoux concurred and confirmed that the 
SFPUC is the driver and will retain rights to what is built. 


Public Comment 


e Gwen Jackson-Fagan asked about the Seven Pillars and asked if anyone from the Bayview 
Hunters Point community is involved. 


On motion to approve Item 6: 
Ayes: Ajami, Maxwell, Rivera and Stacy 


7. Public hearing to consider and possible action to adopt amendments to the San Francisco Public 


Utilities Commission’s Social Impact Partnership Program Rules and Regulations, at Rule 1.0 
and Rule 4.5. (Resolution 23-0180) 


Valerie Tulier-Laiwa, Manager, Social Impact Partnership Program (SIP) provided a brief 
summary of the SIP. She noted a recent citywide suspension order prohibiting several entities 
from applying to and receiving future city contracts, and that the Mayor directed departments to 
cancel contracts with those entities. 


She stated the proposed amendment to the Rules and Regulations comply with the Mayor’s 
directive and were drafted in partnership with the City Attorney. She discussed proposed Rule 
1.0 and Rule 4.5 amendments, stating they are technical in nature to comply with the city-wide 
directive. 


Public Comment 

e Vince Courtney, Northern California Laborers touched on the history of the SIP and 
indicated that the materials presented are transparent. He stated the laborers are willing to 
engage in the workforce (apprenticeship) piece and work with the SFPUC. 


On motion to approve Item 7: 
Ayes: Ajami, Maxwell, Rivera and Stacy 


8. Hearing to adopt revised San Francisco Public Utilities Commission Rules of Order to 


incorporate changes to Rule 16 Order of Business. (Resolution 23-0181) 
President Ajami noted the proposed amendment to the Order of Business will move General 


Public Comment back to the front portion of the agenda. 


Public Comment 
e Dave Warner expressed thanks to the Commission for moving public comment forward on 


the agenda. 
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© Peter Drekmeier thanked the Commission for moving public comment forward on the agenda 
and provided his thoughts on the movement of public comment to the end of the agenda. 


President Ajami noted the reasons for the decision to move public comment to the end of the 
agenda and for moving it back to the front. 


On motion to approve Item 8: 
Ayes: Ajami, Maxwell, Rivera and Stacy 


9. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Capital Planning Improvement Initiative Update 
e) Declaration of Emergency — Fillmore and Green 16” Water Main Break 
f) Water Supply Conditions Update 


10. General Public Comment 
© Dave Warner discussed correspondence he provided to the Commission regarding San 
Diego Water rates and their investment in alternative water supplies and demand. 
e Peter Drekmeier discussed slide nine in the Water Supply Conditions Update. 


l 


— 


. Items initiated by Commissioners 
None. 


12. Public Comment on the matters to be addressed during Closed Session 
None. 


13. Motion on whether to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel. 


On motion to assert the attorney client privilege regarding the matters listed as Conference with 
Legal Counsel: 
Ayes: Ajami, Maxwell, Rivera and Stacy 


The Commission entered Closed Session at 3:30 pm. 


Present in Closed Session: Commissioners Ajami, Maxwell, Rivera, and Stacy; Dennis Herrera, 
General Manager (present for part of item 16); Nicholas Whipps, Deputy City Attorney (not 
present for item 16); Donna Hood, Commission Secretary (not present for item 16). 


14. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 
54956.9(d)(1), San Francisco Administrative Code §67.10(d)(1)): 


Madison Cullinane v. City and County of San Francisco 


San Francisco Superior Court No.: CGC-22-597860 
Date Filed: January 27, 2022 
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Proposed settlement of existing litigation concerning a motor vehicle accident with the City and 
County of San Francisco to pay Madison Cullinane $40,000.00 in exchange for a full and final 
release, subject to final approval by the Board of Supervisors. (Resolution 23-0182) 


15. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Sentinel Insurance Company, Ltd. v. City and County of San Francisco 

Unlitigated Claim File No.: 23-01817 

Date Filed: March 23, 2023 

Proposed settlement of unlitigated claim for damage to property resulting from a high-pressure 
fire suppression water service main fail with the City and County of San Francisco to pay 99 
Sentinel Insurance Company, Ltd. $100,000.00 in exchange for a full and final release, subject to 
final approval by the Board of Supervisors. (Resolution 23-0183) 


16. PUBLIC EMPLOYEE PERFORMANCE EVALUATION (Government Code §54957(b), San 
Francisco Administrative Code §67.10(b): 


Dennis J. Herrera, General Manager 


The Commission exited Closed Session at 4:57 pm. 


17. Announcement following Closed Session 
President Ajami announced that the Commission recommended that the Board of Supervisors 
approve the settlements referenced in the agenda. 


She announced that Vice President was selected by the as the Commission's representative labor 
negotiator. 


18. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


On motion not to disclose the discussions during Closed Session: 
Ayes: Ajami, Maxwell, Rivera and Stacy 


19. Adjournment 
President Ajami adjourned the meeting at 4:58 pm. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0170 


WHEREAS, A Job Order Contract enables the San Francisco Public Utilities Commission 
(SFPUC) to quickly and efficiently complete unrelated tasks on an as-needed basis under a single, 
competitively bid, indefinite quantity contract for general engineering construction services; and 


WHEREAS, On March 14, 2023, by Resolution No. 22-0053, the Commission awarded 
Job Order Contract No. JOC-92, General Engineering (A License) Construction, San Joaquin, 
Stanislaus, and Tuolumne Counties, Hetch Hetchy to Sierra Mountain Construction, Inc.; and 


WHEREAS, The original contract was for an amount not-to-exceed $5,000,000, with a 
guaranteed minimum task order opportunity of $50,000, and the original contract duration was 
two years; and 


WHEREAS, The contract Certification date was April 3, 2023; and 


WHEREAS, Staff seeks an increase of $2,500,000 to the contract amount to complete 
ongoing facility and asset improvements, such as building, moving, and demolition: cathodic 
protection; concrete; earthwork and paving; electrical; general engineering construction; Lenel 
systems integration; pipeline; and trucking and hauling for the San Francisco Public Utilities 
Commission systems and operations around Hetch Hetchy; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
for various discrete construction activities that the Contractor will perform under this Job Order 
Contract; and 


WHEREAS, The Contract Monitoring Division established a 15% Local Business 
Enterprise subcontracting requirement for this contract, and the contractor committed to a 15% 
Local Business Enterprise subcontractor participation with its bid submittal; and 


WHEREAS, Approval of this Job Order Contract modification does not constitute a 
“project” under the California Environmental Quality Act (CEQA) Guidelines section 15378 
because it does not involve commitment to any specific project that may result in a physical change 
in the environment; and the SFPUC will not authorize the contractor to commence any work under 
this contract until the proposed work is reviewed and any appropriate environmental review under 
the CEQA, if required, has been completed; now, therefore, be it 


RESOLVED, That this Commission hereby approves Modification No. 1 to Job Order 
Contract No. JOC-92, General Engineering (A License) Construction, San Joaquin, Stanislaus, 
and Tuolumne Counties, Hetch Hetchy, with Sierra Mountain Construction, Inc., increasing the 
Contract amount by $2,500,000 for a total not-to-exceed amount of $7,500,000, with no change to 
the contract duration. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 26, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0171 


WHEREAS, A Job Order Contract enables the San Francisco Public Utilities Commission 
(SFPUC) to complete unrelated tasks quickly and efficiently on an as-needed basis under a single, 
competitively bid, indefinite quantity contract for general engineering construction services; and 


WHEREAS, On June 27, 2023, the SFPUC advertised Job Order Contract No. JOC-100, 
HVAC Energy Efficiency (C-20 License), San Francisco, San Mateo, Santa Clara, and Alameda 
Counties; and 


WHEREAS, On July 27, 2023, the SFPUC received and publicly opened two bids in which 
the bidders submitted their proposed profit and overhead percentage markups on specified unit 
prices for work to be specified under task orders; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the bidders and their 
bids for responsibility, responsiveness, and application of bid preferences and determined Mesa 
Energy Systems, Inc. (Contractor) to be the responsible bidder that submitted the lowest responsive 
bid; and 


WHEREAS, The Contract Monitoring Division established an 8% Local Business 
Enterprise subcontracting requirement for this contract, and Mesa Energy Systems, Inc. committed 
to 8% Local Business Enterprise subcontractor participation in its bid submittal; and 


WHEREAS, The contract not-to-exceed amount is $5,000,000, with a guaranteed 
minimum task order opportunity of $50,000, to perform heating, ventilation, and air conditioning 
energy efficiency construction work on SFPUC systems in San Francisco, San Mateo, Santa Clara, 
and Alameda Counties; and 


WHEREAS, The contract duration is two years; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
for various discrete construction activities that the Contractor will perform under this Job Order 
Contract; and 


WHEREAS, Award of this Job Order Contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the 
environment; and the SFPUC will not authorize the contractor to commence any work under this 
contract until the proposed work is reviewed and any appropriate environmental review under the 
CEQA, if required, has been completed; and 


WHEREAS, Funds will be available from various SFPUC Enterprise Funds for SFPUC 
issued task orders; now, therefore, be it 


RESOLVED, That this Commission hereby awards Job Order Contract No. JOC-100, 
HVAC Energy Efficiency (C-20 License), San Francisco, San Mateo, Santa Clara, and Alameda 
Counties, for a not-to-exceed amount of $5,000,000, and a duration of two years, to the responsible 
bidder that submitted the lowest responsive bid, Mesa Energy Systems, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of September 26, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0172 


WHEREAS, A Job Order Contract enables the San Francisco Public Utilities Commission 
(SFPUC) to quickly and efficiently complete unrelated tasks on an as-needed basis under a single, 
competitively bid, indefinite quantity contract for general engineering construction services; and 


WHEREAS, On July 11, 2023, the SFPUC advertised Job Order Contract No. JOC-101, 
General Engineering (A License) Construction, San Francisco, San Mateo, Santa Clara, and 
Alameda Counties; and 


WHEREAS, On August 10, 2023, the SFPUC received and publicly opened two bids in 
which the bidders submitted their proposed profit and overhead percentage markups on specified 
unit prices for work to be specified under task orders; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the bidders for 
responsibility and their bids for responsiveness and application of bid preferences, and determined 
Fontenoy Engineering (Contractor) to be the responsible bidder that submitted the lowest 
responsive bid; and 


WHEREAS, The Contract Monitoring Division established a 16% Local Business 
Enterprise subcontracting requirement for this contract, and Fontenoy Engineering committed to 
a 30% Local Business Enterprise subcontractor participation in its bid submittal; and 


WHEREAS, The contract not-to-exceed amount is $5,000,000, with a guaranteed 
minimum task order opportunity of $50,000, to perform general engineering construction work on 
SFPUC systems in San Francisco, San Mateo, Santa Clara, and Alameda Counties; and 


WHEREAS, The contract duration is two years; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
for various discrete construction activities that the Contractor will perform under this Job Order 
Contract; and 


WHEREAS, Award of this Job Order Contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the 
environment; and the SFPUC will not authorize the contractor to commence any work under this 
contract until the proposed work is reviewed and any appropriate environmental review under the 
CEQA, if required, has been completed; now, therefore, be it 


RESOLVED, That this Commission hereby awards Job Order Contract No. JOC-101, 
General Engineering (A License) Construction, San Francisco, San Mateo, Santa Clara, and 
Alameda Counties, for a not-to-exceed amount of $5,000,000, and a duration of two years, to the 
responsible bidder that submitted the lowest responsive bid, Fontenoy Engineering. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 26, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0173 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires as-needed 
professional engineering design services necessary for the design and construction of 
improvements to various SFPUC facilities; and 


WHEREAS, On April 13, 2021, by Resolution No. 21-0057, the Commission awarded 
Contract Nos. PRO.0172.A-D, As-Needed Engineering Design Services, each with an amount not- 
to-exceed $4,500,000 and each with a duration of five years, to Kennedy/Jenks Consultants 
(PRO.0172.A), Water Resources Engineering, Inc. (PRO.0172.B), AECOM Technical Services, 
Inc. (PRO.0172.C), and Hazen-LEE Joint Venture (PRO.0172.D); and 


WHEREAS, Staff recommends Amendment No. | to increase Contract Nos. PRO.0172.A, 
PRO.0172.B, PRO.0172.C and PRO.0172.D by $2,250,000 each, to continue providing 
professional engineering design services for various SFPUC facilities, on an as-needed basis, 
increasing the total not-to-exceed amount for each contract to $6,750,000 with no change to the 
durations; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to Contract Nos. 
PRO.0172.A, PRO.0172.B, PRO.0172.C and PRO.0172.D, As-Needed Engineering Design 
Services, with Kennedy/Jenks Consultants (PRO.0172.A), Water Resources Engineering, Inc. 
(PRO.0172.B), AECOM Technical Services, Inc. (PRO.0172.C), and Hazen-LEE Joint Venture 
(PRO.0172.D), increasing each contract by $2,250,000 for a total not-to-exceed amount of 
$6,750,000 for each contract, with no change to the durations, to continue providing as-needed 
professional engineering design services necessary for the design and construction of 
improvements to various SFPUC facilities. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 26, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0174 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires the 
services of three qualified construction management contractors to supplement and augment 
SFPUC Construction Management Bureau staff to provide as-needed construction management 
expertise in the management of current and upcoming SFPUC construction projects; and 


WHEREAS, The estimated cost of services is $4,000,000 per contract; and 


WHEREAS, SFPUC advertised a Request for Proposals for as-needed construction 
management services on May 11, 2023; and 


WHEREAS, Staff anticipates that services will begin in October 2023 and end in October 
2028, and the duration of each contract is five years; and 


WHEREAS, SFPUC and Contract Monitoring Division (CMD) staff, upon review of the 
proposal scores, determined that AECOM — EMS a Joint Venture (a joint venture between 
AECOM Technical Services, Inc. and Effective Management Services, LLC), Avila and 
Associates Consulting Engineers, Inc., and Hetchy CM Partners JV (a joint venture between 
Consor PMCM, Inc. and Joe Hill Consulting Engineers) are the three highest-ranked proposers 
based on the established scoring criteria; and 


WHEREAS, The CMD established a 12% Local Business Enterprise (LBE) subcontracting 
participation requirement for each contract and AECOM — EMS a Joint Venture, Avila and 
Associates Consulting Engineers, Inc., and Hetchy CM Partners JV committed to LBE 
subcontracting participation of 12%, 12.10%, and 15% respectively with their proposals; and 


WHEREAS, Funds for Contract No. PRO.0275.A-C, Hetchy Capital Improvement 
Projects As-Needed Construction Management and Staff Augmentation Services, will be available 
from individual construction projects; and 


WHEREAS, Award of this contract does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines section 15378 because it does not involve any 
commitment to any specific project that may result in a physical change in the environment, and 
work under the contract will consist of support services only, and SFPUC will not initiate any 
support services for construction of the individual project(s) under this contract until any 
appropriate environmental review under the CEQA, if required, has been completed for the 
individual project(s); now, therefore, be it 


RESOLVED, That this Commission awards Contract Nos. PRO.0275.A-C, Hetchy Capital 
Improvement Projects As-Needed Construction Management and Staff Augmentation Services, to 
AECOM — EMS a Joint Venture (PRO.0275.A), Avila and Associates Consulting Engineers, Inc. 
(PRO.0275.B), and Hetchy CM Partners JV (PRO.0275.C), to provide as-needed construction 
management services. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 26, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0175 


WHEREAS, San Francisco Public Utilities Commission (SFPUC) staff developed a project 
under the Water Enterprise 10-year Capital Improvement Program for certain improvements to the 
Regional Water System, otherwise known as Southern Skyline Blvd Ridge Trail Extension: and 


WHEREAS, On May 11, 2021, by Resolution No. 21-0077, this Commission approved Project 
No. 10015113, Southern Skyline Boulevard Ridge Trail Extension Project (Project), and authorized 
Staff to proceed with implementing the Project, including advertising for construction bids; and 


WHEREAS, On June 9, 2023, the SFPUC advertised Contract No. WD-2840, Southern Skyline 
Boulevard Ridge Trail Extension, for construction of the Project; and 


WHEREAS, The Engineer’s Estimate is $16,000,000 to construct a multi-purpose trail and 
parking lots on the San Francisco Public Utilities Commission Peninsula Watershed within the 
County of San Mateo; and 


WHEREAS, The contract duration is 543 consecutive calendar days; and 
WHEREAS, On July 27, 2023, SFPUC received and publicly opened four bids; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) reviewed the bidders for 
responsibility and the bids for responsiveness, and determined that Gordon N. Ball, Inc. is the 
responsible bidder that submitted the lowest responsive bid; and 


WHEREAS, CMD established a 23% Federal Disadvantaged Business Enterprise (DBE) 
subcontracting goal for this contract, and the contractor committed to 23.15% DBE subcontractor 
participation in its bid submittal; and 


WHEREAS, On July 26, 2001, by Resolution No. 01-0140, this Commission approved the 
Peninsula Watershed Management Plan Final Environmental Impact Report and adopted findings 
and a Mitigation, Monitoring and Reporting Program as required by California Environmental 
Quality Act (CEQA); and 


WHEREAS, On December 18, 2002, by Resolution No. 02-0265, the SFPUC adopted 
Fifield/Cahill Ridge Trail Alternative E, and amended and finalized the Peninsula Watershed 
Management Plan; and 


WHEREAS, The Peninsula Watershed Management Plan Final Environmental Impact Report 
addressed the southern skyline ridge trail at a programmatic level of detail; and 


WHEREAS, On April 29, 2021, the Planning Commission certified the Final Environmental 
Impact Report for the Southern Skyline Boulevard Ridge Trail Extension Project (Case No. 2016- 
016100ENV) prepared pursuant to the CEQA by Motion No. 20900; and 


WHEREAS, The Planning Department is the custodian of records, located in File No. 2016- 
016100ENV at 49 South Van Ness Avenue, Suite 1400, San Francisco, California; and 


WHEREAS, The Project files, including the Final Environmental Impact Report, CEQA 
Findings, and the Mitigation Monitoring and Reporting Program have been made available for review 
by this Commission and the public, and those files are part of the record before this Commission; and 


WHEREAS, This Commission reviewed and considered the information contained in the Final 
Environmental Impact Report, the CEQA Findings, and all written and oral information provided by 
the Planning Department, the public, relevant public agencies, SFPUC staff and other experts and the 
administrative files for the Southern Skyline Boulevard Ridge Trail Extension Project; and 


WHEREAS, On May 11, 2021, this Commission approved the Project and, as required by the 
CEQA, adopted findings including a statement of overriding considerations (CEQA Findings), and 
the Mitigation Monitoring and Reporting Program by Resolution No. 21-0077; now therefore be it, 


RESOLVED, This Commission has reviewed and considered the Final Environmental Impact 
Report and record as a whole, finds that the Final Environmental Impact Report is adequate for its 
use as the decision-making body for the action taken herein to award the contract and incorporates 
the CEQA Findings contained in Resolution No. 21-0077, including the Statement of Overriding 
Considerations, by this reference thereto as though set forth in this Resolution; and be it 


FURTHER RESOLVED, That this Commission further finds that since the Final Environmental 
Impact Report was finalized, there have been no substantial project changes and no substantial 
changes in project circumstances that would require major revisions to the Final Environmental 
Impact Report due to the involvement of new significant environmental effects or an increase in the 
severity of previously identified significant impacts, and there is no new information of substantial 
importance that would change the conclusions set forth in the Final Environmental Impact Report; 
and be it 


FURTHER RESOLVED, That this Commission hereby awards Contract No. WD-2840, 
Southern Skyline Boulevard Ridge Trail Extension, in the amount of $20,523,445, for a duration of 
543 consecutive calendar days, to the responsible bidder submitting the lowest responsive bid, 
Gordon N. Ball, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 26, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0176 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) inspected existing 
sewers in the City and County of San Francisco, identified sewer lines needing replacement, and 
issued a request for bids for Contract No. WW-707R, Various Locations Sewer Replacement No. 
11; and 


WHEREAS, On June 28, 2022, by Resolution No. 22-0120, the Commission awarded 
Contract No. WW-707R, Various Locations Sewer Replacement No. 11 to Basset Engineering; 
and 


WHEREAS, The original contract amount was for $3,422,168 and the original contract 
duration was 440 consecutive calendar days; and 


WHEREAS, The contract Notice-to-Proceed date was September 12, 2022; and 


WHEREAS, Modification No. | increased the contract amount by $342,216 to perform 
additional sewer lateral replacement work and associated pavement restoration, for a total contract 
amount of $3,764,384, with no change to the contract duration; and 


WHEREAS, Staff recommends an increase of $215,000 to the contract cost contingency 
and an increase of 50 calendar days to the contract duration contingency to complete the remaining 
contract work scope due to delays with San Francisco Municipal Transportation Authority’s ability 
to support de-energization of overhead Muni lines, lengthy procurement time to acquire materials 
for de-energization work scope, and to address unforeseen underground conditions encountered 
on Townsend Street; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 20% for this contract, and the contractor committed to 20.56% LBE 
participation with its bid submittal; and 


WHEREAS, Funds are available from Project No. 10035397, Various Locations Sewer 
Replacement No. 11; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of $215,000 to the 
existing contract cost contingency and an increase of 50 calendar days to the existing contract 
duration contingency, for Contract No. WW-707R, Various Locations Sewer Replacement No. 11, 
for a total contract cost contingency amount of up to $557,217 and total contract duration 
continency up to 94 calendar days, and a new total contract amount of up to $3,979,385 and 
contract duration of up to 534 consecutive calendar days; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager, 
or the General Manager’s designee, to consider, and, if appropriate, to approve any future 


modifications to the contract amount for a total contract amount of up to $3,979,385, and a total 
contract duration of up to 534 consecutive calendar days. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 


Commission at its meeting of September 26, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0177 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is undertaking the 
Folsom Area Stormwater Improvements Project to increase collection system capacity and reduce 
the risk of flooding in the low-lying Inner Mission neighborhood surrounding the 172 1 S82eand 
Folsom Streets that are historically subject to flooding by constructing and upsizing sewer pipes 
and boxes and constructing a new stormwater tunnel. Contract No. WW-719A is the first of four 
construction contracts necessary to complete the Project; and 


WHEREAS, On May 9, 2023, by Resolution No. 23-0096, the Commission awarded 
Contract No. WW-719A, Folsom Area Stormwater Improvements - SOMA and Mission Districts 
Sewer Replacement to Mitchell Engineering; and 


WHEREAS, Resolution No. 23-0096 incorrectly stated that the contract duration for 
Contract No. WW-719A, Folsom Area Stormwater Improvements - SOMA and Mission Districts 
Sewer Replacement was 365 consecutive calendar days; the correct contract duration is 425 
consecutive calendar days; and 


WHEREAS, Funds are available from Project No. 10038471, Folsom Area Stormwater 
Improvement Project, Phase 2; now, therefore, be it 


RESOLVED, That this Commission hereby ratifies the correction of the contract duration 
for Contract No. WW-719A, Folsom Area Stormwater Improvements - SOMA and Mission 
Districts Sewer Replacement to 425 consecutive calendar days, with no change to the contract 
amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 26, 2023. 


ecretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0178 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) water treatment 
facilities rely on chemical metering pumps to dose chemicals precisely and dependably into our 
water treatment processes; chemical metering pumps are one of the most critical pieces of 
equipment at water treatment facilities; and 


WHEREAS, To ensure that the water treatment facilities are able to dose chemicals 
precisely and dependably into our water treatment processes for consistent plant operation to 
provide reliable drinking water to the SFPUC’s 2.7 million customers; and 


WHEREAS, Over the past 32 years, SFPUC experience with Milton Roy pumps has 
demonstrated a proven track record of operational reliability, accuracy, and relatively low 
maintenance; and 


WHEREAS, Maintenance and purchasing records for the past five years indicate that non- 
Milton Roy pumps used for water treatment have three times the maintenance costs compared to 
the Milton Roy pumps currently in the system; and 


WHEREAS, To standardize chemical metering pumps for future projects at Water Supply 
and Treatment facilities with Milton Roy Centrac B pumps to either replace existing chemical feed 
systems or be part of a new treatment process to ensure plant operators maintain consistency with 
the operation and maintenance of a single type of chemical metering pump; and 


WHEREAS, To match that of the existing chemical metering pumps at the Sunol Valley 
Water Treatment Plant and Harry Tracy Water Treatment Plant, and to enable plant operators to 
focus their knowledge and training on a single manufacturer’s equipment, which will improve 
uptime, safety, and the ability to efficiently maintain the equipment with relatively minimal 
downtime; and 


WHEREAS, The SFPUC will re-evaluate the sole source designation in eight years to 
determine if any other products have achieved the same level of accuracy and reliability; and 


WHEREAS, California Public Contract Code Section 3400, incorporated through 
Administrative Code Section 6.73(e)(1), allows the awarding authority, or its designee, to 
designate in public works project specifications particular products by specific brand name in order 
to obtain necessary items that match existing products already in use at SFPUC facilities; and 


WHEREAS, Approval of these pumps as sole source products does not constitute a 
“project” under the California Environmental Quality Act (CEQA) Guidelines section 15378 
because it does not involve commitment to any specific project that may result in a physical change 
in the environment and SFPUC will not authorize installation of these pumps on any individual 
project(s) until the proposed work is reviewed and any appropriate environmental review under 
the CEQA, if required, has been completed; now, therefore, be it 


RESOLVED, That this Commission hereby finds that the Milton Roy Centrac B pump 
are necessary products only available from one source and are needed to match existing 
products in use and authorizes the General Manager to designate Milton Roy Centrac B pump 
products by name in future public work contract procurement specifications in order to match 
existing products already used in SFPUC facilities for eight years in accordance with the 
requirements set forth in San Francisco Administrative Code Section 6:/3(€)( 1) and 
California Public Contract Code Section 3400(c)(2) and (3). 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of September 26, 2023. 


ecretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0179 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires qualified 
consultants to provide as-needed racial equity consulting and support services to assist with the 
implementation of the agency’s Racial Equity Action Plan, Racial Justice Resolution and other 
racial equity priorities; and 


WHEREAS, The racial equity consulting and support services required may include but 
are not limited to project management and change management, system and capacity development, 
improvements to internal workforce systems, improvements to agency services and assets, 
employee engagement, staff training and facilitation, manager and supervisor training and 
coaching, employee support, community engagement, and effective and transparent 
communication; and 


WHEREAS, On November 15, 2022, SFPUC advertised a Request for Proposals for 
As-Needed Racial Equity Consulting services; and 


WHEREAS, Staff anticipates that services will begin in October 2023 and end in October 
2028, with the duration of each contract being five years; and 


WHEREAS, The not-to-exceed cost of services is $ 9,500,000 per contract; and 


WHEREAS, SFPUC and Contract Monitoring Division (CMD) staff, upon review of the 
proposal scores, determined that AECOM Technical Services, Inc. and Rosales Business Partners 
and GCAP Services, Joint Venture (RBP/GCAP JV) are the highest ranked firms with responsive 
proposals based on the established scoring criteria; and 


WHEREAS, The CMD established a 20% Local Business Enterprise (LBE) subconsultant 
participation requirement for this contract and Parent, Randy committed to an LBE subconsultant 
participation of 22% and 50%, respectively, with their proposals; and 


WHEREAS, Funds for Contract No. PRO.0240.A-B, Racial Equity Consulting, will be 
available for the issuance of task orders from SFPUC project funds to be determined on an as- 
needed basis; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract Nos. PRO.0240.A-B, Racial 
Equity Consulting, to AECOM Technical Services, Inc. (PRO.0240.A) and RBP/GCAP JV 
(PRO.0240.B) to provide racial equity consulting and support services, each for an amount not-to- 
exceed $ 9,500,000, and with a duration of five years. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting of September 26, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO.:: 23-0180 


WHEREAS, On December 13, 2022, by Ordinance No. 261-22 (Ordinance), the Board of 
Supervisors adopted San Francisco Administrative Code Chapter 21F authorizing the San 
Francisco Public Utilities Commission (SFPUC) Social Impact Partnership (SIP) Program, which 
the Mayor approved on December 22, 2022; and 


WHEREAS, On April 11, 2023, by Resolution No. 23-0075, this Commission adopted the 
Rules and Regulations for the implementation of the SIP Program (Rules and Regulations), which 
became effective on April 22, 2023, in conformance with the requirements of Charter Section 
4.104 and San Francisco Administrative Code Chapter 21F; and 


WHEREAS, On September 7, 2023, the San Francisco City Attorney and City 
Administrator issued an order of suspension against a number of individuals and entities and the 
Mayor directed departments to take actions consistent with such order; and 


WHEREAS, the Commission finds that the proposed amendments to Rule 1.0 and Rule 
4.5 are necessary and appropriate to comply with the Mayor’s directive and to ensure the integrity 
of the SIP Program moving forward; and 


WHEREAS, Pursuant to Charter Section 4.104, a Notice of Public Hearing was posted on 
the SFPUC website and at the San Francisco Public Library on September 13, 2023, now, 
therefore, be it 


RESOLVED, That this Commission hereby adopts the amendments to the Rules and 
Regulations, at Rule 1.0 and Rule 4.5; and, be it 


FURTHER RESOLVED, That this Commission hereby ratifies, approves, and authorizes 


all administrative actions taken to date consistent with these amendments. 


I hereby certify that the foregoing was adopted by the Public Utilities Commission at its meeting 
of September 26, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0181 


WHEREAS, The Rules of Order outline the governance of the San Francisco Public 
Utilities Commission and set the standards and procedures for its Commission meetings as 
required under state and local law; and 


WHEREAS, The Commission desires to adjust the Order of Business under the Rules of 
Order, at Rule 16; and 


WHEREAS, In conformance with Charter Section 4.104, the San Francisco Public 
Utilities Commission published notice of the hearing on August 24, 2023, held a public hearing 
on September 26, 2023, and considered public comment on the proposed revision; now, 
therefore, be it 


RESOLVED, That this Commission hereby adopts the Rules of Order of the San 
Francisco Public Utilities Commission as appended to this Resolution, which Rules of Order 
shall supersede all prior Rules of Order. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting of September 26, 2023. 


ecretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


MEETING AGENDA 
Tuesday, October 10, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online as described below. 
Members of the public attending the meeting in person or remotely will have an opportunity to provide public 
comment on every action or discussion item. 


Members of the public are encouraged to provide public comment by email. Send an email to 
Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


REMOTE MEETING ACCESS 


Watch: https://www.sfgovtv.org/sfpuc 


REMOTE PUBLIC COMMENT CALL-IN: 1 (415) 655-0001/ACCESS CODE 2592 330 0523 # # 
(No Passcode Required ) 


When your item is called, press *3 to be added to the public comment speaker line. Commenters will 
have up to two minutes to provide comment unless otherwise noted by the Chair. Please speak clearly, 
ensure you are in a quiet location, and turn off any TV’s or computers around you. 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast 
and captioned on SFGovTV. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability. Making a request to participate remotely no later than one hour before the 
start of the meeting helps ensure availability of the meeting link. Sign Language Interpretation is also available 
upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, 
all other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 
Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 


exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


311 Free Language Assistance: $7 a4 & ti )/ Ayuda gratuita con el idioma / BecnaTHas HOMOLIb 
nepesogunkos / Tro gitp Théng dich Mién phi / Assistance linguistique gratuite / #2$}OS #8 Ve/ SS 


C10, / A 2 / arava wmaad viva“ lag lund a’yantwa ou/ Libreng tulong para sa wikang Tagalog 
yIMAd® 


Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site 


at www.stgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 
action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
I Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If the Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- 
lanning.org/index.aspx?page=3447, Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 
1. Call to Order 
De RoW atl 


3. Annual Election of Officers: Discussion and possible action to elect a President and Vice 
President of the Commission, each to serve a one-year term, as per the San Francisco Public 
Utilities Commission Rules of Order, Rule No. 6. 


4. Approval of the Minutes of the September 20, 2023 Special Meeting and the September 26, 2023 
Regular Meeting 


5. General Public Comment 
Members of the public may address the Commission +on matters that are within the 
Commission’s jurisdiction and are not on today’s agenda. 


6. Report of the General Manager (discussion only) 
a) FY 2023-24 Capital Financing Plan Update 
b) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


7. CONSENT CALENDAR 


a) Issue three no-fee, eight-year revocable licenses to Greenaction for Health and 
Environmental Justice, a California non-profit public benefit corporation; Manylabs, a 
013 t California non-profit public benefit corporation; and The Regents of the University of 
)4 ; California, a public university, to install three separate air quality monitoring devices on the 
roof of the Southeast Community Center, located at 1550 Evans Avenue, Building No. 1, in 
San Francisco, each occupying approximately 4 square feet of the roof. (Flynn) 


b) Amend Contract No. 525GG-001, Licensed Software Upgrade, and Software and 
Equipment Maintenance with Alameda Electrical Distributors, Inc. to increase the contract 
23 O} 5 duration by four years and six months for a new total contract duration of 10 years to 
maintain and support proprietary software at the San Francisco Public Utilities Commission 
headquarters building. (Robinson) 


c) Approve Amendment No. | to Contract No. CS-1405, United States Geologic Survey Joint 
920186 Funding Agreement, with the United States Geological Survey (USGS), to increase the 
- ; contract by $95,910, for a new total not-to-exceed contract amount of $2,933,680, with no 
change to the contract duration, to allow the San Francisco Public Utilities Commission and 
the USGS to continue a cooperative Water Resource Investigations Program for hydrologic 
monitoring and stream and reservoir gauge maintenance in the Alameda and Peninsula 
Watersheds in order to construct and provide monitoring at five new monitoring stations. 
(Ritchie) 


d) Award Contract Nos. PRO.0262 A, B, and C, Comprehensive Technical Services for 
? R O1 87 Renewable & Advanced Energy Generation Services, to AECOM Technical Services Inc. 
j (PRO.0262.A), Sage Renewable Energy Consulting Inc. DBA NV5 (PRO.0262.B), and 
EnerVue LLC (PRO.0262.C) for an amount not to exceed $12,000,000 ($4,000,000 each 


230188 


230189 


230130 
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230131 
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agreement) and with a duration of five years. (Spaulding) 


e) Approve an increase of 800 consecutive calendar days (approximately two years and three 
months) to the contract duration contingency for Contract No. WD-2776, San Francisco 
Westside Recycled Water Treatment Facility at Oceanside Plant, with S.J. Amoroso 
Construction Co., Inc., resulting in a new contract duration limit of up to 2,980 consecutive 
calendar days (approximately eight years and two months), to allow for the replacement of 
critical equipment for the facility, with no change to the contract amount. (Robinson) 


f) Accept work performed by Precision Engineering, Inc. under Contract No. WW-677, 
Various Locations Sewer Replacement No. 6, for a total contract amount of $4,401,284 and a 
total contract duration of 564 consecutive calendar days (approximately one year and seven 

_ months); and authorize final payment to the contractor. (Robinson) 


REGULAR CALENDAR 


Approve the Ocean Beach Climate Change Adaptation Project, Long-Term Improvements, a 
multi-city-department project led by the San Francisco Public Utilities Commission; authorize 
staff to proceed with actions necessary to implement the Project; approve a letter of agreement 
describing the terms of an anticipated Memorandum of Understanding with the San Francisco 
Recreation and Parks Department regarding construction and operation of the Project 
improvements and authorize the General Manager to negotiate and execute the same; urge the 
San Francisco Recreation and Parks Commission and the Board of Supervisors to restrict 
vehicular traffic on the Great Highway Extension and take any other actions necessary to 
facilitate the Project; and adopt findings and a Mitigation Monitoring and Reporting Program 
pursuant to the California Environmental Quality Act. (Prather) 


Approve the expansion of California Water Service Company’s (Cal Water) Bear Gulch District 
service area due to the acquisition of Skylonda Mutual Water Company; and approve the Second 
Amendment of the Individual Water Sales Contract between the City and County of San 
Francisco and Cal Water, in accordance with section 3.03.B of the 2021 Amended and Restated 
Water Supply Agreement. (Ritchie) 


Communications (information only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Water Supply Conditions Update 

Items initiated by Commissioners (discussion only) 


Public Comment on the matters to be addressed during Closed Session 


Motion on whether to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel. 


The Commission will go into Closed Session to discuss the following items: 


14. 
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CLOSED SESSION 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Deven Gadula v. City and County of San Francisco 
Unlitigated Claim File No.: 23-01038 
Date Filed: January 9, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 

main with the City and County of San Francisco to pay Deven Gadula $175,000.00 in exchange 

for a full and final release, subject to final approval by the Board of Supervisors. (action item) 
(Bregman) 


CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Joan Assereto v. City and County of San Francisco 
Unlitigated File No.: 23-01644 
Date Filed: March 10, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 

main with the City and County of San Francisco to pay Joan Assereto $44,000.00 in exchange 

for a full and final release subject to final approval by the Board of Supervisors. (action item) 
(Bregman) 


Following Closed Session, the Commission will reconvene in Open Session 


. Announcement following Closed Session 


Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


Adjournment 


San Francisco Public Utilities Commission 
525 Golden Gate Avenue, 13!" Floor 
San Francisco, CA 94102 
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Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


MEETING MINUTES 
Tuesday, October 10, 2023 
1:30 PM 
(Approved October 24, 2023) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Commissioners 
Newsha Ajami, President 
Sophie Maxwell, Vice President 
Tim Paulson 
Anthony Rivera 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


1. Call to Order 
President Ajami called the meeting to order at 1:30 pm. 


i) 


Roll Call 
Present: Ajami, Maxwell, Paulson, Rivera, and Stacy 


3. Annual Election of Officers: Discussion and possible action to elect a President and Vice 


President of the Commission, each to serve a one-year term, as per the San Francisco Public 
Utilities Commission Rules of Order, Rule No. 6. 


President Ajami outlined the process for the election of officers and asked for public comment. 
No public comment on the election of Commission President. 


Commissioner Maxwell nominated Commissioner Paulson for the position of Commission 
President. Commissioner Stacy seconded. Nomination accepted. 


On Motion to approve the nomination of Commissioner Paulson as Commission President 
Ayes: Ajami, Maxwell, Paulson, Rivera, and Stacy 


President Paulson stated the process for the election of Vice President (VP) will be the same as 
that for President and asked for public comment. 


No public comment on election of VP. 


Commissioner Ajami nominated Commissioner Rivera for the position of Commission VP. 
Commissioner Maxwell seconded. Nomination accepted. 


On Motion to approve the nomination of Commissioner Rivera as Commission VP: 
Ayes: Paulson, Rivera, Maxwell, Ajami, and Stacy 


4. Approval of the Minutes of the September 20, 2023 Special Meeting and the September 26, 2023 
Regular Meeting 


No public comment. 


On motion to approve the Minutes of September 20, 2023 and September 26, 2023: 
Ayes: Paulson, Rivera, Maxwell, Ajami, and Stacy 


President Ajami was excused from the meeting at 1:45 pm. 


5. General Public Comment 
e Eileen Boken announced the passing of Nancy Wuerfel. She noted their discussions about the 
desire of Santa Clara and San Jose to become permanent customers and expressed 
opposition. 
e Mary Butterwick discussed flow management on the Tuolumne and requested that the Design 
Drought be reduced by one year, and reasonable demand projections be applied. 
e (Inaudible) concurred with comments made by Mary Butterwick. 
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e Shannon McEntee, Palo Alto, thanked the Commission for moving public comment to the 
beginning of the meeting. 

¢ Cynthia (inaudible), Menlo Park, discussed the Long-Term Voluntary Agreement (LTVA) and 
the Design Drought. 

¢ Marilyn Jackson stated 1800 Oakdale should be made as a remembrance to Dr. Espanola 
Jackson and requested that 1550 Evans be used for community and senior events and 
educational programs. 

¢ Gwen Jackson Fagan requested an update on issues she previously discussed. 

e Dave Warner, Palo Alto, discussed the responsibility for Commission oversight and the need 
for transparency between staff and the Commission. He stated that staff presentations are 
one-sided. He discussed the LTVA and adaptive management. 

¢ John Rosapepe discussed declining salmon levels on the Tuolumne. He asked that the Bay 
Delta lawsuit be dropped. 

e Pamela Cotton, Tuolumne County, discussed the Design Drought and salmon levels. 


6. Report of the General Manager 
a) FY 2023-24 Capital Financing Plan Update 


Nikolai Skarloff, Capital Finance Director began with an overview of debt management 
and stated that there is a large outstanding debt portfolio and significant projected future 
debt issuance and credit needs. He noted that activities are guided by Commission 
policies, the Revenue Bond Oversight Committee, and the annual Capital Financing 
Plan. 


Director Skarloff stated the SFPUC has $8.5 billion of outstanding borrowing that 
excludes $3.6 billion of undrawn Commercial Paper, Water Infrastructure Finance and 
Innovation Act, and State Revolving Fund borrowing. He indicated the 10-Year Financial 
Plan includes $6.338 billion of additional borrowing. He provided a summary of 
Enterprise debt and Enterprise Capital Ratings. 


Director Skarloff reviewed new money/credit needs, administration of existing debt 
portfolio, and market opportunities. He provided current market conditions and stated (1) 
Federal Reserve has significantly raised rates and is forecasted to purse rate hikes for the 
remainder of 2023, with a decrease anticipated in 2024; (2) Yield inversion persists in the 
municipal market; and (3) Volatility in both the taxable and tax-exempt markets remain 
and create potential for new refunding opportunities. 


Director Skarloff briefly reviewed the FY2023-24 Capital Financing Plan and described 
other initiatives including the Alternative Water Supply, managing risk in a rising rate 
environment. Power Enterprise financing needs — CleanPowerSF, and Green Bond 
Program. 


Commissioner Maxwell thanked Director Skarloff for his clear and concise presentation. 


In response to a question from President Paulson regarding risk, Director Skarloff 
discussed recent actions by the FED and fluctuating markets, and addressed the impact 
of higher interest rates, noting the advantage of some lower rates that are available to the 
agency. 
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Commissioner Stacy thanked Director Skarloff and staff for their work. 


Public Comment 

e Dave Warner stated the presentation is one-sided and presented his thoughts on key 
risks and debt. He questioned the effects of water decline trends, population changes, 
and affordability on the ability to pay back debt. 


b) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


General Manager (GM) Herrera provided a brief update regarding milestones for the 
Voluntary Agreement. 


No public comment. 


7. CONSENT CALENDAR 


a) Issue three no-fee, eight-year revocable licenses to Greenaction for Health and 
Environmental Justice, a California non-profit public benefit corporation; Manylabs, a 
California non-profit public benefit corporation; and The Regents of the University of 
California, a public university, to install three separate air quality monitoring devices on the 
roof of the Southeast Community Center, located at 1550 Evans Avenue, Building No. 1, in 
San Francisco, each occupying approximately 4 square feet of the roof. (Resolution 23-0184) 


b) Amend Contract No. 525GG-001, Licensed Software Upgrade, and Software and Equipment 
Maintenance with Alameda Electrical Distributors, Inc. to increase the contract duration by 
four years and six months for a new total contract duration of 10 years to maintain and 


support proprietary software at the San Francisco Public Utilities Commission headquarters 
building. (Resolution 23-0185) 


c) Approve Amendment No. | to Contract No. CS-1405, United States Geologic Survey Joint 
Funding Agreement, with the United States Geological Survey (USGS), to increase the 
contract by $95,910, for a new total not-to-exceed contract amount of $2,933,680, with no 
change to the contract duration, to allow the San Francisco Public Utilities Commission and 
the USGS to continue a cooperative Water Resource Investigations Program for hydrologic 
monitoring and stream and reservoir gauge maintenance in the Alameda and Peninsula 
Watersheds in order to construct and provide monitoring at five new monitoring stations. 
(Resolution 23-0186) 


d) Award Contract Nos. PRO.0262 A, B, and C, Comprehensive Technical Services for 
Renewable & Advanced Energy Generation Services, to AECOM Technical Services Inc. 
(PRO.0262.A), Sage Renewable Energy Consulting Inc. DBA NV5 (PRO.0262.B), and 
EnerVue LLC (PRO.0262.C) for an amount not to exceed $12,000,000 ($4,000,000 each 
agreement) and with a duration of five years. (Resolution 23-0187) 


e) Approve an increase of 800 consecutive calendar days to the contract duration contingency 
for Contract No. WD-2776, San Francisco Westside Recycled Water Treatment Facility at 
Oceanside Plant, with S.J. Amoroso Construction Co., Inc., resulting in a new contract 
duration limit of up to 2,980 consecutive calendar days to allow for the replacement of 

critical equipment for the facility, with no change to the contract amount. (Resolution 23- 
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f) Accept work performed by Precision Engineering, Inc. under Contract No. WW-677, 
Various Locations Sewer Replacement No. 6, for a total contract amount of $4,401,284 and a 


total contract duration of 564 consecutive calendar days: and authorize final payment to the 
contractor. (Resolution 23-0189) 


Commissioner Stacy addressed item 7a and expressed thanks that the data gathered from the 
air quality monitors will be made available to the public. 


In response to a question from Commissioner Stacy regarding item 7e as to why there is no 
increase in funding being requested, Barbara Palacios, Project Manager stated that staff are 
waiting for a quote for replacement of the equipment and have not started negotiations with 
the contractor for a contract extension, and at the appropriate time staff will return to the 
Commission to request funding for a contract extension. 


Project Manager Palacios and Assistant General Manager Robinson responded to a follow- 
up question regarding corrosion and equipment maintenance. Commissioner Maxwell 
requested periodic updates as appropriate. Brief discussion ensued. 


No public comment. 


On motion to approve the Consent Calendar 
Ayes: Paulson, Rivera, Maxwell, and Stacy 


8. Approve the Ocean Beach Climate Change Adaptation Project, Long-Term Improvements, a 
multi-city-department project led by the San Francisco Public Utilities Commission; authorize 
staff to proceed with actions necessary to implement the Project; approve a letter of agreement 
describing the terms of an anticipated Memorandum of Understanding with the San Francisco 
Recreation and Parks Department regarding construction and operation of the Project 
improvements and authorize the General Manager to negotiate and execute the same: urge the 
San Francisco Recreation and Parks Commission and the Board of Supervisors to restrict 
vehicular traffic on the Great Highway Extension and take any other actions necessary to 
facilitate the Project; and adopt findings and a Mitigation Monitoring and Reporting Program 
pursuant to the California Environmental Quality Act. (Resolution 23-0190) 


Anna Roche, Project Manager reviewed the historic approach to coastal erosion and temporary 
protection measures and reviewed the Ocean Beach major project components. She continued 
with discussion of the protection of the Lake Merced Tunnel at Ocean Beach. She provided 
images of Ocean Beach now and with anticipated work completed. 


Project Manager Roche discussed the San Francisco Municipal Transportation Agency’s 
Westside Traffic Flow Strategy. She concluded with a summary of the requested Commission 
approval action and noted future approvals that will be brought to the Commission for the 
project. 


Project Manager Roche responded to questions from Commissioner Maxwell regarding new 
parking and the distances to the beach and noted there will be a parking lot and street parking 


available. 
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Commissioner Stacy commended staff for their work on the project and for the coordination with 
multiple agencies and organizations. She discussed traffic patterns in the area and noted the 
need to address traffic issues; cost-sharing concerns and that costs do not fall on SFPUC 
ratepayers, climate resilience efforts; and the need to protect SFPUC assets. 


VP Rivera expressed thoughts on traffic flow and congestion and the need for safeguards to 
ensure public safety. He questioned maintenance costs and the plan to keep infrastructure 
maintained given coastal conditions. Project Manager Roche indicated the coastal development 
permit has a requirement for monitoring. 


Commissioner Maxwell concurred with Commissioner Stacy’s comments regarding cost-sharing 
and the need for others to contribute financially to the project. 


GM Herrera expressed and understanding as to the Commissioners’ concerns regarding 
finances and cost-sharing. He stated the project is designed to protect the SFPUC’s assets and 
that there are citywide climate resiliency efforts and community capital planning underway. He 
indicated that SFPUC ratepayer funds and projects are appropriately funded and that fiscal 
responsibly is taken seriously. He stated that departmental responsibility for assets is outlined in 
the MOU. 


Brief additional discussion ensued regarding efforts to protect the environment, traffic plan, and 
emergency access to the Great Highway, if needed. 


Project Manager Roche recapped the action being requested to approve the project. 


Public Comment 

e Tanya Peterson, Executive Director, San Francisco Zoo discussed the need for the Great 
Highway to remain open in the event of a Zoo emergency and discussed traffic congestion 
and the potential impact of closing the Great Highway on the Zoo’s attendance and revenue. 
She stated she would consider requesting revocation of the Zoo’s short-term lease with the 
SFPUC for an area once used for Zoo parking. She provided written comment. 

e Zach Lipton, Friends with Great Highway Park, stated the project is intended to protect 
SFPUC’s Wastewater infrastructure and noted there is public support for project. 

e (Inaudible) speaker stated this project is based on lies and that conflicts of interests need to 
be declared. 

e Eileen Boken expressed opposition to the item and discussed the Planning Commission 
meeting and their action taken on this item. 


e San Francisco Planning and Urban Research Association provided written comment 


On motion to approve Item 8: 
Ayes: Paulson, Rivera, Maxwell, and Stacy 


9. Approve the expansion of California Water Service Company’s (Cal Water) Bear Gulch District 
service area due to the acquisition of Skylonda Mutual Water Company; and approve the Second 
Amendment of the Individual Water Sales Contract between the City and County of San 
Francisco and Cal Water, in accordance with section 3.03.B of the 2021 Amended and Restated 


Water Supply Agreement. (Resolution 23-0191) 
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Alison Kastama, Water Enterprise BAWSCA and Water Supply Customer Liaison introduced the 
item and requested approval. 


Public Comment 
e Unidentified speaker stated that conflict of interests must be declared. 
e Nicole Sandkulla, BAWSWCA CEO expressed support for the item. 


On motion to approve Item 9: 
Ayes: Paulson, Rivera, Maxwell, and Stacy 


10. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Water Supply Conditions Update 


— 
_— 


. Items initiated by Commissioners 
None. 


12. Public Comment on the matters to be addressed during Closed Session 
e Unidentified speaker stated transparency is needed. 


13. Motion on whether to assert the attorney-client privilege regarding the matters listed below as 
Conference with Legal Counsel. 


On motion to assert the attorney client privilege regarding the matters listed as Conference with 
Legal Counsel: 
Ayes: Paulson, Rivera, Maxwell, and Stacy 


The Commission entered Closed Session at 3:25 pm. 


Present in Closed Session: Commissioners Maxwell, Paulson, Rivera, and Stacy; Dennis 
Herrera, General Manager; Ron Flynn, Deputy General Manager; Deputy City Attorney Sheryl 
Bregman; Alison Kastama Water Enterprise BAWSCA and Water Supply Customer Liaison, and 
Donna Hood, Commission Secretary. 


14. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Deven Gadula v. City and County of San Francisco 
Unlitigated Claim File No.: 23-01038 
Date Filed: January 9, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Deven Gadula $175,000.00 in exchange 


for a full and final release, subject to final approval by the Board of Supervisors. (Resolution 23- 
0192) 
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15. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, San Francisco Administrative Code §67.10(d)C1)): 


Joan Assereto v. City and County of San Francisco 


Unlitigated File No.: 23-01644 
Date Filed: March 10, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Joan Assereto $44,000.00 in exchange 
for a full and final release subject to final approval by the Board of Supervisors. (Resolution 23- 
0193) 


The Commission exited Closed Session at 3:36 pm. 


16. Announcement following Closed Session 
President Paulson announced that the Commission recommended that the Board of Supervisors 
approve the settlements referenced in the agenda. 


17. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


On motion not to disclose the discussions during Closed Session: 
Ayes: Paulson, Rivera, Maxwell, and Stacy 


18. Adjournment 
President Paulson adjourned the meeting at 3:36 pm 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0184 


WHEREAS, The City and County of San Francisco (City) owns and operates certain real 
property presently under the jurisdiction of the San Francisco Public Utilities Commission 
(SFPUC) at 1550 Evans Avenue in San Francisco, known as the Southeast Community Center; 
and 


WHEREAS, The SFPUC operates the Southeast Community Center, primarily for the 
benefit of the residents of the Bayview-Hunters Point community; and 


WHEREAS, In 2017, the SFPUC issued an environmental justice report to analyze 
potential adverse or beneficial effects of the Biosolids Digester Facilities Project for the 
Bayview-Hunters Point community; and 


WHEREAS, Section 6.4 of the report recommends the installation of air quality monitors 
at the Southeast Community Center to provide localized air quality data; and 


WHEREAS, Greenaction for Health and Environmental Justice, a California non-profit 
public benefit corporation; Manylabs, a California non-profit public benefit corporation; and The 
Regents of the University of California, a public university (together, the Licensees), desire to 
obtain licenses (together, the Licenses) to install three separate air quality monitoring devices on 
approximately 12 square feet of the roof of the Southeast Community Center (License Area); and 


WHEREAS, The SFPUC desires to enter into the Licenses, allowing the Licensees to 
install three separate air quality monitoring devices on the roof of the Southeast Community 
Center to provide particulate matter data; and 


WHEREAS, The SFPUC adopted the 2015 Real Estate Guidelines on January 30, 2015, 
which provide under Section 5.3.2 that the SFPUC may issue a license to a nonprofit 
organization with a charitable purpose with no use fee if it meets several specified criteria; and 


WHEREAS, The Licensees are nonprofit organizations with a charitable purpose and the 
License Area (i) has little or no profit-generating potential, (ii) will be fully maintained and 
repaired by the Licensees under the terms of the Licenses, (iii) is not desired by any applicant 
other than the Licensees, (iv) will not be used to satisfy any local jurisdiction’s open space or 
entitlement requirement or for any commercial or revenue-generating activity; and 


WHEREAS, The Licenses will benefit the SFPUC’s primary utility purposes by 
providing publicly accessible air quality data thereby fulfilling one of the recommendations in 
Section 6.4 of the Environmental Justice Analysis for Bayview-Hunters Point: Biosolids Digester 
Facilities Project and Community Benefits Program; and 


WHEREAS, Issuance of the Licenses will further the Commission approved 2009 
SFPUC Environmental Justice Policy and the 2011 SFPUC Community Benefits Policy; and 


WHEREAS, This action does not constitute a “project” under the California 
Environmental Quality Act Guidelines section 15378(a) because there would be no physical 
change in the environment; now, therefore, be it 


RESOLVED, That this Commission hereby finds that these Licenses will be issued to 
nonprofit organizations with a charitable purpose under Section 5.3.2 of the 2015 Real Estate 
Guidelines, and will be issued with no use fee; and, be it 


FURTHER RESOLVED, That this Commission hereby ratifies, approves and authorizes 
all actions taken to date by any City official in connection with these Licenses consistent with 
this Resolution; and, be it 


FURTHER RESOLVED, That this Commission hereby approves the terms and 
conditions of these Licenses and authorizes the General Manager to execute the same; and, be it 


FURTHER RESOLVED, That this Commission herby authorizes the General Manager to 
enter into any amendments or modifications to these Licenses, including without limitation, the 
exhibits, that the General Manager determines, in consultation with the City Attorney, are in the 
best interest of the City; do not materially increase the obligations or liabilities of the City; are 
necessary or advisable to effectuate the purposes and intent of the Licenses or this resolution; 
and are in compliance with all applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting of October 10, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0185 


WHEREAS, On January 7, 2009, by the authority delegated by Resolution No. 09-0017, 
the General Manager awarded Contract No. 525GG-001, Licensed Software Upgrade, and 
Software and Equipment Maintenancewith an amount not-to-exceed $289,160, and with a duration 
of five years, to Maltby Electric Supply Co. Inc.; and 


WHEREAS, On May 17, 2023, by the authority delegated by Resolution No. 09-0017. the 
General Manager approved Contract No. 525GG-001, Licensed Software Upgrade, and Software 
and Equipment MaintenanceNovation Agreement which transferred the contract from Maltby 
Electric Supply Co. Inc. (Transferor) to Alcal Industries, Inc., DBA: Alameda Electrical Distributors, Inc., 
(Transferee); and 


WHEREAS, On May 22, 2023, by the authority delegated by Resolution No. 09-0017, the 
General Manager approved Amendment No. | to Contract No. 525GG-001, Licensed Software 
Upgrade, and Software and Equipment Maintenanceincreasing the contract by $314,486 and six 
months to continue to run diagnostic tests, troubleshoot aspects, mapping and scheduling 
adjustments of building lighting, increasing the total not-to-exceed amount of the contract to 
$603,646, and extending the contract duration to five years, Six months: and 


WHEREAS, Amendment No. 2 is being requested to increase the contract by four years 
and six months to continue to run diagnostic tests, troubleshoot aspects, mapping and scheduling 
adjustments of building lighting, with no change in the contract amount and extending the contract 
duration to 10 years; and 


WHEREAS, Funds for these contracts are available from Project No. 525GG Operating 
and Maintenance; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. 2 to Contract No. 
S25GG-001, Licensed Software Upgrade, and Software and Equipment Maintenance with 
Alameda Electrical Distributors, Inc., increasing the contract duration by four years and six 
months, for a total contract duration of 10 years, with no change to the contract amount, to continue 
to run diagnostic tests, troubleshoot aspects, mapping and scheduling adjustments of building 
lighting. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of October 10, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0186 


WHEREAS, The U.S. Geological Survey (USGS) works with local, state, and other federal 
agencies to collect water resources data at more than a million sites across the United States, 
including rivers, lakes, and reservoirs, through regular monitoring and operation and maintenance 
of gauging instruments that measure stream flow and characterize hydrology, and is recognized 
for its third-party independence, reliability, and scientific expertise in hydrologic monitoring; and 


WHEREAS, The USGS has an established cooperative “Water Resource Investigations” 
programs to advance this work with agencies that are responsible for water resources management 
and policy, and it incorporates the water information that is collected through the program in 
partnership with other agencies, in real-time, into a national database that is publicly accessible on 
the USGS website for use by citizens, public agencies, and scientists; and 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) has partnered with 
the USGS to implement a cooperative Water Resource Investigations program for the collection 
of water resources data in the Alameda and Peninsula Watersheds for many years, and has entered 
into a series of Joint Funding Agreements under which both the SFPUC and the USGS contribute 
funding to cover the cost of necessary field and analytical work related to this program; and 


WHEREAS, The SFPUC relies on the independence, credibility, and expertise of the 
USGS to maintain hydrologic records in the Alameda and Peninsula Watersheds under these Joint 
Funding Agreements that are critical to required reporting of SFPUC water rights, informing the 
SFPUC’s reservoir and water management operations, and ensuring the SFPUC meets federal and 
state minimum instream flow requirements; and 


WHEREAS, On August 23, 2023, by Resolution No. 22-0146, the Commission awarded 
Contract |BApprove Amendment No. | to Contract No. CS-1405, United States Geologic Survey 
Joint Funding Agreement, and authorized the General Manager of the San Francisco Public 
Utilities Commission (SFPUC) to execute the Joint Funding Agreement, with an amount not-to- 
exceed $2,837,770 and with a duration of six years; and 


WHEREAS, Staff recommends approval of Amendment No. | to increase the Joint 
Funding Agreement contract amount by $95,910, to allow the SFPUC and the USGS to construct 
and provide monitoring at five new monitoring stations, increasing the total not-to-exceed contract 
amount to $2,933,680 with no change to the contract duration: and 


WHEREAS, Funds for this contract are available from the Water Enterprise operating 
budget, and now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to Contract No. 
CS-1405, United States Geologic Survey Joint Funding Agreement with USGS, increasing the 


contract amount by $95,910 for a total not-to-exceed contract amount of $ 2,933,680, with no 
change to the contract duration. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of October 10, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0187 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires 
comprehensive technical support consulting services for renewable and advanced energy 
generation systems to support the Power Enterprise in the evaluation, development, and 
construction of renewable and advanced energy generation projects as part of the SFPUC’s role as 
the municipal power provider and implementer of the City’s renewable energy goals; and 


WHEREAS, On June 20, 2023, SFPUC advertised a Request for Proposals, PRO.0262, 
Comprehensive Technical Services for Renewable & Advanced Energy Generation Services; and 


WHEREAS, The estimated total cost of the services to supplement Staff is $12,000,000 
(not-to-exceed $4,000,000 for each contract) to provide specialized technical evaluation, project 
development, and design support during construction of renewable and advanced energy projects; 
and 


WHEREAS, The duration of each contract is five years; and 
WHEREAS, On July 20, 2023, SFPUC received six proposals; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the proposal scores 
and determined that AECOM Technical Services Inc. (AECOM), Sage Renewable Energy 
Consulting Inc. DBA NV5 (Sage), and EnerVue LLC (EnerVue) are the highest-ranked firms 
based on the established scoring criteria; and 


WHEREAS, Contract Monitoring Division established a 4% Local Business Enterprise 
subconsultant requirement for this Contract and AECOM, Sage, and EnerVue committed to Local 
Business Enterprise subconsultant participation of 5.4%, 6.67% and 8% respectively; and 


WHEREAS, Funds for Contract No. PRO.0262, Comprehensive Technical Services for 
Renewable & Advanced Energy Generation Services, will be available from SF Electrical 
Reliability Transbay Project Funds Project 10014244, Small Renewables Project 10014646, and 
Hetchy Cap & Trade Allowances Project 10014665: and 


WHEREAS, Award of this contract does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines section 15378 because it does not involve any 
commitment to any specific project that may result in a physical change in the environment, and 
work under the contract will consist of support services only, and SFPUC will not initiate any 
Support services for construction of the individual project(s) under this contract until any 
appropriate environmental review under the CEQA, if required, has been completed for the 
individual project(s); now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract Nos. PRO.0262 A, B, and C, 
Comprehensive Technical Services for Renewable & Advanced Energy Generation Services, for 
a not-to-exceed amount of $4,000,000 each contract, and with a duration of five years, to AECOM 
Technical Services Inc. (PRO.0262A), Sage Renewable Energy Consulting Inc. DBA NV5 
(PRO-0262.B), and Ener Vue LLG(PRO.0262.C).: 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of October 10, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0188 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Westside Recycled 
Water Treatment Facility at the Oceanside Plant is one of the four major construction contracts of 
the Westside Recycled Water Project, which also includes the construction of approximately 7.7 
miles of new recycled water pipeline (Contract No. WD-2798), the construction of a new recycled 
water pump station and reservoir in Golden Gate Park (Contract No. WD-2797), and the 
construction of irrigation retrofits in Golden Gate Park and Lincoln Park Golf Course (Contract 
No. WD-2852R). The purpose of the Westside Recycled Water Project is to (1) create a new 
recycled water supply of up to two million gallons per day; (2) expand and diversify the SFPUC 
water supply portfolio; and (3) reduce the use of potable water for irrigation by providing recycled 
water; and 


WHEREAS, On May 9, 2017, by Resolution No. 17-0108, the Commission awarded 
Contract No. WD-2776, San Francisco Westside Recycled Water Treatment Facility at Oceanside 
Plant, to S.J. Amoroso Construction Co., Inc.; and 


WHEREAS, The original contract amount was for $87,597,000, and the original contract 
duration was 1,230 consecutive calendar days; and 


WHEREAS, The construction contract Notice-to-Proceed date was October 18, 2017; and 


WHEREAS, On June 8, 2021, by Resolution 21-0090, this Commission approved an 
increase of 457 calendar days to the contract duration contingency for a total contact duration limit 
of up to 1,810 consecutive calendar days, with no change in the contract cost contingency; and 


WHEREAS, On September 22, 2022, by Resolution 22-0169, this Commission approved 
an increase of 370 calendar days to the contract duration contingency for a total contact duration 
limit of up to 2,180 consecutive calendar days, with no change in the contract cost contingency; 
and 


WHEREAS, Modifications No. 1 through 44 increased the Contract amount within the 
contract cost contingency by $6,312,584 and increased the contract duration (within the contract 
duration contingency) by 118 consecutive calendar days; and 


WHEREAS, Staff recommends an increase of 800 calendar days to the contract duration 
contingency to provide time for replacement of the four variable frequency drives (VFDs) 
associated with the reverse osmosis pumps and related VFD components, and to provide sufficient 
contingency to address other potential unanticipated changes through the remainder of the 
construction effort; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 16% for this contract, and the contractor committed to 17.64% 
LBE participation in its bid submittal; and 


WHEREAS, Funds are available from Project No. 10015242, Westside Recycled Water 
Project; now, therefore be it 


RESOLVED, That this Commission hereby approves an increase of 800 calendar days to 
the existing contract duration contingency for Contract No. WD-2776, San Francisco Westside 
Recycled Water Treatment Facility at Oceanside Plant, for a revised contract duration contingency 
of 1,750 calendar days and a new contract duration limit of 2,980 calendar days, with no change 
to the contract cost contingency. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of October 10, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0189 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) inspected existing 
sewers in the City and County of San Francisco and identified sewer lines needing replacement in 
the Richmond, Sunset and Western Addition neighborhoods and issued a request for bids for 
Contract No. WW-677, Various Locations Sewer Replacement No. 6; and 


WHEREAS, On January 14, 2020, by Resolution No. 20-0006, the Commission awarded 
Contract No. WW-677, Various Locations Sewer Replacement No. 6, to Precision Engineering, 
Inc.; and 


WHEREAS, The original contract amount was for $4,240,437, and the original contract 
duration was 400 consecutive calendar days; and 


WHEREAS, The contract Notice-to-Proceed date was June 15, 2020; and 


WHEREAS, On October 26, 2021, by Resolution No. 21-0161, the Commission approved 
an increase to the existing contract duration contingency by 124 calendar days for a total contract 
duration limit of up to 564 consecutive calendar days, with no change in contract amount; and 


WHEREAS, Modifications Nos. 1 and 2 increased the contract amount by $160,847 and 
increased the contract duration by 164 consecutive calendar days, to adjust contract quantities to 
match actual quantities and address unforeseen site conditions, for a total contract amount of 
$4,401,284 and a total contract duration limit of 564 consecutive calendar days; and 


WHEREAS, Contractor, Precision Engineering, Inc., has completed its work under 
Contract No. WW-677, Various Locations Sewer Replacement No. 6; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 20% for this contract, and the contractor committed to 20.518% 
LBE participation in its bid submittal and achieved a final LBE participation of 17.62%; and 


WHEREAS, Funds are available from Project No. 10033120, Various Locations Sewer 
Replacement No. 6; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Precision 
Engineering, Inc. under Contract No. WW-677, Various Locations Sewer Replacement No. 6, for 
a total contract amount of $4,401,284 and a total contract duration of 564 consecutive calendar 
days, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of October LOM2Z023) 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0190 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC), on behalf of the 
City and County of San Francisco (City), is leading efforts to implement one of the City’s first 
climate change adaptation initiatives, the Ocean Beach Climate Change Adaptation Project 
(Project) located at Ocean Beach, south of Sloat Boulevard to address the long-term physical 
changes needed to combat climate induced sea level rise in the City, specifically at Ocean Beach: 
and 


WHEREAS, The SFPUC, in collaboration with San Francisco Recreation and Park 
Department, San Francisco Municipal Transportation Authority, and San Francisco Public Works 
has developed the cross-agency Project, otherwise known as Project No. CWWFACO1; and 


WHEREAS, The Project focuses on implementing two of six key moves of the 2012 Ocean 
Beach Master Plan at South Ocean Beach and includes (1) closure of the Great Highway Extension 
to most vehicular traffic and (2) the introduction of a multipurpose coastal 
protection/restoration/access system; and 


WHEREAS, The Project was developed in order to meet the terms of a 2014 legal 
settlement agreement and a 2015 California Coastal Commission permit, which has received 
subsequent time extensions of a total of 2.5 years with a current expiration date of June 30, 2024, 
both of which establish timelines for developing and implementing a long-term strategy for 
shoreline management at South Ocean Beach; and 


WHEREAS, In 2018, the City amended its Local Coastal Plan, the Western Shoreline Area 
Plan, to adopt policies that advance the Plan’s general vision for South Ocean Beach, including 
the closure of the Great Highway between Sloat and Skyline Boulevards; and 


WHEREAS, The Project is necessary to protect the integrity of the SFPUC’s wastewater 
assets built to protect public health and the environment, including the Lake Merced Tunnel, the 
Westside Pump Station, and the Oceanside Treatment Plant; and 


WHEREAS, This project will implement a comprehensive shoreline management and 
protection plan in partnership with relevant stakeholders and regulatory agencies to provide a long- 
term solution to the erosion issue along South Ocean Beach, and to mitigate potential impacts to 
the Lake Merced Tunnel and other critical wastewater assets at this location; and 


WHEREAS, The objectives of the Project are to (1) implement the city’s local coastal 
program policies for the long-term management of South Ocean Beach, including managed retreat, 
beach nourishment, and sea level rise adaptation in compliance with Coastal Commission permit 
requirements, (2) preserve and enhance coastal public access and recreation, habitat, and scenic 
quality at South Ocean Beach, (3) protect the Lake Merced Tunnel and related wastewater system 
infrastructure from damage due to shoreline erosion, storm and wave hazards, and sea level rise in 
order to maintain current operational capacity and meet regulatory permit requirements, and (4) 
maintain vehicle access for: SFPUC wastewater facility operations, San Francisco Zoo visitor 
parking lot via Sloat, Emergency response personnel, maintenance of public access trail, and long- 
term beach nourishment, and the SFPUC’s wastewater assets built to protect public health and the 
environment,; and 


WHEREAS, SFPUC and San Francisco Recreation and Parks Department staff negotiated 
a letter of agreement containing the basic terms of an anticipated Memorandum of Understanding 
to (1) memorialize ownership and maintenance obligations for Project improvements, (2) set forth 
the terms and conditions under which the SFPUC will construct and install the Project 
improvements, (3) memorialize the process and respective responsibilities for obtaining permanent 
easement rights from the National Park Service for certain Project improvements, (4) provide the 
terms and conditions for SFPUC’s use of San Francisco Recreation and Parks Department property 
for installation or construction of Project improvements, and (5) provide the terms and conditions 
for each department to use the lands of the other department for ongoing operation, maintenance, 
and repair of its respective Project improvements; and 


WHEREAS, On September 28, 2023, the Planning Commission certified the Final 
Environmental Impact Report for the Ocean Beach Climate Change Adaptation Project (Case No. 
2019-0201 15ENV) prepared pursuant to the CEQA by Motion No. 21398; and 


WHEREAS, The San Francisco Zoological Society and the San Francisco Recreation and 
Park Department, have raised concerns about the sufficiency of vehicle access to the Zoo’s patron 
parking lot under the Project, which would remove the southern entrance and exit to the Zoo lot 
and require vehicles entering the Zoo lot to perform a U-turn at the end of Sloat Boulevard; and 


WHEREAS, The Environmental Impact Report considered access to the San Francisco 
Zoo under the Project, and concluded that such access would not result in significant impacts 
related to hazardous conditions or inadequate emergency access; and 


WHEREAS, The Planning Department is the custodian of records, located in File No. 
2019-0201 15ENV at 49 South Van Ness Avenue, Suite 1400, San Francisco, California; and 


WHEREAS, The Project files, including the Final Environmental Impact Report, CEQA 
Findings and the Mitigation Monitoring and Reporting Program have been made available for 
review by this Commission and the public, and those files are part of the record before this 
Commission; and 


WHEREAS, This Commission has reviewed and considered the information contained in 
the Final Environmental Impact Report, the CEQA Findings, and all written and oral information 
provided by the Planning Department, the public, relevant public agencies, SFPUC staff and other 
experts and the administrative files for the Ocean Beach Climate Change Adaptation Project; now, 
therefore, be it 


RESOLVED, That this Commission, having reviewed and considered the Final 
Environmental Impact Report and the record as a whole for the Ocean Beach Climate Change 
Adaptation Project, finds that the Final Environmental Impact Report is adequate for its use as the 
decision—making body to approve the Project, and hereby adopt the CEQA Findings and 
Mitigation Monitoring and Reporting Program; and be it 


FURTHER RESOLVED, That this Commission hereby approves the Ocean Beach 
Climate Change Adaptation Project and authorizes staff to proceed with actions necessary to 
implement the Project, including obtaining a Coastal Development Permit from the California 
Coastal Commission and any other required permits, provided that subsequent Commission action 
will be required to award the contracts for construction of the Project; and be it 


FURTHER RESOLVED, That this Commission hereby approves the letter of agreement 
describing the anticipated Memorandum of Understanding between the SFPUC and the San 
Francisco Recreation and Park Department regarding construction and operation of the Project; 
and authorizes the General Manager of the SFPUC to negotiate and execute said Memorandum of 
Understanding with San Francisco Recreation and Park Department; and be it 


FURTHER RESOLVED, The SFPUC, in coordination with the San Francisco Municipal 
Transportation Agency, San Francisco Recreation and Park Department, Planning Department, 
and Public Works, will evaluate vehicle access to the Zoo parking lot, and will consider whether 
any subsequent project is necessary to provide enhanced vehicle access, subject to any 
environmental review necessary at that time: and be it 


FURTHER RESOLVED, That this Commission urges the San Francisco Recreation and 
Park Commission and the Board of Supervisors to restrict vehicular traffic on the Great Highway 
Extension and take any other actions necessary to facilitate the Project. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of October 10, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0191 


WHEREAS, For many years, the City and County of San Francisco (San Francisco), by 
and through its San Francisco Public Utilities Commission (SFPUC), has sold wholesale water to 
water supply agencies in Alameda, San Mateo, and Santa Clara Counties (Wholesale Customers), 
in addition to the retail water customers it serves in San Francisco; and 


WHEREAS, On April 28, 2009, by Resolution No. 09-0069, this Commission approved 
the Water Supply Agreement between San Francisco and Wholesale Customers in Alameda 
County, San Mateo County, and Santa Clara County, with subsequent approval by the Wholesale 
Customers, which has been amended and restated, as authorized by Commission Resolution No. 
21-0009, dated January 26, 2021, with subsequent approval by the Wholesale Customers: and 


WHEREAS, Section 9.01 Water Supply Agreement contemplated that the Wholesale 
Customers would enter into new Individual Water Sales Contracts with San Francisco that 
included maps depicting the service area of each Wholesale Customer; and 


WHEREAS, On July 1, 2009, San Francisco and California Water Service Company (Cal 
Water) entered into an Individual and Water Sales Contract (Cal Water Contract), as authorized 
by Commission Resolution No. 09-0069, dated April 28, 2009, and the Cal Water Board of 
Directors on May 27, 2009; and 


WHEREAS, On June 27, 2023, San Francisco and Cal Water approved the First 
Amendment to the Cal Water Contract, as authorized by Commission Resolution No. 23-0140; 
and 


WHEREAS, Pursuant to the 2020 Asset and Real Property Purchase and Sale Agreement 
between Cal Water and Skylonda Mutual Water Company (Skylonda Mutual), Cal Water is to 
acquire all of Skylonda Mutual 's water system assets, in exchange for Cal Water assuming the 
obligation to provide retail water service to 158 service connections within the former Skylonda 
Mutual service area; and 


WHEREAS, Cal Water has requested that the SFPUC consent to the expansion of Cal 
Water’s Bear Gulch district service area to include the former Skylonda Mutual service area under 
section 3.03.B of the Water Supply Agreement; and 


WHEREAS, The assignment of Skylonda Mutual to Cal Water will not affect the Supply 
Assurance, enlarge Cal Water’s Individual Supply Guarantee, or the allocation of water to other 
Wholesale Customers; and 


WHEREAS, The purpose of the requested expansion of Cal Water’s Bear Gulch district 
service area is to facilitate the sale of Skylonda Mutual to Cal Water and to continue the provision 
of potable water service to customers formerly served by Skylonda Mutual, which due to its small 
rate base lacks the wherewithal to maintain and operate its existing water supply and distribution 
facilities in accordance with drinking water standards; and 


WHEREAS, Cal Water has obtained the approval of the California Public 
Utilities commission to acquire the Skylonda Mutual system, consistent with California 
Public Utilities Commission Resolution W-5080 that encourages mergers of water systems 
where small or disadvantaged communities cannot “provide the economies of scale necessary to 
build or maintain adequate water and wastewater systems;” and 


WHEREAS, Section 2.03.D of the Water Supply Agreement provides that an Individual 
Water Sales Contract may be amended with the written concurrence of San Francisco and the 
Wholesale Customer, which is a party to that Individual Water Sales Contract; and 


WHEREAS, San Francisco and Cal Water desire to amend the Cal Water Contract, 
pursuant to Section 2.03.D of the Water Supply Agreement, in order to adjust Cal Water’s 
service area boundary as shown on the new map designated as Exhibit A-1-2, to reflect Cal 
Water’s acquisition of Skylonda Mutual Water Company in Woodside, California; and 


WHEREAS, Approval of the expansion of Cal Water’s Bear Gulch District service area 
does not constitute a “project” under the California Environmental Quality Act (CEQA) 
Guidelines section 15378(a) because there would be no physical change in the environment, 
and because the action is an organizational or administrative activity under CEQA Guidelines 
section 15378(b)(5); and 


WHEREAS, Approval of the Second Amendment of the Individual Water Sales Contract 
contemplates that Cal Water will rehabilitate Skylonda’s existing water supply sources at 
some future time (the Rehabilitation Project), as proposed in Cal Water’s March 10, 2022 Advice 
Letter number 2444 filed with the California Public Utilities Commission; and the Rehabilitation 
Project may require environmental review in accordance with the CEQA as a prerequisite to Cal 
Water’s implementation of the Rehabilitation Project; and notwithstanding any provision of 
this Second Amendment to the contrary, nothing in this Second Amendment commits Cal Water 
to approve or carry out the Rehabilitation Project prior to the completion of any necessary review 
under CEQA; now, therefore, be it 


RESOLVED, That the Commission authorizes the General Manager to execute the 
Second Amendment of the Individual Water Supply Contract between the San Francisco Public 
Utilities Commission and the California Water Service Company to reflect the expansion of 
Cal Water’s Bear Gulch district service area to include the area formerly served by 
Skylonda Mutual, conditioned on Cal Water’s agreement to (1) not expand the former Skylonda 
Mutual service area beyond that shown in Exhibit A-1-2 of the Cal Water Contract, as allowed 
under section 3.03.B of the Water Supply Agreement, but permitting new connections on 
buildable lots within the former Skylonda Mutual service area; and (2) use best efforts to 
rehabilitate, maintain and operate Skylonda Mutual’s local sources of supply, with water 
supplied by the SFPUC Regional Water System delivered only as a supplement to local supplies 
formerly used by Skylonda Mutual. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of October 10, 2023. 


ecretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


MEETING AGENDA 
Tuesday, October 24, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online as described below. 
Members of the public attending the meeting in person or remotely will have an opportunity to provide public 


comment on every action or discussion item. 


Members of the public are encouraged to provide public comment by email. Send an email to 
Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 


Commission in advance of the meeting. All comments received will be made part of the official record. 


REMOTE MEETING ACCESS 


Watch: https://www.stfgovtv.org/sfouc 


REMOTE PUBLIC COMMENT CALL-IN: 1 (415) 655-0001/ACCESS CODE 2593 047 7380 # # 


(No Passcode Required ) 


When your item is called, press *3 to be added to the public comment speaker line. Commenters will 
have up to two minutes to provide comment unless otherwise noted by the Chair. Please speak clearly, 
ensure you are in a quiet location, and turn off any TV’s or computers around you. 


Commissioners 
Tim Paulson, President 
Anthony Rivera, Vice President 
Sophie Maxwell 
Newsha Ajami 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast 
and captioned on SFGovTV. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability. Making a request to participate remotely no later than one hour before the 
start of the meeting helps ensure availability of the meeting link. Sign Language Interpretation is also available 
upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, 
all other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 


Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 


decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 
exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, | Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 
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Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site 


at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 


action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If the Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- 
planning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 

1. Call to Order 

2. Roll Call 

3. Approval of the Minutes of October 10, 2023 


4. General Public Comment 
Members of the public may address the Commission on matters that are within the Commission’s 
Jurisdiction and are not on today’s agenda. 


5. Report of the General Manager (discussion only) 
a) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


6. Bay Area Water Supply and Conservation Agency Update (discussion only) (Sandkulla) 
REGULAR CALENDAR 


7. Approve the Revised Water Supply Assessment for the proposed 3251 20th Avenue 
7 3 0 1 G4 (Stonestown) Project, pursuant to the State of California Water Code Section 10910, et seq., 
California Environmental Quality Act (CEQA) Section 21151.9, and CEQA Guidelines Section 
15155: (Ritchie) 


8. Communications (information only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Annual Multi-Enterprise Climate Program Update 

e) O’Shaughnessy Dam Reservations Quarterly Report 

f) Power Quarterly Report on Delegated Authority Contracts Pursuant to Administrative 
Code Section 21.43 

g) Quarterly Report on Contracts Awarded by the General Manager Pursuant to Delegated 
Authority 

h) Water Supply Conditions Update 


9. Items initiated by Commissioners (discussion only) 
10. Public Comment on the matter to be addressed during Closed Session 


11. Motion on whether to assert the attorney-client privilege regarding the matter listed below as 
Conference with Legal Counsel. 


The Commission will go into Closed Session to discuss the following items: 
CLOSED SESSION 


12. CONFERENCE WITH LABOR NEGOTIATOR (Government Code Section 54957.6 and 
Administrative Code Section 67.10(e)): 


Designated representative: Commissioner Sophie Maxwell 

Unrepresented Employee: General Manager 

Anticipated issues under negotiation: Compensation 

(discussion only) 

Following Closed Session, the Commission will reconvene in Open Session 


13. Announcement following Closed Session 


14. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


15. Adjournment 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


MINUTES 
Tuesday, October 24, 2023 
1:30 PM 
(Approved November 14, 2023) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Commissioners 
Tim Paulson, President 
Anthony Rivera, Vice President 
Sophie Maxwell 
Newsha Ajami 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


i) 


Call to Order 
President Paulson called the meeting to order at 1:30 pm. 


Roll Call 
Present: Paulson, Rivera, Maxwell, Ajami, and Stacy 


Approval of the Minutes of October 10, 2023 
No public comment. 


On motion to approve the Minutes of October 10, 2023: 
Ayes: Paulson, Rivera, Maxwell, Ajami, and Stacy 


General Public Comment 

e Mary Butterwick asked that the eight-year Design Drought be revised to a seven and one- 
half year Design Drought. She discussed river flows and salmon levels and asked that the 
lawsuit be dropped. 

e Peter Drekmeier, Policy Director, Tuolumne River Trust noted the correspondence he sent to 
the Commission. He discussed flow levels, the Annual Multi-Enterprise Climate Program 
Update, and the Design Drought. 


Report of the General Manager 


a) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


General Manager (GM) Herrera announced the passing of former SFPUC Deputy General 
Manager Tony Irons, and former Deputy City Attorney Donn Furman. He highlighted their 
distinguished careers and contributions to the City and County of San Francisco. 


Commissioner Stacy discussed her working relationship with Mr. Furman and his important 
work at the City Attorney's Office. She noted his love of the outdoors. She discussed Mr. 
Iron’s commitment to public service and honored his contributions to the city. 


No public comment. 


Bay Area Water Supply and Conservation Agency Update 
Nicole Sandkulla, Bay Area Water Supply and Conservation Agency (BAWACA) CEO 


congratulated President Paulson and Vice President (VP) Rivera as the new Commission 


officers. 


She discussed a letter she sent to the Commission and discussed the first three findings and 
(BAWSCA ’s recommendations): (1) There is a need for a Notice of Change given identified 
project and program schedule delays presented in the report. (The Commission should direct 
staff to identify its plan to adopt a Change given the project status of the Regional Groundwater 
Storage and Recovery Project (RGSRP) and the Alameda Creek Recapture Project (ACRP); (2) 
Anticipated project cost increases will result in overall increased program budget and require 
Water System Improvement Program (WSIP) approval. (The Commission should direct staff to 
provide updated budgets for the RGSRP and ACRP and the associated plan to secure approval 
of necessary funding); and (3) There is a potential need for additional WSIP project(s) to ensure 
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that the SFPUC’s adopted Level of Service Goals (LOS) are met. (The Commission should direct 
staff to identify the result of changes to the RGSRP and ACRP on Regional Water System yield, 
water supply reliability ,and the SFPUC’s ability to meet the water supply LOS). 


No public comment. 


7. Approve the Revised Water Supply Assessment for the proposed 3251 20th Avenue 


(Stonestown) Project, pursuant to the State of California Water Code Section 10910, et seq., 


California Environmental Quality Act (CEQA) Section 21151.9, and CEQA Guidelines Section 
15155. (Resolution 23-0194) 


Steve Ritchie, Assistant General Manager (AGM) Water Enterprise indicated the staff request is 
for approval of a revised Water Supply Assessment (WSA) for the 3251 20" Avenue (Stonestown) 
Project due to (1) a change in the project variance; and (2) updates to projected water demands 
associated with the housing element. He emphasized that the WSA is legally required for 
determination that water is available for the project and that Commission approval is for the 
WSA only. Project approval is done by the Planning Commission. 


No public comment. 


On motion to approve Item 7: 
Ayes: Paulson, Rivera, Maxwell, Ajami, and Stacy 


8. Communications (information only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Annual Multi-Enterprise Climate Program Update 

e) O'Shaughnessy Dam Reservations Quarterly Report 

f) Power Quarterly Report on Delegated Authority Contracts Pursuant to Administrative 
Code Section 21.43 

g) Quarterly Report on Contracts Awarded by the General Manager Pursuant to Delegated 
Authority 

h) Water Supply Conditions Update 


9. Items initiated by Commissioners 

President Paulson announced that given the action by the Board of Supervisors to limit remote 
public comment, the circumstances that lead to that action, and the subsequent direction of the 
Mayor to all San Francisco Boards and Commissions, he directed the Commission Secretary to 
adopt a procedure for limited remote public comment consistent with the procedure recently 
adopted by the Board of Supervisors. The information about the new procedure will be made 
part of the published instructions for public participation in our Commission meetings. Staff 
responded to questions regarding the process for requesting an accommodation and for noticing. 


Commissioner Ajami requested updates be scheduled for the Annual Multi-Enterprise 
Climate Program Update, the Climate Bond Initiative, and capital planning. 


Public Comment 
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e Peter Drekmeier expressed disappointment with changing remote public comment. 


10. Public Comment on the matter to be addressed during Closed Session 
e Peter Drekmeier discussed Commission Resolution 21-0170. 


11. Motion on whether to assert the attorney-client privilege regarding the matter listed below as 
Conference with Legal Counsel. 


On motion to assert the attorney client privilege regarding the matters listed as Conference with 
Legal Counsel: 
Ayes: Paulson, Rivera, Maxwell, Ajami and Stacy 


The Commission entered Closed Session at 2:07 pm. 


Present in Closed Session: Commissioners Paulson, Rivera, Maxwell, Ajami, and Stacy; Sheryl 
Bregman, Deputy City Attorney; and Donna Hood, Commission Secretary. 


12. CONFERENCE WITH LABOR NEGOTIATOR (Government Code Section 54957.6 and 
Administrative Code Section 67.10(e)): 
Designated representative: Commissioner Sophie Maxwell 
Unrepresented Employee: General Manager 


Anticipated issues under negotiation: Compensation 
(discussion only) 


The Commission exited Closed Session at 3:43 pm. 


13. Announcement following Closed Session 
President Paulson announced that no action was taken during Closed Session. 


14. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a) 


On motion not to disclose the discussions during Closed Session: 
Ayes: Paulson, Rivera, Maxwell, Ajami, and Stacy 


15. Adjournment 
President Paulson adjourned the meeting at 3:45 pm 


SFPUC MINUTES — OCTOBER 24, 2023 + 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0194 


WHEREAS, Under the California Environmental Quality Act (CEQA) and California 
Water Code Section 10910(g)(1), the San Francisco Public Utilities Commission (SFPUC) is 
required to prepare and approve a Water Supply Assessment (WSA) for the cumulative water 
demands presented by the proposed 3251 20" Avenue (Stonestown) Project, which would 
redevelop approximately 27 acres surrounding the existing Stonestown Galleria shopping mall 
into a master-planned, multi-phased, mixed-used residential and retail community in the 
Lakeshore area of southwest San Francisco; and 


WHEREAS, The 3251 20" Avenue (Stonestown) Project is required to comply with 
the City’s Non-potable Water Ordinance, Article 12C of the San Francisco Health Code, and 
as a result, the Project will offset its potable water use through the use of alternate water 
sources; and 


WHEREAS, A WSA is an informational document that assesses the adequacy of water 
supplies to serve a proposed project and is required to be prepared as part of the CEQA 
environmental review process; and 


WHEREAS, The water demand associated with the 3251 20" Avenue (Stonestown) 
Project is encompassed within the 2020 Urban Water Management Plan water demand 
projections; and 


WHEREAS, The water demand associated with the 3251 20 Avenue (Stonestown) 
Project is also encompassed within the 2023 Interim Water Demand Projections, which the 
SFPUC prepared after the 2020 Urban Water Management Plan water demand projections to. 
account for slightly higher housing unit projections associated with the Housing Element 2022 
Updated adopted by the City in January 2023; and 


WHEREAS, Approval of a WSA as an informational document is not considered an 
approval action as defined in section 15378 of the CEQA Guidelines; and 


WHEREAS, A WSA must be approved at a public meeting by the governing body of 
the public water supplier that would serve the proposed project; and 


WHEREAS, On October 24, 2022 by Resolution No. 22-0186, this Commission 
approved a WSA for the 3251 20'" Avenue (Stonestown) Project, which concluded that the 
SFPUC has adequate water supplies to meet the proposed project’s water demands through 
2040; and 


WHEREAS, Following this Commission’s approval of the WSA, the SFPUC updated 
its project total retail water demand projections to account for the adopted Housing Element 
2022 Update; and 


WHEREAS, Following this Commission’s approval of the WSA, the project 
description was revised to include more residential units, less non-retail sales and service use, 
and no hotel, resulting in higher water demand estimates for the current proposed project 
compared to those provided in the WSA approved on October 24, 2022: and 


WHEREAS, The SFPUC staff prepared the attached Revised WSA for the proposed 
3251 20 Avenue (Stonestown) Project, analyzing water supply and demand under three 
scenarios: (1) No implementation of the Bay-Delta Plan Amendment or the Proposed 
Voluntary Agreement (Scenario 1), (2) Implementation of the Proposed Voluntary Agreement 
(Scenario 2), and (3) Implementation of the Bay-Delta Plan Amendment (Scenario 3); and 


WHEREAS, The Revised WSA concludes that the SFPUC’s total projected water 
supplies through 2045 will (1) meet the demands of the proposed project in normal years 
under all three scenarios, (2) meet the demands of the proposed project in dry years without 
rationing beyond the SFPUC’s level of service (LOS) goal of no more than 20% system-wide 
rationing under Scenario 1, (3) meet the demands of the proposed project in dry years but 
require rationing closer to the LOS goal under Scenario 2, and (4) not reliably meet the 
demands of the proposed project without rationing at a level greater than that required to 
achieve the LOS goal under Scenario 3; and 


WHEREAS, In dry years, the proposed project may have lower levels of mandatory 
water use reduction compared to existing buildings because of the installation of water- 
efficient plumbing fixtures and non-potable water systems associated with new construction, 
and the relatively small volume of water demand generated by the proposed project itself 
would not exacerbate the projected shortfalls resulting from implementation of the Bay-Delta 
Plan Amendment; now, therefore, be it 


RESOLVED, This Commission approves the attached Revised Water Supply 
Assessment for the proposed 3251 20 Avenue (Stonestown) Project pursuant to California 
Water Code Section 10910(g). 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission 
at it’s meeting of October 24, 2023. 


Secretary, Public Utilities Commission 


San Francisco 
Water 


Services of the San Francisco Public Utilities Commission 


September 26, 2023 


(KG) Commissioner Newsha K. Ajami, President 
Commissioner Sophie Maxwell, Vice President 
Commissioner Tim Paulson 
Commissioner Anthony Rivera 
Commissioner Kate H. Stacy 


. wre) 
Dennis J. Herrera, General Manager 


FROM: Steven R. Ritchie, Assistant General Manager, Water 
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THROUGH: 


RE: Revised Water Supply Assessment for the 3251 20‘ Avenue 
(Stonestown) Project 


Summary 


Introduction 


The California Water Code (Sections 10910 through 10915) requires urban water 
suppliers like the San Francisco Public Utilities Commission (SFPUC) to furnish a 
Water Supply Assessment (WSA) to the city or county that has jurisdiction to approve 
the environmental documentation for certain qualifying projects (as defined in Water 
Code Section 10912(a)) subject to the California Environmental Quality Act (CEQA). 
The WSA process typically relies on information contained in a water supplier's Urban 
Water Management Plan (UWMP) and involves answering specific questions related to 
the estimated water demand of the proposed project. This memo serves as the WSA 
for the proposed 3251 20" Avenue (Stonestown) Project (proposed project), for use in 
the preparation of an environmental impact report by the San Francisco Planning 
Department (case no. 2021-012028ENV, San Francisco Planning Department). 


This WSA is a revision to and supersedes the WSA that was previously prepared for 
the same proposed project dated September 29, 2022 and approved on October 24, 
2022 (Resolution No. 22-0186). This WSA was revised to account for (1) revisions to 
the proposed project variant resulting in additional residential units, less non-retail 
sales and service use, and no hotel use compared to the original variant; and (2) recent 
changes to San Francisco retail water demand projections reflecting the adopted 
Housing Element 2022 Update described in the next section. 


1.1.1 2020 Urban Water Management Plan and 2023 Interim Water Demand 
Projections 


The Commission, by Resolution No. 21-0100, adopted the SFPUC’s current 2020 
UWMP. The water demand projections in the UWMP incorporated housing unit growth 
projections from the Housing Element 2022 Update objective and employment growth 
projections from the 2017 Land Use Allocation (LUA 2017); San Francisco Planning 
Department provided both projections. Since the SFPUC’s adoption of the 2020 UWMP 
in June 2021, the Planning Commission certified the Housing Element 2022 Update 
Environmental Impact Report (Housing Element EIR) in November 2022. The Housing 
Element EIR, which supported the City’s adoption of the Housing Element in January 
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2023, assumed slightly higher housing unit projections than those used in the 2020 
UWMP, but was still in line with the objective to produce an average of 5,000 housing 
units per year. Nonetheless, as a result of the slightly higher housing unit projections 
associated with the Housing Element EIR, the SFPUC determined that its 2020 UWMP 
no longer accounted for all projected retail water demands. 


The SFPUC will not be updating its UWMP until 2025. Therefore, during this interim 
period, the SFPUC has prepared the 2023 Interim Water Demand Projections 
(Attachment A) to document the SFPUC’s projected retail water supplies when 
compared to projected retail water demands associated with the adopted Housing 
Element 2022 Update. The San Francisco Planning Department provided the updated 
housing unit projections for SFPUC to update its water demand projections. The water 
demand projections are presented in five-year increments through 2045, meeting 
Water Code requirements. 


Growth associated with the proposed project was encompassed within the growth 
projections used in the 2020 UWMP., and therefore encompassed within the updated 
growth projections used in the 2023 Interim Water Demand Projections. Consequently, 
water demand associated with the proposed project was encompassed within the water 
demand projections in the 2020 UWMP, and therefore encompassed within the 2023 
Interim Water Demand Projections. In other words, the proposed project has already 
been accounted for in SFPUC’s water supply planning. 


The WSA for a qualifying project within the SFPUC’s retail service area’ may use 
information from the UWMP and, as applicable, the 2023 Interim Water Demand 
Projections. Therefore, the 2020 UWMP and 2023 Interim Water Demand 
Projections are incorporated by reference throughout this WSA, as shown in 
bold, italicized text. The 2020 UWMP and 2023 Interim Water Demand Projections 
may be accessed at www.sfpuc.org/uwmp. 


As described in detail in Section 7.3.1 of the UWMP, in December 2018, the State 
Water Resources Control Board (SWRCB) adopted amendments to the Water Quality 
Control Plan for the San Francisco Bay/Sacramento-San Joaquin Delta Estuary (Bay- 
Delta Plan Amendment). The City, along with multiple other water agencies, filed suit in 
early 2019 challenging the validity of the Bay-Delta Plan Amendment. That lawsuit, 
which is consolidated with other legal challenges, is currently pending in Sacramento 
Superior Court. In January 2021, the SWRCB moved to implement the Bay-Delta Plan 
Amendment on the Tuolumne River by issuing a water quality certification under 
Section 401 of the Clean Water Act in the Federal Energy Regulatory Commission 
(FERC) licensing proceedings for the hydropower projects associated with the New 
Don Pedro and La Grange dams. The City and other water users on the Tuolumne 
River have filed pending legal and administrative challenges to these SWRCB actions. 
FERC has not yet reissued a license for the New Don Pedro Hydropower Project, and 
the legal challenges to the water quality certification are pending and remain 
unresolved. Alongside the water quality certification, on August 8, 2022, the SWRCB 
issued a CEQA Notice of Preparation for an alternative means of implementing the 
Bay-Delta Plan Amendment. 


Recognizing the obstacles to implementing the Bay-Delta Plan Amendment, the 
SWRCB, by Resolution No. 2018-0059 adopting the Bay-Delta Plan Amendment, 
directed staff to help complete a “Delta watershed-wide agreement, including potential 
flow measures for the Tuolumne River” by March 1, 2019, and to incorporate such 


1 SFPUC’s “retail service area” refers to water customers inside the City and County of San 
Francisco (City), as well as select areas outside of the City. 
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agreements as an “alternative” for a future amendment to the Bay-Delta Plan to be 
presented to the SWRCB “as early as possible after December 1, 2019.” In accordance 
with the SWRCB’s instruction, on March 1, 2019, the SFPUC, in partnership with other 
key stakeholders, submitted a proposed project description for the Tuolumne River that 
could be the basis for a voluntary substitute agreement with the SWRCB (Proposed 
Voluntary Agreement). Since 2019, SFPUC has participated in negotiations with the 
State and other stakeholders regarding the Proposed Voluntary Agreement. On 
November 9, 2022, SFPUC signed a non-binding Memorandum of Understanding with 
various representatives of the State environmental and resource agencies, outlining 
conceptual deal points for a Tuolumne River Voluntary Agreement. As of the date of 
the issuance of this Water Supply Assessment, those negotiations remain ongoing. 


Implementation of the Bay-Delta Plan Amendment is uncertain given the ongoing 
negotiations, litigation, and regulatory proceedings; these are further described in 
Section 7.3.1 of the UWMP. Given the current uncertainty regarding the extent and 
timing of the implementation of the Bay-Delta Plan Amendment, this WSA analyzes 
water supply and demand through 2045 under three scenarios: (1) No implementation 
of the Bay-Delta Plan Amendment or the Proposed Voluntary Agreement (Scenario 1), 
(2) Implementation of the Proposed Voluntary Agreement (Scenario 2), and (3) 
Implementation of the Bay-Delta Plan Amendment (Scenario 3), 


1.1.2 Basis for Requiring a WSA for the Proposed Project 


Except for the WSA approved on October 24, 2022 (Resolution No. 22-0186), which is 
superseded by this revised WSA, the proposed project has not been the subject of a 
previous WSA, nor has it been part of a larger project for which a WSA was completed. 


The proposed project qualifies for preparation of a WSA under Water Code Section 
10912(a) because it is a mixed-use residential development that includes more than 
500 dwelling units. The proposed project is characterized further in Section 1.2. 


1.2 Proposed Project Description 


The proposed project is located on an approximately 41-acre site in the Lakeshore 
area in southwest San Francisco. The project sponsor (Brookfield Properties 
Development) proposes to redevelop the approximately 27 acres surrounding the 
existing on-site Stonestown Galleria shopping mall into a master-planned, multi- 
phased, mixed-use residential and retail community. Under the proposed project, the 
existing 760,000-square-foot (sf) Stonestown Galleria shopping mall would remain, with 
changes to the facade, entrances, and exits. The existing parking garage in the 
southwest corner of the project site, the vacant theater at the northwest corner of the 
site, and the CitySports and commercial building at the northeast corner of the site 
would be demolished and redeveloped as part of the proposed project. 


Overall, the proposed project would include up to approximately 2,930 residential units; 
up to 160,000 sf of new retail sales and service use space; up to 200,000 sf of new 
non-retail sales and service use; up to approximately 100,000 sf of hotel use: 
approximately 53,000 sf of institutional uses to include an approximately 15,000- 
square-foot childcare facility and space for community use; approximately 4,250 
parking spaces; 6 acres of open space; and infrastructure improvements. 


One variant to the proposed project is also under consideration, which would include 
the development of the 0.8-acre parcel that is currently occupied by Authentic Church 
at 3355 19'" Avenue, adjacent to the project site between Eucalyptus and Winston 
drives. Under the variant, the redevelopment of the 27 acres surrounding the 
Stonestown Galleria would be the same as the proposed project; however, the 
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additional 0.8-acre Authentic Church parcel would be developed with an additional 561 
residential units (3,491 residential units total); 104,000 sf less non-retail sales and 
service use (up to 96,000 sf total); additional 611 parking spaces (4,861 spaces total); 
and no hotel use. 


For the purpose of the WSA, only the variant is assessed for water supply as it would 
result in a higher water demand estimate and would encompass the proposed project 
demands. Refer to Attachment B for additional details on both the proposed project and 
variant. All subsequent references to the “proposed project” in this memo refer to the 
variant unless otherwise noted. 


Project construction would occur in six phases over the course of approximately eight 
years, from 2024 to approximately 2032. The first operational year is assumed to be 
2027. By 2030, construction of Phases 1 through 3 is assumed to be completed, 
consisting of up to approximately 1,893 residential units (1,867,500 sf), up to 66,000 sf 
of new retail sales and service use space; up to 12,000 sf of new non-retail sales and 
service use; and up to approximately 21,000 sf of institutional uses. 


For additional details on the proposed project, see Attachment B. 


2.0 Water Supply 


This section reviews San Francisco's existing and planned water supplies. 


2.1 Regional Water System 


See Section 3.1 of the UWMP for descriptions of the San Francisco Regional Water 
System (RWS), Section 6.1 of the UWMP for water rights held by City and County of 
San Francisco, and Section 7.1 of the UWMP for the SFPUC Water System 
Improvement Program (WSIP). 

2.2 Existing Retail Supplies 


Retail water supplies from the RWS are described in Section 6.1 of the UWMP. 


Local groundwater supplies, including the Westside Groundwater Basin, are described 
in Section 6.2.1 of the UWMP. 


Local recycled water supplies, including the Harding Park Recycled Water Project and 
Pacifica Recycled Water Project, are described in Section 6.2.1 of the UWMP. 
2.3 Planned Retail Water Supply Sources 


The San Francisco Groundwater Supply Project is described in Section 6.2.1.1 of the 
UWMP. 


The Westside and Treasure Island Recycled Water Projects are described in Section 
6.2.2 of the UWMP. 


2.4 Summary of Current and Future Retail Water Supplies 


A breakdown of water supply sources for meeting SFPUC retail water demand through 
2045 in normal years is provided in Section 6.2.5 of the UWMP. For dry years, see the 
next section. 
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2.5 Dry-Year Water Supplies 


A description of dry-year supplies developed under WSIP is provided in Section 7.2 of 
the UWMP. 


2.6 Additional Water Supplies 


The SFPUC is increasing and accelerating its efforts to acquire additional water 
supplies and explore other projects that would increase overall water supply resilience 
through the Alternate Water Supply Program. A description of the Alternative Water 
Supply Program and the supplies being studied is provided in Section 7.4 of the 
UWMP. 


3.0 Water Demand 


This section reviews the projected retail water demands and the demand associated 
with the proposed project. 


3.1 Projected Retail Water Demand 


The projected retail water demand through 2045 is described in Section 4.1 of the 
UWMP and updated in the 2023 Interim Water Demand Projections (Attachment 
A). This section of the UWMP also describes the methodology used for demand 
projections and the factors considered. Updates specific to the to the change in 
housing unit projections are described in the 2023 Interim Water Demand Projections. 


3.2 Proposed Project Water Demand 


The project sponsor's consultants provided a memo describing the methods and 
assumptions used to estimate the water demand of the proposed project, along with 
the resulting demand (Attachment B). 


Because the proposed project must comply with San Francisco's Non-potable Water 
Ordinance (Article 12C of the San Francisco Health Code), estimates for both potable 
and non-potable demands were submitted as part of the WSA request. The Non- 
potable Water Ordinance requires new development projects with 100,000 square feet 
or more of gross floor area, that apply for a site permit after January 1, 2022, to install 
and operate an onsite non-potable water system. Commercial buildings must meet 
their toilet and urinal flushing and drain trap priming demands through the collection, 
treatment, and use of available blackwater and condensate. Residential and mixed-use 
buildings must meet their toilet and urinal flushing, irrigation, clothes washing, and 
drain trap priming demands through the collection, treatment, and use of available 
graywater and condensate. While not required, residential and mixed-use projects may 
use treated blackwater if desired. As indicated in the water demand memo provided on 
behalf of the project sponsor in Attachment B, the proposed project would exceed the 
requirements of the Non-potable Water Ordinance by also using non-potable water to 
meet heating and cooling demands, in additional demands for toilet and urinal flushing, 
irrigation, clothes washing, and drain trap priming. 


Both potable and non-potable demands for the project were estimated using the 
SFPUC’s Non-potable Water Calculator and supplemented with additional calculations 
for heating and cooling demands and alternate estimates of persons per household. 
The SFPUC reviewed the memo to ensure that the methodology is appropriate for the 
types of proposed water uses, the assumptions are valid and thoroughly documented 
along with verifiable data sources, and a professional standard of care was used. The 
SFPUC concluded that the demand estimates provided on behalf of the project 
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sponsor are reasonable. Water demand associated with the proposed project over the 
20-year planning horizon is shown in the following Table 1. 


The non-potable demand estimates in Table 1 are based on building uses anticipated 
at the time the WSA was requested, i.e., during the planning and environmental review 
stage of the proposed project. It is understood that these estimates will likely change as 
the proposed project’s design progresses, and information submitted for the WSA 
request is not part of the proposed project's compliance with the Non-potable Water 
Ordinance. City review and approval of a proposed onsite water system must be 
performed separately through the Non-potable Water Program. However, the intent of 
providing a breakdown of potable and non-potable demand estimates in this WSA is to 
demonstrate that the proposed project will incorporate water reuse per City 
requirements and the proposed project’s sustainability goals, if any. As noted earlier, 
the total demand of the proposed project, regardless of non-potable use, is already 
encompassed in the 2023 Interim Water Demand Projections. Furthermore, total 
demand represents the most conservative estimate and accounts for back-up potable 
supplies that must be provided by the SFPUC in the event that non-potable supplies 
serving the proposed project are unavailable. 


Table 1: Water Demand Based on Project Phasing (mgd) 
eS 


Potable Demand ! 0.191 
Non-potable Demand 0.118 


Total Demand 
Potential Potable Water 


Savings as Percentage of Total 
Demand 


mgd = million gallons per day 


Notes: 
Total demand conservatively assumes that all demands are met with potable supplies. 


The San Francisco Planning Department has determined that the proposed project is 
encompassed within the housing projections described in the Housing Element 2022 
Update and the employment projections from LUA 2017, as indicated in the letter from 
the Planning Department to the SFPUC (Attachment A). Therefore, the demand of the 
proposed project is also encompassed within the San Francisco retail water demands 
that are presented in the 2023 Interim Water Demand Projections, which considers 
retail water demand based on the housing and employment projections provided by the 
Planning Department. The following Table 2 shows the demand of the proposed project 
relative to total retail demand. 


Memo to Commissioners 

Revised WSA for 3251 20" Avenue (Stonestown) Project 
September 26, 2023 

Page 7 of 13 


Table 2: Proposed Project Demand Relative to Total Retail Demand 


2025" 2030-2035 | 2 
Total Demand of Proposed 
Project (mgd) -- 0.178 0.309 0.309 0.309 
Total Demand of Proposed 
Total Retail Demand? 0.40% 0.38% 
Notes: 
2. The proposed project is accounted for in the housing and employment projections provided by 

the Planning Department; therefore, total demands associated with the proposed project are 


| 040 =. 2045 _— 
Total Retail Demand (mgd)! C1 73.0 75.0 
Project as Percentage of 
1. Retail water demands per Table 3 of the 2023 Interim Water Demand Projections. 
accounted for in the 2023 Interim Water Demand Projections. 


4.0 Conclusion 


4.1 Comparison of Projected Supply and Demand 


For all scenarios presented here, local supplies (i.e., supplies not from the RWS) 
correspond to those in Table 6-5 of the UWMP. Procedures for determining RWS 
Supply availability per the SFPUC’s Water Shortage Allocation Plan (WSAP) are 
described in Section 8.2.4 of the UWMP. 


As explained previously in Section 3.2, water demands associated with the proposed 
project are already captured in the retail demand projections presented in the UWMP. 
The proposed project is expected to represent up to 0.41% of the total retail water 
demand. Total retail demands correspond to those in Table 3 of the 2023 Interim 
Water Demand Projections and reflect both passive and active conservation, onsite 
water reuse savings, and water loss. 


4.1.1 Scenario 1: No Implementation of the Bay-Delta Plan Amendment or the 
Proposed Voluntary Agreement 


Table 3 below is adapted from Table 5 of the 2023 Interim Water Demand 
Projections and compares the SFPUC’s retail water supplies and demands through 
2045 during normal year, single dry-, and multiple dry-year periods under Scenario 1. 


As shown in Table 3, under Scenario 1 without implementation of the Bay-Delta Plan 
Amendment, existing and planned supplies would meet all projected RWS demands in 
all years. Even though system-wide shortages of RWS supplies would occur in the 4th 
and 5'" years of a multi-year drought at 2045 projected levels of demand, retail 
customers would reduce their demands by 5% as required by the Water Supply 
Agreement between SFPUC and its Wholesale Customers. To achieve a small 
reduction such as this, the SFPUC may prohibit certain discretionary outdoor water 
uses and/or call for voluntary water use reduction by its retail customers pursuant to its 
Water Shortage Contingency Plan (Appendix K of the UWMP). The required level of 
water use reduction is well below the SFPUC’s RWS level of service (LOS) goal of 
limiting water use reduction to no more than 20% on a system-wide basis (.e., an 
average throughout the RWS) in drought years. In 2008, by Resolution No. 08-0200, 
the Commission adopted this goal. 
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4.1.2 Scenario 2: Implementation of the Proposed Voluntary Agreement 


A Voluntary Agreement has yet to be accepted by SWRCB as an alternative to the 
Bay-Delta Plan Amendment and thus the shortages that would occur with its 
implementation are not known with certainty. However, given that the objectives of the 
Proposed Voluntary Agreement are to provide fishery improvements while protecting 
water supply through flow and non-flow measures, the RWS supply shortfalls under the 
Proposed Voluntary Agreement would be less than those under the Bay-Delta Plan 
Amendment, and therefore would require water use reductions of a lesser degree than 
that which would occur under Scenario 3. The degree of water use reduction would 
also more closely align with the SFPUC’s RWS LOS goal of limiting water use 
reduction to no more than 20% on a system-wide basis in drought years. 


4.1.3 Scenario 3: Implementation of the Bay-Delta Plan Amendment 


Table 4 below provides projected supplies and demands under Scenario 3. The RWS 
is projected to experience significant shortfalls in single dry and multiple dry years 
through 2045, regardless of whether the proposed project is constructed. These 
significant shortfalls are a result of implementation of the Bay-Delta Plan Amendment 
and not attributed to the incremental retail demand associated with the proposed 
project. Shortfalls would range from about 11 to 29 mgd, corresponding to water use 
reduction in the retail service area ranging from 15-36%, over the next 20 years. 
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Table 3: Projected Supply and Demand Comparison Under Scenario 1 
(No Implementation of the Bay-Delta Plan Amendment or the Proposed Voluntary Agreement) (mgd) 


Multiple Dry Years? : 


Normal Single 
Year Dry Year’ Year 1 Year 2 Year 3 Year 4 Year 5 


Total Retail Supply‘ 71.3 71.3 71.3 71.3 


2025 


Shortfall 0.0 0.0 0.0 0.0 0.0 0.0 0.0 
Shortfall as % of Demand 0.0% 0.0% 0.0% 0.0% 0.0% 0.0% 0.0% 


9 | Total Retail Supply’ 73.0 raat ||" 73.0 
x Shoreai/O2 (0.0 ee) Goe0 0 phil 0:0 Al wnj0.0.4 » | eokOw 0.0 0.0 

Shortfall as % of Demand 0.0% 0.0% 0.0% 
Total Retail Demand® 75.0 75.0 


2 | Total Retail Supply’ 75.0 75.0 75.0 75.0 75.0 75.0 75.0 
S Shortfall 0.0 0.0 0.0 0.0 0.0 0.0 0.0 
Shortfall as % of Demand | 0.0% 0.0% 0.0% 0.0% 0.0% 0.0% 0.0% 


Total Retail Supply* F449 TG 41-9 (A) Giad HE: (79 
Shortfall 0.0 0.0 0.0 0.0 0.0 0.0 0.0 


2040 


< Total Retail Supply* 81.1 81.1 81.1 81.1 81.1 fia), 4) 81.1 
= Shortfall 0.0 0.0 0.0 0.0 0.0 4.1 4.1 


Notes: 

1. During all single dry years, no RWS system-wide shortages are in effect. 

2. During multiple dry years, no RWS system-wide shortages are in effect until years 4 and 5 at 2045 levels of demand. During those years, a 10% 
system-wide shortage is in effect. 

3. Total retail demands correspond to those in Table 3 of the 2023 Interim Water Demand Projections. 

4. Local supplies (i.e., supplies not from the RWS, including groundwater and recycled water) correspond to those in Table 6-5 of the UWMP. Local 
supplies are assumed to be used before RWS supplies to meet retail demand. 

5. As amended in 2018, the WSAP Tier One Allocation Plan requires retail customers to conserve a minimum of 5% during droughts. If, during a 
declared water shortage, retail demands on the RWS are lower than the retail allocation in a dry year, retail demands on the RWS will be reduced 
by 5%. This provision is in effect in years 4 and 5 of a multi-dry year sequence at 2045 levels of demand. 
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Table 4: Projected Supply and Demand Comparison Under Scenario 3 
(Implementation of the Bay-Delta Plan Amendment) (mgd) 


Single — 


Normal Dry 


es Dry Years? 


Total Retail Supply* 


Shortfall 
Shortfall as % of Demand 


Total Retail oe Real spy 


Year — Year" *s Year 1 


Poo [ne |e 


72.4 61.4 61.4 


Shortfall 
Shortfall as % of Demand 


0.0 


Total Retail Demand? 


‘Year 5 


5115 
-19.8 
-27.8% 


Year 2 Year 3 Year 4 


O15 oils) 


Total Retail Supply* 


Shortfall 


Shortfall as % of Demand 


Shortfall 


Total Retail Demand? 
Total Retail Supply* 


Se 


0.0 
0.0% 


-26.8% | -26.8% 
55.5 55.5 55.5 51.4 


19 


66.4 


Shortfall as % of Demand 


Shortfall 
Shortfall as % of Demand 


Notes: 


a 


N 


shortage in the WSAP. 


je &e 


0.0 -11.5 
0.0% -14.8% 


Total Retail Supply* 


[oo | a0 [a0 [aio | a0 | 00 | 290 


During a single dry year, system-wide shortages of 30 — 40% are in effect (see Table 8-3 of the 2020 UWMP). For this analysis, 
shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 4, 16-20% system-wide 
shortage in the Water Shortage Allocation Plan (WSAP). 
During multiple dry years, system-wide shortages of 30 — 55% are in effect (see Table 8-3 of the 2020 UWMP). For this analysis, 
shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 4, 16-20% system-wide 


Total retail demands correspond to those in Table 3 of the 2023 Interim Water Demand Projections. 
Local supplies (i.e., supplies not from the RWS, including groundwater and recycled water) correspond to those in Table 6-5 of the 
UWMP. Local supplies are assumed to be used before RWS supplies to meet retail demand. 
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4.2 Potential for Shortages in SFPUC Service Area 


The inflow to SFPUC reservoirs can vary greatly from year to year, based on the 
hydrology of the region. When inflows are low during dry years, the potential exists for 
water supply shortages in the SFPUC service area. The occurrence of shortages 
depends on the magnitude and duration of dry conditions, and also on the system 
demand for water supply. 


e In an evaluation of historical hydrology (1920 — 2017) combined with 2020 
system demand, the potential for water supply shortages due to dry hydrology 
is low. 


e When projected system demand in 2045 (an increase over 2020 demand) is 
evaluated along with historical hydrology, the potential for shortage increases 
but remains relatively low. 


e When large increases in instream flow requirements (such as those associated 
with the Bay-Delta Plan update) are included in either of the above evaluations, 
the potential for water shortages in the SFPUC system increases markedly. 
The instream flow requirements are analogous to an increase in demand in this 
evaluation. 


4.3 Water Use Reduction Implications to the Proposed Project 


While the levels of water use reduction described above apply to the retail service area 
as a whole (i.e., 15-36% under Scenario 3), the SFPUC may allocate different levels of 
water use reduction to individual retail customers based on customer type (e.g., 
dedicated irrigation, single family residential, multi-family residential, commercial) to 
achieve the required level of retail system-wide demand reduction. Allocation methods 
and processes that have been considered in the past and may be used in future 
droughts are described in the SFPUC’s 2020 Water Shortage Contingency Plan 
(Appendix K of the UWMP). For both residential and commercial customers, the 
SFPUC may implement varying levels of water use reductions based on the baseline 
level of water use, e.g., require less reduction from customers that use less water to 
begin with. Under the 2020 Water Shortage Contingency Plan, the allocation method or 
combination of methods that would be applied during water shortages caused by 
drought would be subject to the discretion of the General Manager. 


In accordance with the Water Shortage Contingency Plan, the level of water use 
reduction that would be imposed on the proposed project would be determined at the 
time of a drought or other water shortage and cannot be established with certainty prior 
to the shortage event. However, newly constructed buildings, such as the proposed 
project, have water-efficient fixtures and non-potable water systems that comply with 
the latest regulations and should be better prepared than older buildings to meet the 
required reductions. 


4.4 Findings 


Regarding the availability of water supplies to serve the proposed project beginning in 
2027, the SFPUC finds, based on the entire record before it, as follows: 


e During normal years, the SFPUC’s total projected water supplies will meet the 
projected demands of its retail customers, including those of the proposed 
project, existing customers, and foreseeable future development under 
Scenario 1, Scenario 2, and Scenario 3. 


e During single dry years and multiple dry years under Scenario 1—No 
implementation of the Bay-Delta Plan Amendment or a Voluntary Agreement— 
the SFPUC can meet the projected demands of its retail customers, including 
those of the proposed project, existing customers, and foreseeable future 
development without the need for water use reduction beyond the LOS goal of 
20% system-wide water use reduction. 
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e During single dry years and multiple dry years under Scenario 2— 
Implementation of a Voluntary Agreement—the SFPUC would still face a 
shortfall in single dry and multiple dry years, thus requiring water use 
reduction, but to a lesser degree and in closer alignment to the LOS goal of no 
more than 20% system-wide water use reduction compared to that which 
would occur under Scenario 3. Because negotiations in furtherance of the 
November 9, 2022 Voluntary Agreement Memorandum of Understanding 
continue in earnest, and litigation challenging the adoption of the Bay-Delta 
Plan Amendment remains pending, SFPUC further finds that the supply and 
demand that would result under Scenario 2 are more likely to occur than those 
projected in Scenario 3. 


e During single dry years and multiple dry years under Scenario 3— 
Implementation of the Bay-Delta Plan Amendment—the SFPUC cannot reliably 
meet the projected demands of its retail customers, including the proposed 
project, existing customers, and foreseeable future development, without water 
use reduction at a level greater than that required to achieve the LOS goal of a 
maximum of 20% system-wide average water use reduction. The SFPUC 
estimates it would impose up to 36% water use reductions across the retail 
service area. 


e The SFPUC’s 2020 Water Shortage Contingency Plan describes allocation 
methods and processes that may be used in future droughts. For both 
residential and commercial customers, the SFPUC may implement varying 
levels of water use reductions based on the baseline level of water use, e.g., 
require less reduction from customers that use less water to begin with. For the 
proposed project specifically, these policies may result in lower levels of 
mandatory water use reduction as a result of the installation of water-efficient 
plumbing fixtures and non-potable water systems associated with new 
construction. 


e Under Scenario 3, the relatively small volume of water demand generated by 
the proposed project itself would not exacerbate the projected shortfalls 
resulting from implementation of the Bay-Delta Plan Amendment. Regardless 
of whether the proposed project is constructed, with implementation of the Bay- 
Delta Plan Amendment, the SFPUC’s existing and planned water supplies will 
not meet the water demands of its retail service area in dry years without 
significant demand reductions. 


Approval of this WSA by the Commission is not equivalent to approval of the 
development project for which the WSA is prepared. A WSA is an informational 
document required to be prepared for use in the City’s environmental review of a 
project under CEQA. It assesses the adequacy of water supplies to serve the proposed 
project and cumulative demand. 


Furthermore, this WSA is not a “will serve” letter and does not verify the adequacy of 
existing distribution system capacity to serve the proposed project. A “will serve’ letter 
and/or hydraulic analysis must be requested separately from the SFPUC City 
Distribution Division to verify hydraulic capacity. 


While this WSA contains information provided by or on behalf of the project sponsor 
regarding the proposed project's plans for onsite water reuse and demand estimates 
using the SFPUC’s Non-potable Water Calculator, any information submitted to the 
SFPUC for preparation of this WSA does not fulfill the requirements of the Non-potable 
Water Ordinance. City review and approval of a proposed onsite water system must be 
performed separately through the Non-potable Water Program. 


If there are any questions or concerns, please contact Steve Ritchie at (415) 934-5736 


or SRitchie@sfwater.org. 
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1.0 Introduction 


1.1 Purpose of Water Supply Assessments 


The California Water Code (Sections 10910 through 10915) requires urban water suppliers to evaluate 
water supply availability to inform environmental review for qualifying projects ("water demand projects") 
defined in Water Code Section 10912(a). Water Code Section 10910 requires the preparation of a "water 
supply assessment" (WSA) for water demand projects that include a determination of whether available 
water supplies are sufficient to serve the demand generated by the project, as well as reasonably 
foreseeable cumulative demand over a 20 year period, including years of normal precipitation, single dry, 
and multiple dry years. If the water supplies needed by a water demand project were accounted for in the 
water supplier's most recently adopted Urban Water Management Plan (UWMP), under Water Code 
Section 10910(c)(2), the water supplier may incorporate the requested information from the UWMP in 
preparing a WSA for a water demand project. 


1.2 Purpose of this Document 


The SFPUC most recently adopted the 2020 UWMP update for the City and County of San Francisco in 
June 2021. As described in the 2020 UWMP, Section 4.1.2, Projected Retail Demands, the 2020 UWMP 
relied on the San Francisco Planning Department's (SF Planning) housing projections based on the 
Housing Element 2022 Update, which was still under development when the 2020 UWMP was adopted. 
One of the objectives of the Housing Element 2022 Update was to produce an average of 5,000 housing 
units per year with adjustments for certain large development plans. Since the SFPUC’s adoption of the 
2020 UWMP in June 2021, the Planning Commission certified the Housing Element 2022 Update 
Environmental Impact Report (Housing Element EIR) in November 2022. The Housing Element EIR, 
which supported the City’s adoption of the Housing Element in January 2023, assumed slightly higher 
housing unit projections than those used in the 2020 UWMP, but was still in line with the objective to 
produce an average of 5,000 housing units per year. Nonetheless, as a result of the slightly higher 
housing unit projections associated with the Housing Element EIR, the SFPUC determined that its 2020 
UWMP no longer accounted for all projected retail water demands. 


The SFPUC will not be updating its UWMP until 2025. Therefore, during this interim period, the SFPUC 
has prepared the 2023 Interim Water Demand Projections herein to document the SFPUC’s projected 
retail water supplies when compared to projected retail water demands associated with the adopted 
Housing Element 2022 Update. This document also adjusts the retail water supply projections to meet the 
updated retail water demands. 


The information in this document, in concert with the background information provided in the 2020 UWMP 
that are not superseded by the 2023 Interim Water Demand Projections herein, can be used in the 
development of WSAs for pending water demand projects. 


1.3 What this Document Does and Does Not Address 


This document only updates the following items from the 2020 UWMP as they are directly related to the 
change in housing unit projections: 


e Retail water demand projections, specifically demands of the in-City multi-family residential 
sector, through 2045 


e Retail water supply and demand comparisons (i.e., surpluses and shortfalls) during normal, single 
dry, and multiply dry years through 2045 
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This document does not update the following items from the 2020 UWMP as they are not directly related 
to the change in housing unit projections: 


e Population projections associated with the Housing Element 2022 Update 

e Employment projections associated with the Housing Element 2022 Update 

e Retail water demands for the single family residential and non-residential sectors 

e Retail water loss 

e Retail water savings associated with Conservation and Onsite Water Reuse programs 
e Suburban retail water demands 

e Wholesale water demands 


e Status of water supply projects 


2.0 Housing Unit Projections 


SF Planning provided updated housing unit projections in alignment with the Housing Element EIR in a 
memorandum to the SFPUC dated August 18, 2023 (Appendix A). Per SF Planning’s recommendation, it 
is assumed that the number of single-family detached houses will not increase from existing stock and 
that all future net housing growth will take the form of multi-family structures. 


Table 1 compares the updated housing unit projections to those used in the 2020 UVWMP in 5-year 
increments from 2025 to 2045. SFPUC used the updated housing unit projections as inputs to the same 
water demand forecasting model (i.e., econometric model) that was developed for the 2020 UWMP, 
described in the next section. 


Table 1: Housing Unit Projections 


Used in 2020 UWMP 476,728 5022533 


2023 Update 


Net Change 


3.0 Retail Water Demands 


As described in the 2020 UWMP, Section 3.2, Retail Service Area, retail customers include the residents, 
businesses, and industries located within City limits, referred to as the in-City retail service area. Retail 
service is also provided to a patchwork of customers located outside the City, such as the Town of Sunol, 
San Francisco International Airport, Lawrence Livermore National Laboratory, and Castlewood County 
Service Area. These areas are not contiguous and are collectively referred to as the suburban retail 
service area. 


The SFPUC uses econometric models to project the demands for its in-City single family residential, 
multi-family residential, and commercial/industrial sectors. Other in-City non-residential demands (i.e., 
irrigation and municipal) and suburban retail demands are estimated based on historical consumption and 
supplement the demands projected by the econometric models. Water loss is forecasted separately. For 
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more information about how retail water demand projections were developed for the 2020 UWMP, refer to 
Section 4.1.2, Projected Retail Demands, of the 2020 UWMP. 


The SFPUC, with the support of its consultant team that developed the econometric models used for the 
2020 UWMP, re-ran the model specific to the multi-family residential sector using the updated housing 
unit projections described in the previous section. No other model inputs were changed from those that 
were used for the 2020 UWMP. The resulting model outputs are detailed in Appendix B and summarized 
in Table 2 below. Multi-family residential demands increased by about 0.5 to 0.6 mgd, or 1.5 to 2.5%, 
compared to those in the 2020 UWMP. 


Table 2: Multi-Family Residential Water Demands (million gallons per day [mgd]) 


2023 Update 


Difference 


2025 
Used in 2020 UWMP 
24.3 


% Difference from 2020 UWMP 2.5% 


Total retail water demand projections are shown in Table 3, which supersedes Table 4-1 of the 2020 
UWMP. These projections comprise the updated multi-family residential demands from Table 2 and the 
unchanged demands for the remaining sectors. The demands of the remaining sectors are not updated 
as they are not directly related to the change in housing unit projections. Total retail demands increased 
by about 0.6 to 0.8% compared to those in the 2020 UWMP. 
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Table 3: Retail Water Demands (mgd) 


Pe ee “Actual? as pe es Projected? - 
Retail SectororUse Type  -—-2020.«S 2025-2030. 2035 2040. 2045 


In-City Retail 
14.5 ioe 13.5 13.4 13.5 13.5 


6.0 6.0 6.0 6.0 6.0 
66.9 68.6 70.6 13:5 76.7 
Ont 0.1 
4.0 4.0 
0.0 


0.0 
4.4 4.4 


Single-Family Residential 


Multi-Family Residential 


Non-residential 


Water Loss° 
ieee In-City Retail Demand 
Suburban Retail 


Single-Family Residential* 

Non-Residential 

Groveland CSD* 
KER Loss* 
Subtotal Suburban Retail Demand 


Total Retail Demand 68.8 71.3 
% Difference from 2020 UWMP 


Actual consumption data are obtained from customer billing data. 


Single family residential and multi-family residential demand projections are from an econometric model 
developed for the SFPUC. Non-residential demands include commercial/industrial demands, which are also 
from an econometric model, as well as municipal and irrigation demands, which are assumed to remain 
constant at the previous five-year average level. 


Water losses include both apparent and real losses. Suburban retail water losses are considered to be 
negligible. Actual water loss in 2020 is based on SFPUC’s July 2019 — June 2020 water loss audit. 


Suburban retail residential demands are for single family only as no multi-family residential buildings are 
served. 


Groveland Community Services District (CSD) is accounted for as a retail customer for the purpose of this 
table and subsequent retail supply and demand comparisons in the 2020 UWMP. Demand projections were 
provided by Groveland CSD based on its population projections and assumed per capita water use of 107 
GPCD (projections are subject to change as part of its UWMP process). In the corresponding standardized 
tables in UWMP 2020 Appendix B, Groveland CSD is not reported as retail, but rather wholesale. 


= 


2023 Interim Water Demand Projections 4 


San Francisco Public Utilities Commission 


4.0 Water Supply and Demand Comparisons 


This section compares the SFPUC’s retail water supplies (unchanged from the 2020 UWMP) and 
demands (updated in Table 3) through 2045 during normal, single dry, and multiple dry years. The supply 
and demand comparisons are presented for two Regional Water System (RWS) supply scenarios: (1) 
with full implementation of the Bay-Delta Plan Amendment and (2) without implementation of the Bay- 
Delta Plan Amendment. For more information about these scenarios and how their corresponding 
Supplies were estimated, refer to Section 8, Water Supply Reliability Assessment, of the 2020 UWMP'. 


4.1 With Bay-Delta Plan Amendment 


The instream flow requirements of the Bay-Delta Plan Amendment would impact the RWS supplies in 
single dry years and multiple dry years. The comparison of retail demands and supplies under the Bay- 
Delta Plan Amendment is presented in Table 4, which supersedes Table 8-4 of the 2020 UWMP and 
demonstrates the following: 


e Normal Years: During normal hydrologic years, the SFPUC will have adequate supplies to meet 
its projected retail water demands. This is unchanged from the 2020 UWMP. 


e Single Dry Year: During single dry years, there would be an anticipated 30 to 40% shortage of 
RWS supplies. When the supplies available to retail customers (RWS plus local supplies) are 
compared to the projected retail demands, a retail supply shortfall of 15% to 26% (11 to 21 mgd) 
is expected in single dry year conditions. These shortfalls are less than 1%, or 1 mgd, higher than 
estimated in the 2020 UWMP. 


e Multiple Dry Years: If a multiple dry year event occurs, there would be anticipated shortages in 
RWS supplies of 30 to 49%, depending on demand levels. When the supplies available to retail 
customers (RWS plus local supplies) are compared to the projected retail demands, there is an 
anticipated shortfall of almost 36%, or 29 mgd, by the fifth dry year at 2045 projected levels of 
demand. This shortfall is less than 1%, or 1 mgd, higher than estimated in the 2020 UWMP. 


4.2 Without Bay-Delta Plan Amendment 


Without implementation of the Bay-Delta Plan Amendment, existing and planned supplies would meet all 
projected RWS demands in all years except deep into a multi-year drought at 2045 projected levels of 
demand. The comparison of retail demands and supplies is presented in Table 5, which supersedes 
Table 8-6 of the 2020 UWMP and demonstrates the following: 


e Normal Years: During normal hydrologic years, the SFPUC will have adequate supplies to meet 
its projected retail water demands. This is unchanged from the 2020 UWMP. 


e Single Dry Year: During single dry years, there are no anticipated shortages of RWS supplies. 
This is unchanged from the 2020 UWMP. 


e Multiple Dry Years: In the multiple dry year scenario, the SFPUC would only experience system- 
wide shortages in RWS supplies of 10% during years 4 and 5 of an extended drought at 2045 


' Section 7.3.1, page 7-5, of the 2020 UWMP states, “Although the [State Water Resources Control 
Board] has stated it intends to implement the Bay-Delta Plan Amendment on the Tuolumne River by the 
year 2022, given the current level of uncertainty, it is assumed for the purposes of this draft UWMP that 
the Bay-Delta Plan Amendment will be fully implemented starting in 2023.” To date, the Bay-Delta Plan 
Amendment has not been implemented and the SFPUC currently does not have an anticipated date for 
implementation. 
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levels of demand. In a 10% shortage, retail customers would reduce their demands by 5% as 
required by the Water Supply Agreement between SFPUC and its Wholesale Customers. As a 
result of this demand reduction, there is a projected surplus of 5.3%, or 4.1 mgd, which is 0.1 
mgd greater than that estimated in the 2020 UWMP. 


Table 4: Retail Supply and Demand Comparison for Projected Normal & Dry Year Scenarios With 
Bay-Delta Plan Amendment (mgd) 


Single ae Multiple Dry Years® 
Normal Dry - 
Year? Year1 Year2 Year3  Year4 YearS 


le3 

HAS 

5% Retail Demand Reduction? N/A 
Total Retail Supply Size 
Retail Groundwater® ; 1.4 


Baseline Retail Demand® 


5% Retail Demand Reduction? N/A N/A 
Total Retail Supply 53.4 53.4 53.4 
Retail Groundwater® ; ; 2.4 | eis ie 4S) 


2.4 2.4 
2.0 2) 


Baseline Retail Demand® 

5% Retail Demand Reduction? 

Total Retail Supply 

Retail Recycled Water 

RWS Supply Utilized by Retail? 
Difference (Supply Surplus or Shortfall) 


Difference as Percentage of Demand 
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Single Multiple Dry Years” 
Normal Dry 
Year Year? Year 1 Year 2 Year 3 Year 4 Year 5 


Ni 
4 
72 


z 
ir zen [Ives [nwaeeil maar hen 26] | 16 


azo 
wa] 
[Fete Groundnotor =a 
Reta Recyoed Water =| 

705] 


5 


: : 
8) ; 

[00 | 
; i 
: : 
eS) 


N. /A 
4 4 
2 
5% Retail Demand Reduction? N/ N/A N/A N/A 
60.1 
4 4 4 
> ‘5 


/, 
2 
/; 


RWS Supply Utilized by Retail? 


60.1 By 921 


[Reta Recyoed water _——~+| 28 | 26 | 26 | 28 | 26 | 2 
Biference Supry Suis or Showa | 00 | 210 | 210 | 210 | 210 | 290 | 200 | 


Normal, single dry, and multiple dry year conditions are on a water year basis. 


No 
On 
hm] ow 
OQ] #A 


/A 
4 
5 
/A 
4 
5 


5 5 
5 


a _ During a single dry year, system-wide shortages of 30 — 40% are in effect (see Table 8-3 of the 2020 UWMP). For this 
analysis, shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 
4, 16-20% system-wide shortage in the Water Shortage Allocation Plan (WSAP). 


During multiple dry years, system-wide shortages of 30 — 55% are in effect (see Table 8-3 of the 2020 UWMP). For this 
analysis, shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 
4, 16-20% system-wide shortage in the WSAP. 


Total retail demands correspond to those in Table 3 and reflect passive and active conservation, onsite water reuse 
savings, and water loss. Demands for Groveland Community Services District is included in the table above. 


As amended in 2018, the WSAP Tier One Allocation Plan requires retail customers to conserve a minimum of 5% during 
droughts. If, during a declared water shortage, retail demands on the Regional Water System (RWS) are lower than the 
retail allocation in a dry year, retail demands on the RWS will be reduced by 5%. An N/A on this row means that either this 
5% rationing requirement doesn't apply (i.e. no declared water shortage), or retail customers are already rationing greater 
than 5%. 


Groundwater supplies are assumed to be equivalent to projected demands for the San Francisco Groundwater Supply 
Project (ramping up to 4 mgd by 2040) and Castlewood County Service Area (0.4 mgd). Groundwater availability would 
not be affected by dry year conditions. 


Recycled water supplies are assumed to be equivalent to projected demands related to the Westside Recycled Water 
Project (1.6 mgd by 2021 and 1.8 mgd by 2030), Harding Park and Fleming Golf Courses (0.23 mgd), and Sharp Park Golf 
Course (up to 0.1 mgd) and Treasure Island (0.2 mgd by 2025 and 0.4 mgd by 2030). Recycled water availability would 
not be affected by dry year conditions. 


Procedures for RWS allocations and the WSAP are described in Section 8.3 of the 2020 UWMP. Groundwater and 
recycled water are assumed to be used before RWS supplies to meet retail demand. However, in normal years, if 
groundwater and recycled water supplies are not available, up to 81 mgd of RWS supply could be used. 
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Table 5: Retail Supply and Demand Comparison for Projected Normal & Dry Year Scenarios 


- Normal — 
Year 


Baseline Retail Demand® 
5% Retail Demand Reduction® 


Single — 
Dry — 


Year? 


Without Bay-Delta Plan Amendment (mgd) 


- Year 1 


Multiple Dry Years” 


Year 2 


Year3 


Year 4 


Year 5 


Total Retail Supply 
Retail Groundwater® 


N/A 
(ales 


67.8 


N/A 
HAS 


RWS Supply Utilized by Retailg 
Difference (Supply Surplus or Shortfall) 


0.0 — 


0.0 0.0 
Difference as Percentage of Demand 


73.0 


0.0% 


N/A N/A N/A N/A N/A 
HAS: ss TGS AS TNE 
| 


Difference (Supply Surplus or Shortfall) PDO 


Total Retail Demand 3.0) 73.0 
Baseline Retail Demand 73.0 73.0 73.0 
5% Retail Demand Reduction? N/A N/A N/A 
Total Retail Supply 73.0 73.0 73.0 
Retail Groundwater® , 24 
Diference (Supp Supus or Serta | 00 | 00 | 00 | 00 | 09 | 00 | 00 | 
5% Retail Demand Reduction? N/A N/A N/A N/A N/A N/A N/A 
Retail Groundwater? 3.4 34 3.4 
Retail Recycled Water’ 25 25 25 
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0.0% 


San Francisco Public Utilities Commission 


Single Multiple Dry Years” 
Normal Dry 
Year Year? Year 1 Year 2 Year 3 Year 4 Year 5 


Total Retail Demand 77.9 779 77.9 77.9 ie ron 
Baseline Retail Demand° 77.9 77.9 77.9 77.9 


5% Retail Demand Reduction? 
Total Retail Supply 17.9 77.9 77.9 77.9 77.9 11.9 


| Retail Groundwate®@ Groundwater® fee Pea eee 
[RetaiRecysedwarer———=S«| as | 26 | 28 | 25 | 25 | 
ree Spurs [00 | 00 | a0 [a0 [00 
5% Retail Demand Reduction? N/A N/A N/A N/A -4.1 -4.1 
Total Retail Supply 81.1 Sila 81.1 Silat 
[RetaiGrouawier «Aaa s| ae | | 
[RetaiReoredwaer «|= | 26 | 26 | 25 | 25 | 
[vans Soy Sane o Seta |"oe [90 | 90 | 90 | 00 


Normal, single dry, and multiple dry year conditions are on a water year basis. 


5.3% 


During all single dry years, no RWS system-wide shortages are in effect. 


During multiple dry years, no RWS system-wide shortages are in effect until years 4 and 5 at 2045 levels of demand. 
During those years, a 10% system-wide shortage is in effect. 


Total retail demands correspond to those in Table 3 and reflect passive and active conservation, onsite water reuse 
savings, and water loss. Demands for Groveland Community Services District is included in the table above. 


As amended in 2018, the Water Shortage Allocation Plan (WSAP) Tier One Allocation Plan requires retail customers to 
conserve a minimum of 5% during droughts. If, during a declared water shortage, retail demands on the Regional Water 
System (RWS) are lower than the retail allocation in a dry year, retail demands on the RWS will be reduced by 5%. An N/A 
on this row means that either this 5% rationing requirement doesn't apply (i.e. no declared water shortage), or retail 
customers are already rationing greater than 5%. 


Groundwater supplies are assumed to be equivalent to projected demands for the San Francisco Groundwater Supply 
Project (ramping up to 4 mgd by 2040) and Castlewood County Service Area (0.4 mgd). Groundwater availability would 
not be affected by dry year conditions. 


Recycled water supplies are assumed to be equivalent to projected demands related to the Westside Recycled Water 
Project (1.6 mgd by 2021 and 1.8 mgd by 2030), Harding Park and Fleming Golf Courses (0.23 mgd), and Sharp Park Golf 
Course (up to 0.1 mgd) and Treasure Island (0.2 mgd by 2025 and 0.4 mgd by 2030). Recycled water availability would 
not be affected by dry year conditions. 


Procedures for RWS allocations and the WSAP are described in Section 8.3 of the 2020 UWMP. Groundwater and 
recycled water are assumed to be used before RWS supplies to meet retail demand. However, in normal years, if 
groundwater and recycled water supplies are not available, up to 81 mgd of RWS supply could be used. 


2023 Interim Water Demand Projections 9 


San Francisco Public Utilities Commission 


Appendix A — San Francisco Planning Memorandum 


2023 Interim Water Demand Projections 


\He 


49 South Van Ness Avenue, Suite 1400 


San Francisco San Francisco, CA 94103 
eae i 2 Planning 628.652.7600 


www.sfplanning.org 


August 18, 2023 


Paula Kehoe 

Director of Water Resources, SFPUC 
525 Golden Gate Street, 10‘ Floor 
San Francisco, CA 94102 


Re: Projections of growth for San Francisco through 2050 


Dear Paula: 


On October 27, 2020, the Planning Department provided SFPUC household and job growth projections to inform 
the citywide water demand projections in the 2020 update of the SFPUC’s Urban Water Management Plan 
(UWMP). The SFPUC adopted the 2020 UWMP in June 2021. Since that time, the Planning Commission certified 
the Housing Element 2022 Update Environmental Impact Report (Housing Element EIR or EIR) in November 
2022. The EIR, which supported the City’s adoption of the Housing Element in January 2023, assumed slightly 
higher household projections than those used in the UWMP. As you requested, this memo provides the EIR’s 
household projections’ to inform a minor update to SFPUC’s water demand projections. 


Citywide Growth Projections 


Table 1 shows the Planning Department’s housing projections for the years 2020-2050. We recognize that the 
2020 UWMP water planning horizon extends only to 2045. 


Table 1: ag Projections 


Housing Units 407,000 432,667 458,333 483,600 509,000 534,000 559,000 


The Housing Element update is required to be adopted every eight years by state law and was approved by the 
Board of Supervisors in January 2023 and certified by the state Department of Housing and Community 
Development on February 1, 2023. One of the primary goals of the Housing Element 2022 Update is to improve 
housing affordability by increasing the rate of housing production compared with the past several decades. The 
projections are based on the Housing Element objective of producing an average of approximately 5,000 


‘ The Housing Element EIR assumed slightly less job growth than that assumed in the Planning Department’s October 27, 
2020 memo used to inform the 2020 UWMP water demand projections (i.e., EIR assumed 869,000 jobs in 2045 whereas 
October 2020 memo assumed 894,255 jobs). Given that the 2020 UWMP water demand projections used more conservative 
(i.e., slightly higher) job growth assumptions, there is no need to update the water demand projections to account for the 
Housing Element EIR job growth assumptions. 
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housing units per year, with adjustments for certain large development plans. These projections were analyzed 
in the Housing Element EIR. (The projections can be found in Appendix C of the EIR.) The Housing Element EIR 
considered two projection years — 2035 and 2050. For the purposes of generating the 5-year incremental 
projections required by the SFPUC through 2045, the Planning Department assumes a constant, straight-line 
average pace of housing production for the periods of 2020-2035 and 2035-2050. 


Regarding the typology of projected new housing stock, our memo provided to SFPUC dated October 27, 2020, 
to inform preparation of the 2020 UWMP, contained analysis supporting a Planning Department 
recommendation that the SFPUC assume for the purposes of modelling citywide projected housing 
development in San Francisco that the number of single-family detached houses will not increase from existing 
stock and that all future net housing growth will take the form of multi-family structures. This recommendation 
is unchanged. 


Sincerely, 


7th 


Joshua Switzky 
Acting Director of Citywide Planning 


ce 

Fan Lau, SFPUC 
Lisa Gibson, Planning 

Wade Wietgrefe, Planning 

Debra Dwyer, Planning 

Julie Moore, Planning 

Scott Edmondson, Planning 

Peter Miljanich, City Attorney 
Andrea Ruiz-Esquide, City Attorney 


5 San Francisco 
Pisnining 
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Woodard 
& Curran 
TECHNICAL MEMORANDUM 
TO: Paula Kehoe, Director of Water Resources, San Francisco Public Utilities Commission 


Fan Lau, Water Resources Division, San Francisco Public Utilities Commission 
PREPARED BY: Chris Hewes, Woodard & Curran 
REVIEWED BY: Katie Cole, Woodard & Curran 
DATE: August 25, 2023 


RE: SFPUC Demand Forecast Model Re-Run with Updated Housing Unit Forecast 


In 2020, the San Francisco Public Utilities Commission (SFPUC) engaged The Brattle Group to develop an 
econometric-based water demand forecast model (Model) to generate retail water demands for the SFPUC’s 
2020 Urban Water Management Plan (UWMP). A key input to the Model was household development 
forecasts provided by the San Francisco Planning Department (October 27, 2020 memo from Joshua 
Switzky, Land Use & Community Planning Program Manager). At the time, these forecasts were in draft 
form, developed during preparation of the city’s General Plan Housing Element (Housing Element 2022 
Update). Since June 2021 when the 2020 UWMP was published, the Planning Commission certified the 
Housing Element 2022 Update Environmental Impact Report (EIR) in November 2022. The EIR, which 
supported the City’s adoption of the Housing Element in January 2023, assumed slightly higher household 
forecasts than those used in the UWMP. 


Woodard & Curran worked with the Model developers to re-run it with the updated housing development 
forecasts provided by the San Francisco Planning Department (see Section 1 — Updated Model Inputs). The 
resulting Model outputs (water demands) were combined with other values external to the Model that 
together provide full retail water demand for SFPUC (see Section 2 — Updated Results). 


1. UPDATED MODEL INPUTS 


See Table 1 for the updated housing development forecast provided by the San Francisco Planning 
Department (August 18, 2023 memo from Joshua Switzky, Acting Director of Citywide Planning). Per 
SFPUC's guidance in the previous Model effort, and re-confirmed by the San Francisco Planning Department 
for the current Model effort, it was assumed that there will not be an increase in the number of single-family 
detached houses from the existing stock. Therefore, the water demand forecast for the single-family sector 
is the same as the prior outputs. All future housing growth is expected to occur in the multi-family residential 
sector. No other inputs to the Model were changed (e.g., employment forecast, econometric variables, etc.). 


Table 1: Housing Development Forecast 


For 2020 UWMP Seoul) 425,118 450,923 476,728 b0Z3o8 \eocGoo0 
For 2023 Update 407,000 432,667 458,333 483,600 509,000 | 534,000 
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2. UPDATED RESULTS 


See Table 2 for the updated outputs directly from the Model. Table 3 shows the updated multi-family 
residential sector forecast details. Tables 2 and 3 contain rows that specify the water savings associated with 
the Onsite Water Reuse Program. These savings were estimated for the 2020 UWMP but are not updated 
for this memo as (1) they are estimated separately from the Model and (2) the types of new multi-family 
residential projects and their participation in the Onsite Water Reuse Program are currently unknown. 


See Table 4 for a comparison of the previous and updated multi-family residential sector forecasts. 


See Table 5 for the updated retail demand forecast, which incorporates additional information that is 
external to the Model, as it was presented in the 2020 UWMP (e.g., Municipal and irrigation demands in the 
“non-residential” sector, as well as Suburban Retail demands). 


———— ee ee ee eee eee 
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Table 2: 


Single Family Residential 


Model Outputs (mgd) 


FY2019-20 FY2024-25 FY2029-30 FY2034-35 FY2039-40 FY2044-45 


Unadjusted Baseline Demand 14.32 13.83 13,63 13.60 13.63 13.65 
Conservation: Active 0.00 -0.15 -0.18 -0.17 -0.13 -0.11 
Total 14.32 13.68 13.45 13.43 13.49 13.54 
Multifamily Residential 
Unadjusted Baseline Demand 23,09 24.63 26.74 2 oo 31.85 34.46 
Conservation: Active 0.00 -0.15 -0.20 -0.18 -0.11 -0.06 
Non-Potable / Onsite Reuse -0,07 -0.21 -0.35 -0.63 -0.91 -0.91 
Other Accounts: Fire 0.01 0.01 0.01 0.01 0.01 0.01 
Total 23.03 24,28 26.19 28.41 30.85 33.51 
Commercial and Industrial 
Unadjusted Baseline Demand 17.81 17.25 17.33 17.49 (ieee) 18.38 
Conservation: Active 0.00 -0,.28 -0.30 -0.30 -0.28 -0.23 
Non-Potable / Onsite Reuse -0.03 -0.09 -0.15 -0.27 -0.39 -0.39 
Other Accounts: Docks / Ships 0.02 0.02 0.02 0.02 0.02 0.02 
Builders / Contractors 0.18 0.18 0.18 0.18 0.18 0.18 
Fire 0.04 0.04 0.04 0.04 0.04 0.04 
Total 18.02 17.12 17.11 17.16 abel 18.00 
Grand Total 55.38 55.08 56.76 59.00 61.85 65.05 
Notes: 


FY2019-20: This column is a forecast that assumes no COVID-19 pandemic and average weather conditions. Actual 
demand for FY2019-20 is shown in Table 5 of this memo. 


Unadjusted Baseline Demand: This is the raw output of the statistical forecast model. 


Conservation Adjustments: These estimates are the output of the SFPUC Conservation model and have not been 


updated in this memo. 


Multifamily Residential Fire Accounts: These values were supplied by SFPUC and have not been updated in this 


memo. 


Commercial and Industrial: These forecasts are unchanged from the previous forecasts. 
Grand Total: This row does not include water losses, suburban accounts, irrigation accounts, or municipal accounts. 
The volumes from these additional sector types are included in Table 5 of this memo and are unchanged from the 


previous forecasts. 
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Table 3: Multi-Family Demand Forecast Details 


FY2019-20 =FY2024-25 FY2029-30 FY2034-35 FY2039-40 FY2044-45 


Number of Units 282,814 308,481 334,147 359,414 384,814 409,814 
Residents per Unit 2.30 2.30 2.30 2.30 2.30 2,30 
Avg. Consumption per Capita (gal / day) 
Unadjusted Baseline Demand 35.50 34.71 34.79 35.34 35.99 36.56 
Conservation: Active 0.00 -0,21 -0,27 -0.23 -0.12 -0.06 
Non-Potable / Onsite Reuse -0.11 -0.30 -0.47 -0.78 -1.05 0.98 
Demand per Capita 35.39 34.20 34.05 34.33 34.82 35.52 
Avg. Consumption per Unit (gal / day) 
Unadjusted Baseline Demand 81.66 79.84 80.01 81.27 82.78 84.09 
Conservation: Active 0.00 -0.49 -0.63 -0.52 -0.29 -0.14 
Non-Potable / Onsite Reuse -0.25 -0.70 -1.07 -1.79 -2.41 -2.25 
Demand per Unit 81.40 78.65 78.31 78.97 80.09 81.70 
Total Consumption (MGD) 
Unadjusted Baseline Demand 23.09 24.63 26.74 29.21 31.85 34.46 
Conservation: Active 0.00 -0.15 -0.20 -0.18 -0.11 -0.06 
Non-Potable / Onsite Reuse -0.07 -0.21 -0.35 -0.63 -0.91 -0,91 
Total Demand 23.02 24.27 26.18 28.40 30.84 33,50 
Notes: 


FY2019-20: This column is a forecast that assumes no COVID-19 pandemic and average weather conditions. Actual 
demand for FY2019-20 is shown in Table 5 of this memo. 

Unadjusted Baseline Demand: This is the raw output of the statistical forecast model. 

Conservation Adjustments: These estimates are the output of the SFPUC Conservation model and have not been 
updated in this memo. 


Table 4: Multi-Family Residential Water Demand Forecast (mgd) 


Actual? Projected> 


ES FD 


a Actual consumption data are obtained from customer billing data. 


Multi-Family Residential 


From 2020 UWMP 
From 2023 Update (from Table 3) 
Difference 


b Multi-family residential demand projections are from an econometric model developed for the SFPUC. 


a ee a ee 
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Table 5: 


Retail Sector or Use Type 


In-City Retail 


Dy 


Woodard 
& Curran 


Retail Water Demand Forecast (mgd) 


Actua «| aba ew eg eer jected «gui eeu 


Projected? 


Single-Family Residential 
Multi-Family Residential 


Crna 


a Actual consumption data are obtained from customer billing data. 


Non-residential 23.6 
Water Loss*° 6.0 
Subtotal In-City Retail Demand L6a/, 
Suburban Retail TS Hee | re hehe en bane 
Single-Family Residential? 0.1 0.1 0.1 0.1 0.1 
Non-Residential Ball 4.0 4.0 4.0 4.0 4.0 
Groveland CSD* 0.3 0.3 Os 0.3 0.3 0.3 
Water Loss° 0.0 0.0 0.0 0.0 0.0 0.0 
Subtotal Suburban Retail Demand BAS 4.4 4.4 4.4 4.4 4.4 
Total Retail Demand 71373 OTS. O 


b Single family residential and multi-family residential demand projections are from an econometric model developed 
for the SFPUC. Non-residential demands include commercial/industrial demands, which are also from an econometric 
model, as well as municipal and irrigation demands, which are assumed to remain constant at the previous five-year 


average level. 


c Water losses include both apparent and real losses. Suburban retail water losses are considered to be negligible. 
Actual water loss in 2020 is based on SFPUC's July 2019 — June 2020 water loss audit. 


d Suburban retail residential demands are for single family only as no multi-family residential buildings are served. 


e Groveland Community Services District (CSD) is accounted for as a retail customer for the purpose of this table and 
subsequent retail supply and demand comparisons in the 2020 UWMP. Demand projections were provided by 
Groveland CSD based on its population projections and assumed per capita water use of 107 GPCD (projections are 
subject to change as part of its UWMP process). In the corresponding standardized tables in UWMP 2020 Appendix B, 


Groveland CSD is not reported as retail, but rather wholesale. 


SFPUC 
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3251 20 Avenue (Stonestown) Project Demand Memo 


49 South Van Ness Avenue, Suile 1400 


* San Francisco San Francisco, CA $4103 
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September 18, 2023 


To: Fan Lau, P.E. - San Francisco Utilities Commission 
From: Florentina Craciun, AICP - Environmental Planning 


Re: 3251 20 Avenues (Stonestown) Water Supply Assessment Request 
Planning Department File No. 2021-012028ENV 


The purpose of this memorandum is to request that the San Francisco Public Utilities Commission (SFPUC) prepare a 
revised Water Supply Assessment (WSA) for the proposed project at 3251 20" Avenue (Stonestown), in compliance with 
CEQA Guidelines Section 15155 and Sections 10910 through 10915 of the California Water Code. A prior Project Water 
Demand Memo and WSA analysis was prepared for the project and was reviewed and approved by the SFPUC Commission 
on October 24, 2022. This Project Water Demand Memo request provides updated information based on current 
requirements for a modified project at 3251 20" Avenue (Stonestown Mall). 


The project sponsor (Brookfield Properties Development) proposes to redevelop the approximately 27 acres of surface 
parking surrounding the existing Stonestown Galleria shopping mall into a master-planned, multi-phased, mixed-use 
residential and retail community. Under the Revised Variant, the existing 775,000-square-foot mall would remain, with 
changes to the facade, entrances, and exits. Overall, the proposed project would include up to approximately 3,491 
residential units; up to 160,000 square feet of new retail sales and service use space; up to 96,000 square feet of non-retail 
sales and service use; approximately 63,000 square feet of institutional uses; approximately 4,700 parking spaces; 6 acres of 
open space; and infrastructure improvements. 


The project sponsor provided project information intended to meet the requirements outlined in the SFPUC guidance 
memo dated January 13, 2022. Asummary of the project description, average daily water demands, and supporting tables 
prepared by the project sponsor's consultant (based on the SFPUC District Scale Non-Potable Water Calculator Version 9.1), 


are attached. 


Should you have questions or need additional information from the Planning Department or the project sponsor, please 
contact me at 628.652.7510 or Florentina.craciun@sfgov.org. 


Sincerely, 


Florentina Craciun, AICP 
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575 Market Street 


Suite 3700 
San Francisco, CA 94105 
415.896.5900 
415.896.0332 
date July 28, 2023 
to Florentina Craciun, San Francisco Planning Department, Environmental Planning 
from Susan Yogi and Jill Feyk-Miney, ESA 
subject Revised Stonestown Development Project Demand Memorandum for Preparation of Water Supply 


Assessment Case No. 2021-012028ENV 


This memorandum presents the revised project description and project information regarding water demand in 
order for the San Francisco Public Utilities Commission (SFPUC) to prepare a Water Supply Assessment (WSA) 
for the Stonestown Development Project (proposed project). The SFPUC prepared the WSA for the proposed 
project based on the 2020 Urban Water Management Plan for the City and County of San Francisco. As described 
on page 2 of this memorandum, the original proposed project included a variant (original variant), which 
considered additional development. The previous WSA calculator was prepared using the original variant’s 
projected demand because it represents the most conservative buildout for the project site from a water demand 
perspective. The SFPUC approved the WSA for the proposed project by Resolution No. 22-0186 on October 24, 
2022. Since then, the project sponsor has revised the original variant to add residential units and reduce non-retail 
sales and service and hotel uses (herein referred to as the “revised variant”). The “proposed project” as described 
in this memorandum refers to the original and revised variant. This memorandum is expected to be attached to the 
revised WSA as an appendix and referenced in the WSA as needed. Table 1 provides the basic information of the 
proposed project. 


Revised Variant Description 


The proposed Stonestown Development project is located on an approximately 41-acre site in the Lakeshore area 
in southwest San Francisco. The project sponsor (Brookfield Properties Development) proposes to redevelop the 
approximately 27 acres surrounding the existing on-site Stonestown Galleria shopping mall into a master- 
planned, multi-phased, mixed-use residential and retail community. Under the proposed project, the existing 
760,000-square-foot Stonestown Galleria shopping mall would remain, with changes to the facade, entrances, and 
exits. The existing parking garage in the southwest corner of the project site, the vacant theater at the northwest 
corner of the site, and the CitySports and commercial building at the northeast corner of the site would be 
demolished and redeveloped as part of the proposed project. 


Revised Stonestown Development Project Demand Memorandum for Preparation of Water Supply Assessment Case No. 2021-012028ENV 


TABLE 1 
PROJECT INFORMATION 


Project Name Stonestown Development Project 


Case No. 2021-012028ENV 


Estimated Construction Completion 2032 


Project Contact Florentina Craciun — 628.652.7510, Florentina.Craciun@sfgov.org 
Current Land Use(s) Retail Sales and Services (shopping mall) 

Parking Lots 

Institutional 
Proposed Land Use(s) Residential 


Retail Sales and Services 

Non-Retail Sales and Services 

Parking Lots 

Hotel (the revised variant does not include hotel uses) 


Institutional 
Project Address 3251 20th Avenue 
Block/Lot 7295/Lots 2, 4, 6, 7, 35, 37, 38; 7296/Lots 5, 6, 7, 8, 9, 10 
Project Site Size 1,781,604 square feet (40.9 acres) 
Days In Operation Per Year 365 residential days; 365 retail days; 260 general office days, 260 childcare days 


Overall, the proposed project would include up to approximately 2,930 residential units; up to 160,000 square feet 
of new retail sales and service use space; up to 200,000 square feet of new non-retail sales and service use'; up to 
approximately 100,000 square feet of hotel use; approximately 53,000 square feet of institutional uses to include 
an approximately 15,000-square-foot childcare facility and space for community use; approximately 4,250 
parking spaces; 6 acres of open space; and infrastructure improvements. The original variant would include the 
development of the 0.8-acre parcel that is currently occupied by Authentic Church (Block/Lot 7295/002) at 3355 
19th Avenue, adjacent to the project site between Eucalyptus and Winston drives. Under the original variant, the 
redevelopment of the 27 acres surrounding the Stonestown Galleria would be the same as the proposed project; 
however, the additional 0.8-acre Authentic Church parcel would be developed with an additional 150 residential 
units; 10,000 square feet of institutional use; and 200 parking spaces in a partially below grade parking structure. 
However, as compared to the original variant, the revised variant would include 3,491 residential units (an 
additional 411 residential units including 200 senior housing units), an additional 411 parking spaces, 104,000 
square feet less non-retail sales and service use, and no hotel use. Table 2 presents the existing, original variant, 
_revised variant, and net change from the original variant. 


The WSA calculator prepared for the land uses proposed under the revised variant provide a conservative 
estimate of water demand for the proposed project (see Attachment 1). 


1 “Non-Retail Sales and Service Use” includes business services, catering, commercial storage, design professional, general office, 


laboratory, life science, non-retail professional service, trade office, wholesale sales, and wholesale storage (San Francisco Planning 
Code section 102, herein referred to as “planning code”). 
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Project Characteristics 
Residential Use 


Retail Sales and Services Use? 


Non-Retail Sales and Service 
Use? 


Hotel 


Institutional Use 


Proposed Total Dwelling 
Units (Approximate Number) 


Proposed Parking 

Vehicle parking spaces: 
Car-Share parking spaces 

Open Space 

Publicly accessible open space 


Private residential open space 


Building Characteristics 
Stories 
Height 


Ground floor 


NOTES 


TABLE 2 


PROJECT CHARACTERISTICS: ORIGINAL AND REVISED VARIANT 
ee ee err nnes Se eres Pe Ont At OIORE 555) LL viniariyorosn 


Existing 
0 


760,000 sf mall 


13,300 sf, 30-foot- 
tall vacant theater 
15,000 sf, 15- to 
30-foot-tall 
commercial 
building 


30,000 sf, 30-foot- 
tall church 


Proposed Project Including 
Authentic Church Variant 
(Original Variant) 


3,200,000 sf 


Up to 160,000 sf 


710,000! sf of the existing mall 
retained 


13,300 sf vacant theater, 
50,000 sf CitySports building, 
and 15,000 sf commercial 
building to be demolished 


81,700 sf net new 
Up to 200,000 net new sf 


Up to 100,000 sf (200 rooms) 
net new 

Up to 63,000 sf 

30,000 sf church demolished 


33,000 sf net new; including an 
approximately 15,000-square- 
foot childcare facility 


3,080 


Number (approximate) 


3,400 

0 

Area 

1.6 acres 
N/A 


1 to 3 stories 
15 to 65 feet 


Retail sales and 
service 


4,450 
82 


Approximately 6 net new acres 


Revised Variant 
Up to 3,534,000 


Up to 160,000 sf 


710,0009 sf of the existing mall 
retained 


13,300 sf vacant theater, 
50,000 sf CitySports building, 
and 15,000 sf commercial 
building to be demolished 


81,700 sf net new 
Up to 96,000 


Up to 63,000 sf 
30,000 sf church demolished 


33,000 sf net new; including an 
approximately 15,000-square- 
foot childcare facility 


3,491 


4,861 
82 


Approximately 36 square feet per unit if located on balcony, or 
approximately 48 square feet per unit if commonly accessible to 
residents, or as otherwise refined in the planning code. 


3 to 18 stories 


30 to 190 feet 


All blocks would include ground floor active uses, which could 


include any combination of retail sales and service, non-retail sales 


and service, institutional, or residential space facing the street 


 — — Sa 


Net Change 
from Original 
Variant 


+334,000 
No Change 


-104,000 


-100,000 (-200 
rooms) 


No change 


+411 


+411 
No Change 


No Change 
No Change 


No Change 
No Change 
No Change 


a. “Retail Sales and Service Use” is a use category that includes, but not limited to: the sale of goods, typically in small quantities, or services directly to the 
ultimate consumer or end user with some space for retail service on site, excluding Retail Entertainment Arts and Recreation, and Retail Automobile Uses 
and including, but not limited to: Adult Business, Animal Hospital, Bar, Cannabis Retail, Chair and Foot Massage, Tourist Oriented Gift Store, General 
Grocery, Specialty Grocery, Gym 2 Hotel, Jewelry Store, Kennel, Laundromat, Liquor Store, Massage Establishment, Mortuary (Columbarium), Motel, Non- 
Auto Sales, Pharmacy, Restaurant, Limited Restaurant, General Retail Sales and Service, Financial Service, Fringe Financial Service, Limited Financial 
Service, Health Service, Personal Service, Retail Professional Service, Self-Storage, Tobacco Paraphernalia Establishment, and Trade Shop (planning code 


section 102). 


b. “Non-Retail Sales and Service Use” includes the sale of goods or services to other businesses rather than the end user, or that does not provide for direct 
sales to the consumer on site. Uses in this category include, but are not limited to: Business Services, Catering, Commercial Storage, Design Professional, 
General Office, Laboratory, Life Science, Non-Retail Professional Service, Trade Office, Wholesale Sales, and Wholesale Storage (planning code section 


102). 


c. “Institutional Use” includes Child Care Facility, Community Facility, Private Community Facility, Hospital, Job Training, Medical Cannabis Dispensary, 
Religious Institution, Residential Care Facility, Social Service or Philanthropic Facility, Post-Secondary Educational Institution, Public Facility, School, and 
Trade School (planning code section 102). 

d. The 50,000 sf CitySports building would be demolished and is subtracted from the existing mall square footage to be retained. 


OO 
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Project construction would occur in six phases over the course of approximately eight years, from 2024 to 
approximately 2032 (see Table 3). The first operational year is assumed to be 2027. By 2030, construction of 
Phases 1-3 is assumed to be completed, consisting of up to approximately 1,893 residential units (1,867,500 
square feet), up to 66,000 square feet of new retail sales and service use space; up to 12,000 square feet of new 
non-retail sales and service use;2 and up to approximately 21,000 square feet of institutional uses.* The revised 
variant would have the same construction schedule as the original variant for Phases 1 through 5, but would 
extend Phase 6 by approximately 3 months. 


TABLE 3 
PRELIMINARY ORIGINAL AND REVISED ESTIMATED CONSTRUCTION SCHEDULE 


Construction Phase Start Finish Duration (Months) 

Phase 1 4/1/2024 1/11/2028 45 

Phase 2 4/1/2025 12/22/2028 44 

Phase 3 6/1/2026 10/1/2028 28 

Phase 42 4/1/2027 12/1/2030 44 

Phase 5 4/1/2028 11/1/2031 43 

Phase 6 4/1/2029 4/1/2032 (original) 36 (original) 
6/30/2032 (revised) 39 (revised) 

Total 4/1/2024 4/1/2032 (original) 96 (original) 


6/30/2032 (revised) 99 (revised) 


SOURCE: Brookfield Properties Development, 2022 and 2023. 
NOTE: 
a. The construction of the Authentic Church Variant would be accommodated within Phase 4. 


The original and revised variant would meet the requirements of all applicable City and County of San Francisco 
ordinances related to water conservation and resources, including: 


e The original and revised variant would construct potable water distribution pipelines to serve the new uses. 
The existing potable water pipeline in the segments of 20th Avenue and Buckingham Way would be 
relocated to the proposed alignments of these streets. To reduce potable water demand, high-efficiency 
fixtures and appliances would be installed in new buildings comply with the state’s Title 24 requirements and 
the City’s Residential Water Conservation Ordinance (San Francisco Housing Code, Ch. 12A) and 
Commercial Water Conservation Ordinance (San Francisco Building Code, Ch. 13A). 


e The project site is located within a designated recycled water use area, and the original and revised variant 
would provide the piping needed to distribute recycled water when it becomes available, as required under 
San Francisco's Recycled Water Use Ordinance (San Francisco Public Works Code, Article 22). 


e The original and revised variant would comply with San Francisco’s Non-potable Water Ordinance (San 
Francisco Health Code, Article 12C) and would include the diversion and reuse of water from HVAC/cooling 
systems, graywater, blackwater (from commercial uses only), and rainwater for toilet and urinal flushing, 
cooling towers, residential laundry, drain trap priming, and irrigation or landscaped areas. 


®) 5 5 ae f : 2 ' : 5 Fe 
2 “Non-Retail Sales and Service Use” includes business services, catering, commercial storage, design professional, general office, 


laboratory, life science, non-retail professional service, trade office, wholesale sales, and wholesale storage (planning code section 102). 


3 Brookfield Properties Development, 2023, Stonestown Program Summary Spreadsheet, February 7, 2023. 
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e Landscaped areas would be installed, constructed, operated, and maintained in accordance with the Water 
Efficient Irrigation Ordinance (San Francisco Administrative Code, Ch. 63). 


Revised Variant Water Demand 


Table 4 shows the estimated daily and annual water demand for the original and revised variant by land use 
category. As shown, the total water use for the revised variant would be approximately 309,400 gallons per day 
(gpd), or 112.92 million gallons per year (gpy). Of the total water demand, 104.06 million gpy would be for indoor 
water use and 8.85 million gpy would be for irrigation and HVAC/cooling purposes. In addition, because the revised 
variant would comply with the City’s Non-potable Water Ordinance and Recycled Water Use Ordinance, other 
water saving measures involving water efficient fixtures and onsite reuse, could result in the availability of up to 
56.38 million gpy of non-potable water to offset projected water demand. Approximately 42.94 million gpy or 38 
percent of revised variant demand is expected to be met by non-potable supply. The calculations were developed 
using the SFPUC District Scale Non-Potable Water Calculator, Version 9.1. 


TABLE 4 
ORIGINAL AND REVISED VARIANT ESTIMATED WATER DEMAND 


Original Variant Original Variant Revised Variant Revised Variant 

Estimated Daily Estimated Annual Estimated Daily Estimated Annual 
Proposed Use Water Demand (gpd) Water Demand (gpy) Water Demand (gpd) Water Demand (gpy) 
Commercial water demand (indoor) 15,746 5,747,220 6,288 2,295,041 
Multi-Family water demand (indoor)? 209,507 76,469,901 278,813 101,766,679 
Landscape irrigation demand (outdoor) 6,259 2,284,409 6,259 2,284,409 
HVAC/Cooling demand (outdoor)? 17,091 6,238,215 18,003 6,570,986 
Total 248,700 90,739,800 309,400 112,917,200 


NOTES: 

a. The persons per household value of 2.36 was used instead of the default value of 2.01 in the WSA calculator. The WSA calculator’s default is based on the 
2011 Retail Demand Model Update, while the 2.36 persons per household value is based on the latest U.S. Census data and consistent with the population 
analyzed in the environmental impact report. 

b. The HVAC/Cooling demands are calculated by applying demand factors for each land use and typical usage percentages by month. This is based on the 
project area’s typical climate and the project sponsor's data. 


Table 5 summarizes water volumes reported in units of million gallons per day (mgd) for the original and revised 
variant. Note that the revised variant would not vary demands based on water year type. 
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TABLE 5 
WATER DEMAND BASED ON PROJECT PHASING FOR THE ORIGINAL AND REVISED VARIANTS (MGD) 


Demand (mgd) 20257 2030 2035 2040 2045 


Original Variant 


Potable Demand 0 0.083 0.152 0.152 0.152 
Non-potable Demand 0 0.064 0.097 0.097 0.097 
Total Demand 0 0.147 0.249 0.249 0.249 
Potential Potable Water Savings as Percentage of Total Demand — 41% 39% 39% 39% 


Revised Variant 


Potable Demand 0 0103 0M91> 0.190) Oni 
Non-potable Demand 0 0.075 0.118 0.118 0.118 
Total Demand 0 0.178 0.309 0.309 0.309 
Potential Potable Water Savings as Percentage of Total Demand _— 40% 38% 38% 38% 


SOURCE: SFPUC District Scale Non-Potable Water Calculator, Version 9.1 


NOTES: 
a. Assumes first operational year is 2027. 


NON-POTABLE WATER CALCULATOR 


Project Summary Sheet Stonestown 


Project Contact: Christie Donnelly a Sa cian SCO 
510-816-0761 y Water 

] 

} 


christie.donnelly@brookfieldpropertiesdevelopment.com 


Total Gross Square Footage: 5,467,863 Estimated Final Site/Building Permit Issuance Date: 1/1/2024 


1. Demand and Supply Summary 


Demand Met by Non-Potable Supply (gallons/year): 42,940,015 
Total Annual Water Demand (gallons/year): 112,917,200 


6-Month Compliance Periods 


an saat: 
Potable Make-Up Allocation (gallons/period): 1,814,459 1,822,444 


2. Building Information Summary 


38% of total 


Project Total 


3251 20th Avenue 
San Francisco, CA 


Project / Building Name: 
Project Address:|3251 20th Avenue 


Assessor's Block & Lot No. / APN: 


Pe ee Se a 
sw re Cor eer a ee 
mee ee | 
es | 
ie eon 


Date of Completion: 


Total Building Size (GSF) 


Number of Residential Units: 


Impervious Surface Above Grade (ft’): 


impervious Surface Below Grade (ft’): 


3. Summary of Non-Potable Demands and Supplies for the Project 


Irrigated Landscaped Area (ft’): 


Non-Potable Supply Estimates 


Annual Supply (gpy) 


SU WETS sean cee | seabed [ANNs FT siie TN | OE Shas Ere ee | Pie Prujent Total Te 
Graywater: 0 ey ee eee 

Condensate: 397,083 Se oy ON er ne to here [ie Ser 87009 
Rainwater/Stormwater ee ee ee a 

Other Supplies: eon ee On UREN an eg | 


56,381,931 ee ee See 56,381,931 


TOTAL: 


Non-Potable Demand Estimates 


Annual Demand (gpy) 
Project Non-Potable Demands 
Toilets/Urinals: 

Drain Trap Priming: 

Irrigation: 

Clothes Washing: 
HVAC/Cooling: 

Other Demands: 

TOTAL: 


20,516,371 5 Seale 0 pape el 
2,284,409 ae eee 
13,568,249 [ = Brews. Omen “Se 
6,570,986 Se eee 
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4. Project Phasing 


This offset analysis assumes the full year of supplies is available to offset non-potable demands. Some scenarios may require storage to allow excess supplies from one part of the year 
to be used in later months with available demand. 


SITE 1: Stonestown SITE 2: SITE 3: Project Total 


NP Offset Selected NP NP Offset Selected NP NP Offset Selected NP NP Offset Selected NP 
15-Year Timeframe 7 fs 
Supplies Demand Supplies Demand Supplies Demand Supplies Demand 
(enter dates on Tab 1) 
(gpy) (gpy) (gpy) (gpy) (gpy) (gpy) (epy) (gpy) 


ee ec 
a ee 
pot seaenoa1 | aasaocis | oo | 
p20 86 a 828 | 42,000 008 | On| | 
a ee ee ee ee ee 
2043 | seasioa1 | aasaoo1s | 0 | 
pong 56381031 | azoaos | 0 | 
pas sesezos1 | aacanons | 0 | 
Pp toe 56,8z931_ | azgeoors | oo 
Se 
aoa] 
fei 
yao Perea 
oe eed 
heen tema 


42,940,015 
2052 56,381,931 42,940,015 


42,940,015 
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Re-Used Non- 
Potable Supplies 


(gpy) 
Po | i'd sesenon | aaaoo1s | 42940015 
a 
[56,381,931 _| [|__ 42,940,015 | 
| 56,381,931 | [42,940,015 | 
| 56,381,931 _ | | 42,940,015 | 
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| 42,940,015 | 

| 42,940,015 | 


56,381,931 42,940,015 42,9 
56,381,931 42,940,015 42,940,015 
56,381,931 42,940,015 42,940,015 
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Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, November 14, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online 


Members of the public attending the meeting in person will have an opportunity to provide public comment on 
every action or discussion item. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability by making a request to the Commission Secretary by 12 PM (noon) the day 
before the Commission meeting at Commission@sfwater.org or 415-554-3165. 


Members of the public are encouraged to provide public comment by email. Send an email to 
Commission@sfwater.org by 5 pm the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


Commissioners 
Tim Paulson, President 
Anthony Rivera, Vice President 
Sophie Maxwell 
Newsha Ajami 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast and 
captioned on SFGovTV. Remote public participation is available upon request for individuals who cannot 
attend in person due to disability by making a request to the Commission Secretary by 12:00 PM (noon) the 
day before the Commission meeting at Commission@sfwater.org or 415-554-3165. Sign Language 
Interpretation is also available upon request. Sign Language Interpretation is available upon request. If 
requesting Sign Language Interpretation, please submit an accommodation request a minimum of four business 
hours before the start of the meeting. Allowing a minimum of 48 business hours for all other accommodation 
requests (for example, all other auxiliary aids and services) helps ensure availability. To request 
accommodation, please contact the Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 
exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, | Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


311 Free Language Assistance: $¢ 2 a8 = t8))/ Ayuda gratuita con el idioma / BecnaTHad MOMOLIb 
nepesozunkos / Tro gitip Thong dich Mién phi / Assistance linguistique gratuite / ###}OS#8 2te/ PS 


AO} / A) 21 / a “uyao smaoé usa“slag lod a’vanlew Sry / Libreng tulong para sa wikang Tagalog 
Maa” 


Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site 


at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 


action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
| Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. Ifthe Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- - 
lanning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


230196 


230197 


430198 


230159 


Call to Order 
Roll Call 
Approval of the Minutes of October 24, 2023 


General Public Comment 
Members of the public may address the Commission on matters that are within the Commission ‘s 
jurisdiction and are not on today’s agenda. 


Report of the General Manager (discussion only) 

a) Annual Policy and Government Affairs Update 

b) Results of the 2023 Power Revenue Bond Sale 

c) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


CONSENT CALENDAR 


a) Award Job Order Contract No. JOC-102R, General Engineering (A License) 
Construction, San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, in the amount 
not-to-exceed $5,000,000, with a guaranteed minimum task order opportunity amount of 

5 $50,000, and a duration of two years, to the responsible bidder that submitted the lowest 
responsive bid, Pacific Engineering & Construction, Inc., to perform A-licensed general 
engineering construction work on San Francisco Public Utilities Commission systems and 
operations around Hetch Hetchy. (Robinson) 


b) Award Job Order Contract No. JOC-103, General Engineering (A License) Construction, 
San Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and a 
duration of two years, to the responsible bidder that submitted the sole responsive bid, Cal 
State Constructors, Inc., to perform A-licensed general engineering construction work on San 
Francisco Public Utilities Commission systems and operations around the Bay Area. 

(Robinson) 


c) Amend Contract No. PRO.0105, Real Estate Negotiation and Land Use Services with 
Century Urban LLC, to extend the contract duration by three years, seven months, and two 
weeks for a new total contract duration of eight years, seven months, and two weeks, with no 
change to the contract amount, to provide for continued real estate, land use, and negotiation 
services. (Flynn) 


d) Award Contracts Nos. PRO.0281.A-C, As-Needed Project Management Support Services, 
to Kennedy/Jenks Consultants, Inc. - Joe Hill Consulting Engineers, Joint Venture 
(PRO.0281.A), LEE Incorporated (PRO.0281.B), and Hollins Consulting, Inc. - GHD, Inc., 
Joint Venture (PRO.0281.C), each in an amount not to exceed $4,750,000 and with a 
duration of five years. (Robinson) 


e) Approve an increase in the amount of $2,000,000 to the contract cost contingency and an 
increase of 956 calendar days (approximately two years and eight months) to the contract 


230200 


230201 


g) 


h) 


230202 
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duration contingency for Contract No. WD-2794B, Sunol Long Term Improvements 
Alameda Creek Watershed Center, with S.J. Amoroso Construction, Inc., to include a two- 
year maintenance period for the facility systems (which was included in the Contract but not 
accounted for in the Contract duration) and to address additional necessary changes to the 
work, to allow for future modifications increasing the Contract up to a not-to-exceed amount 
of $36,405,700 and increasing the Contract duration up to 2,123 consecutive calendar days 
(approximately five years and 10 months). (Robinson) 


Approve an increase of $119,000 to the contract cost contingency for Contract No. WD- 
2851(1), 525 Golden Gate Avenue As-Needed Mechanical Systems Inspection, Maintenance, 
and Repairs, with Envise, for a new contract amount up to $825,000, to continue repairs, 
maintenance and inspections of the mechanical system, with no change to the contract 
duration. (Robinson) 


Award Contract No. WD-2874, 8-Inch & 16-Inch Ductile Iron Water Main Replacement on 
Joost Avenue from Ridgewood Avenue to Congo Street and Various Side Streets, to the 
responsible bidder that submitted the lowest responsive bid, M Squared Construction, Inc., in 
the amount of $7,077,800 and with a duration of 745 consecutive calendar days 
(approximately two years and one month), to install approximately 8,700 feet of ductile iron 
water conveyance pipe, ancillary water service pipe, curb ramps, and pavement restoration. 
This action constitutes the Approval Action for the Project for the purposes of the California 
Environmental Quality Act (CEQA), pursuant to San Francisco Administrative Code section 
31.04(h). The Planning Department has determined that the Project is exempt from the 
CEQA. The Commission will rely on that determination to make its decision on this action. 
(Robinson) 


Award Contract No. WD-2902, San Andreas Reservoir Road Improvements to the 
responsible bidder that submitted the lowest responsive bid, Anvil Builders Inc., in the 
amount of $10,491,405.60, and with a duration of 730 consecutive calendar days 
(approximately two years), to repair erosional roadway damage and make improvements to 
prevent further erosion and landslides to the San Francisco Public Utilities Commission’s 
San Andreas Reservoir perimeter access roads. (Robinson) 


REGULAR CALENDAR 


Authorize settlement of claims for damages caused by the refusal of Pacific Gas & Electric to 
provide the SFPUC secondary voltage service under PG&E’s Wholesale Distribution Tariff for 
some 30 megawatts of City load. (Hale) 


Communications (information only) 


Advance Calendar 

Contract Advertisement Report 

Correspondence Log 

Annual Report on the Low Carbon Fuel Standards Credit Sales Fund 

Annual Report on Net Energy Metering and Shared Renewable Energy 

Green Infrastructure Grant Program Board of Supervisors Update 

Quarterly Report for Power Scheduling Coordination and Related Support Services with 
APX, Inc. 

San Francisco Public Utilities Commission Annual Surveillance Reports 

Water Supply Conditions Update 


a 


10. 


lk 
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14. 


Items initiated by Commissioners (discussion only) 

Public Comment on the matters to be addressed during Closed Session 

Motion on whether to assert the attorney-client privilege regarding the matters listed below 
The Commission will go into Closed Session to discuss the following item: 


CLOSED SESSION 


. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 


§54956.9, San Francisco Administrative Code §67.10(d)(1)): 


Walt Shepps v. City and County of San Francisco 
Unlitigated Claim File No.: 24-00573 
Date Filed: September 25, 2023 


Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 

main with the City and County of San Francisco to pay Walt Shepps $36,837.93 in exchange for 

a full and final release, subject to final approval by the Board of Supervisors. (action item) 
(Bregman) 


. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 


§54956.9, Administrative Code §67.10(d)(1) 


[Undetermined Claimants] v. City and County of San Francisco 
Date of Incident: September 11, 2023 


Proposed recommendation to the Board of Supervisors to delegate to the San Francisco Public 
Utilities Commission and the City Attorney the authority to settle certain claims arising out of 
the September 11, 2023 water main break at Fillmore and Green Streets. (action item) 
(Bregman) 


CONFERNECE WITH LEGAL COUNSEL regarding existing litigation (California 
Government Code, Section 54956.9, and San Francisco Administrative Code, Section 
67.10(d)(1)). (discussion only) (Mueller) 


Conferring with, or receiving advice from, the City Attorney regarding the following existing 
litigation in which the City and Pacific Gas & Electric Company are adverse parties: Federal 
Energy Regulatory Commission Case No. EL 19-38- 000, filed January 28, 2019; Federal 
Energy Regulatory Commission Case No. ER18-1482-000, filed April 30, 2018; Federal Energy 
Regulatory Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal Energy 
Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; Federal Energy 
Regulatory Commission Case No. ER18-198-000, filed October 31, 2017; Federal Energy 
Regulatory Commission Case No. ER17-2406-000, filed August 31, 2017; Federal Energy 
Regulatory Commission Case No. ER17-2181-000, filed July 31, 2017; Federal Energy 
Regulatory Commission Case No. ER17-2204, filed July 31, 2017; Federal Energy Regulatory 
Commission Case No. ER17-1509-000, filed May 1, 2017; Federal Energy Regulatory 


Commission Case No. ER17-910-000, filed January 31, 2017; Federal Energy Regulatory 
Commission Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy Regulatory 
Commission Case No. ER15-703- 000, filed December 23, 2014; Federal Energy Regulatory 
Commission Case No. ER15-704-000, filed December 23, 2014; Federal Energy Regulatory 
Commission Case No. ER15-705-000, filed December 23, 2014; Federal Energy Regulatory 
Commission Case No. ER15-735-000, filed December 23, 2014. (discussion only) 


Following Closed Session, the Commission will reconvene in Open Session 
15. Announcement following Closed Session 


16. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


17. Adjournment 
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Mayor 


REGULAR MEETING MINUTES 
Tuesday, November 14, 2023 
1:30 PM 
(Approved November 28, 2023) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Commissioners 
Tim Paulson, President 
Anthony Rivera, Vice President 
Sophie Maxwell 
Newsha Ajami 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Call to Order 
President Paulson called the meeting to order at 1:30 pm. 


. Roll Call 


Present: Paulson, Rivera, Maxwell, Ajami, and Stacy 


. Approval of the Minutes of October 24, 2023 


No public comment. 


On motion to approve the Minutes of October 24, 2023: 
Ayes: Paulson, Rivera, Maxwell, Ajami, and Stacy 


General Public Comment 
None. 


. Report of the General Manager 


a) Annual Policy and Government Affairs Update 
Emily Lam, Deputy Assistant General Manager (DAGM), External Affairs recognized the 


Government Affairs team, liaisons from each division, and the SFPUC’s lobbyists for 
their work during the year. DAGM Lam referenced the memorandum provided with the 
Commission materials which detailed the work of the Government Affairs Team and 
provided a brief summary of the following: (1) Local work and priorities, including work 
in support of the water and wastewater rates packages; (2) State work and priorities, 
including the State ’s arrearage program; analyzing more than 200 bills to determine 
those that impact the agency, including water rights legislation; and (3) Federal work 
and policy priorities, including infrastructure funding. 


Commissioner Ajami requested that prior to signing-on, staff carefully review legislative 
opposition expressed by associations of which the SFPUC is a member to ensure 
reflection of San Francisco's values. 


No public comment. 
b) Results of the 2023 Power Revenue Bond Sale 
Nikolai Sklaroff, Capital Finance Director, discussed the results of the 2023 Power 
Revenue Bond sale and stated the Bonds authorize up to $145 million to finance or 


refinance Power Enterprise projects through the refunding and retirement of commercial 
paper issued as interim financing. 


— 


Director Sklaroff reviewed 2023A Bond sale conditions (AAA Rated Bonds over the past 
30 years) noting the broader financial markets were volatile due to the Federal Reserve 
indicating that interest rates may stay higher after recent economic data, and that fears of 
a potential government shutdown may have negative ramifications for federal 

government credit ratings. 


Director Sklaroff reviewed (1) 2023A Bond sale results and indicated that the SFPUC’s 
strong credit ratings and reputation in the capital market generated strong demand that 
lowered rates; and (2) 20234 final pricing results with a Par Amount of $123,905,000; 
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i) 


Premium of $7,324, 363.80; Total Proceeds of $131,229,363.80; True Interest Cost of 
4.56%; Sale date of September 27, 2023; and Final Maturity date of November 1, 2053. 


As per policy on SFPUC negotiated bond sales the SFPUC engaged an Independent 
Pricing Consultant to (Backstrom McCarley Berry and Co., LLC) to evaluate the results 
of the sale, which certified that the 2023 Series A bonds received fair and favorable 


pricing. 


Director Sklaroff presented outstanding Power Debt for Revenue Bond and Commercial 
Paper, which has a net result of $117.7 million of proceeds secured to allow the release 
of additional capital appropriation. He reviewed the debt service schedule and indicated 
this is the last expected issuance of 2023. 


In response to a question from Commissioner Ajami, Director Skarloff Commissioner 
stated that some of the previous bond issuance as noted on the Debt Service Schedule 
have been refinanced; and to a question regarding the Power Bonds that are not Green 
stating that an update on Green Bonds will be provided at the November 28, 2023 
Commission meeting. 


c) Report on Recent San Francisco Public Utilities Commission Activities, Events and 


Announcements 
None. 


6. CONSENT CALENDAR 


a) Award Job Order Contract No. JOC-102R, General Engineering (A License) Construction, 
San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and a 
duration of two years, to the responsible bidder that submitted the lowest responsive bid, 
Pacific Engineering & Construction, Inc., to perform A-licensed general engineering 


construction work on San Francisco Public Utilities Commission systems and operations 
around Hetch Hetchy. (Resolution 23-0195) 


b) Award Job Order Contract No. JOC-103, General Engineering (A License) Construction, San 
Francisco, San Mateo, Santa Clara, and Alameda Counties, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and a 
duration of two years, to the responsible bidder that submitted the sole responsive bid, Cal 
State Constructors, Inc., to perform A-licensed general engineering construction work on San 


Francisco Public Utilities Commission systems and operations around the Bay Area. 
(Resolution 23-0196) 


c) Amend Contract No. PRO.0105, Real Estate Negotiation and Land Use Services with 
Century Urban LLC, to extend the contract duration by three years, seven months, and two 
weeks for a new total contract duration of eight years, seven months, and two weeks, with no 
change to the contract amount, to provide for continued real estate, land use, and negotiation 


services. (Resolution 23-0197) 


d) Award Contracts Nos. PRO.0281.A-C, As-Needed Project Management Support Services, to 
Kennedy/Jenks Consultants, Inc. - Joe Hill Consulting Engineers, Joint Venture 
(PRO.0281.A), LEE Incorporated (PRO.0281.B), and Hollins Consulting, Inc. - GHD, Inc., 
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Joint Venture (PRO.0281.C), each in an amount not to exceed $4,750,000 and with a 
duration of five years. (Resolution 23-0198) 


e) Approve an increase in the amount of $2,000,000 to the contract cost contingency and an 
increase of 956 calendar days to the contract duration contingency for Contract No. WD- 
2794B, Sunol Long Term Improvements Alameda Creek Watershed Center, with S.J. 
Amoroso Construction, Inc., to include a two-year maintenance period for the facility 
systems (which was included in the Contract but not accounted for in the Contract duration) 
and to address additional necessary changes to the work, to allow for future modifications 
increasing the Contract up to a not-to-exceed amount of $36,405,700 and increasing the 
Contract duration up to 2,123 consecutive calendar days. (Resolution 23-0199) 


f) Approve an increase of $119,000 to the contract cost contingency for Contract No. WD- 
2851(1), 525 Golden Gate Avenue As-Needed Mechanical Systems Inspection, Maintenance, 
and Repairs, with Envise, for a new contract amount up to $825,000, to continue repairs, 


maintenance and inspections of the mechanical system, with no change to the contract 
duration. (Resolution 23-0200) 


g) Award Contract No. WD-2874, 8-Inch & 16-Inch Ductile Iron Water Main Replacement on 
Joost Avenue from Ridgewood Avenue to Congo Street and Various Side Streets, to the 
responsible bidder that submitted the lowest responsive bid, M Squared Construction, Inc., in 
the amount of $7,077,800 and with a duration of 745 consecutive calendar days, to install 
approximately 8.700 feet of ductile iron water conveyance pipe, ancillary water service pipe, 
curb ramps, and pavement restoration. This action constitutes the Approval Action for the 
Project for the purposes of the California Environmental Quality Act (CEQA), pursuant to 
San Francisco Administrative Code section 31.04(h). The Planning Department has 
determined that the Project is exempt from the CEQA. The Commission will rely on that 


determination to make its decision on this action. (Resolution 23-0201) 


h) Award Contract No. WD-2902, San Andreas Reservoir Road Improvements to the 
responsible bidder that submitted the lowest responsive bid, Anvil Builders Inc., in the 
amount of $10,491,405.60, and with a duration of 730 consecutive calendar days, to repair 


erosional roadway damage and make improvements to prevent further erosion and landslides 
to the San Francisco Public Utilities Commission’s San Andreas Reservoir perimeter access 


roads. (Resolution 23-0202) 


Item 6c: Rosanna Russell, Real Estate Director responded to q question from Commissioner 
Maxwell as to why the extension is needed, stating it is required to support existing specialty 
work to be conducted by appraisers, economic consultants, and surveyors. 


Item 6d: Jimmy Leong, Project Manager responded to a question from Commissioner Ajami 
as to the justification for utilizing outside consultants rather than SFPUC staff, stating that 
during peak work outside resources are required to fill stopgap. 


Item 6e: Stephen Robinson, Assistant General Manager (AGM) Infrastructure responded to a 
question from Commissioner Ajami regarding the 40% increase in the contract budget and if 
additional increases will be necessary, stating that no additional increases are expected as 
the project is more than 90% complete. He indicated the major cost increase is due to the 
maintenance contract which had an error. Commissioner Ajami discussed her recent trip to 
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Denmark and their use of performance-based contracting. AGM Robinson indicated that 
staff is considering the same. 


No public comment. 


On motion to approve the Consent Calendar: 
Ayes: Paulson, Rivera, Maxwell, Ajami, and Stacy 


7. Authorize settlement of claims for damages caused by the refusal of Pacific Gas & Electric to 
provide the SFPUC secondary voltage service under PG&E’s Wholesale Distribution Tariff for 
some 30 megawatts of City load. (Resolution 23-0203) 

Barbara Hale, AGM Power Enterprise discussed: (1) Services purchased from PG&E: Most 
customers are connected to PG&E grid with the SFPUC paying PG&E about $35 million per 
year for the service. Costs and are recovered from Hetch Hetchy Power customers via rates set 
by the Commission and are billed monthly. The $35 million is based on a tariff with rates and 
terms proposed by PG&E and approved by the Federal Energy Regulatory Commission (FERC) 
and form the SFPUC’s rights to access the service. PG&E’s implementation of the terms of 
service create the disputes between the SFPUC and PG&E; (2) Disputes that arise from the 
service provision: SFPUC’s complaint was filed in early 2019. FERC challenged PG&E's 
implementation of the terms of service and their refusal to provide secondary service to city 
customers with electric loads exceeding 75 kilowatts and requiring these customers to take 
primary voltage service. As of August 2023, 42 active projects are facing delays and increased 
project costs and the SFPUC found it infeasible to meet PG&E requirements for 30 more 
customer which resulted in the loss of customers; (3) Service Agreement for Affordable Housing: 
PG&E has agreed to connect affordable housing where the project is 100% affordable, located 
on city land, and that the SFPUC commits to charge Hetch Hetchy Power customers the low 
income rate; and (5) Conditions of the new settlement: would allow the SFPUC to connect a 
total of 30 megawatts of metered customers at secondary voltage when they are existing Hetch 
Hetchy Power customers served at secondary; that expand or otherwise change their electric 
service; are city departments or other related entities; or are private entities on city property 
(limited to 5 megawatts within the 30 megawatts). AGM Hale indicated the settlement would last 
for five years. In exchange, the city would permanently dismiss its 2019 complaint and waive any 
claims for monetary damages. She indicated that staff recommends the Commission approve the 
settlement to resolve the complaint to provide certainty and avoid continued PG&E disputes, 
delays, and costs for the subset of customers. She indicated Board of Supervisors approval is 
also required. 


Commissioner Stacy questioned whether item 14 on Closed Session will be needed if the 
Commission does not have questions related to this item that does not require legal counsel. 
AGM Hale indicated that was correct. 


Commissioner Ajami expressed her surprise by FERC’’s response to the issues. AGM Hale stated 
that the SFPUC should be concerned as to their assessment and noted the frustration of staff and 
the need for the SFPUC to be owners of the grid to avoid such issues going to FERC. AGM Hale 
discussed the decision for the five-year settlement term. 

Commissioner Rivera noted the adverse impact on department budgets and that the settlement 
provides certainty. 


Commissioner Maxwell congratulated staff for their work. AGM Hale responded to a question as 
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to the current practice and what will happen after the settlement. 


In response to a question from President Paulson, AGM Hale confirmed that there is no need to 
hear item 14 during Closed Session. 


No public comment. 


On motion to approve Item 7: 
Ayes: Paulson, Rivera, Maxwell, Ajami, and Stacy 


8. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Annual Report on the Low Carbon Fuel Standards Credit Sales Fund 
e) Annual Report on Net Energy Metering and Shared Renewable Energy 
f) Green Infrastructure Grant Program Board of Supervisors Update 
g) Quarterly Report for Power Scheduling Coordination and Related Support Services with 
APX, Inc. 
h) San Francisco Public Utilities Commission Annual Surveillance Reports 
i) Water Supply Conditions Update 


9. Items initiated by Commissioners 
Commissioner Maxwell noted the number of SFPUC position vacancies and the contracting out 


of work and questioned if there is a correlation. General Manager Herrera indicated he would 
provide a briefing and stated that there was not as much of a correlation as thought. 


Commissioner Ajami asked that there be a mapping of infrastructure assets in the city and 
discussed mapping that has been conducted in Denmark. 


No public comment. 


The Commission Secretary announced that per the Commission’s discussion, item 14 would not 
be discussed during Closed Session. 


10. Public Comment on the matters to be addressed during Closed Session 
None. 


— 
— 


. Motion on whether to assert the attorney-client privilege regarding the matters listed below 
On motion to assert the attorney client privilege regarding the matters listed as Conference with 
Legal Counsel: 
Ayes: Paulson, Rivera, Maxwell, Ajami and Stacy 


The Commission entered Closed Session at 2:35 pm. 

Present in Closed Session: Commissioners Paulson, Rivera, Maxwell, Ajami, and Stacy; Sheryl 
Bregman, Deputy City Attorney; Brian Cauley, Deputy City Attorney; Dennis Herrera, General 
Manager; Steve Ritchie, AGM Water Enterprise; and Donna Hood, Commission Secretary. 


23 CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code . 
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§54956.9, San Francisco Administrative Code §67.10(d)(1)): 

Walt Shepps v. City and County of San Francisco 

Unlitigated Claim File No.: 24-00573 

Date Filed: September 25, 2023 

Proposed settlement of unlitigated claim for damage to property resulting from a ruptured water 
main with the City and County of San Francisco to pay Walt Shepps $36,837.93 in exchange for 


a full and final release, subject to final approval by the Board of Supervisors. (Resolution 23- 
0204) 


13. CONFERENCE WITH LEGAL COUNSEL regarding anticipated litigation (Government Code 
§54956.9, Administrative Code §67.10(d)(1) 
[Undetermined Claimants] v. City and County of San Francisco 
Date of Incident: September 11, 2023 
Proposed recommendation to the Board of Supervisors to delegate to the San Francisco Public 
Utilities Commission and the City Attorney the authority to settle certain claims arising out of 
the September 11, 2023 water main break at Fillmore and Green Streets. 


14. CONFERNECE WITH LEGAL COUNSEL regarding existing litigation (California 
Government Code, Section 54956.9, and San Francisco Administrative Code, Section 
67.10(d)(1)). 

Conferring with, or receiving advice from, the City Attorney regarding the following existing 
litigation in which the City and Pacific Gas & Electric Company are adverse parties: Federal 
Energy Regulatory Commission Case No. EL 19-38- 000, filed January 28, 2019; Federal 
Energy Regulatory Commission Case No. ER18-1482-000, filed April 30, 2018; Federal Energy 
Regulatory Commission Case No. ER18-1102-000, filed March 15, 2018; Federal Energy 
Regulatory Commission Case No. ER18-790-000, filed, February 2, 2018; Federal Energy 
Regulatory Commission Case No. ER18-768-000, filed January 31, 2018; Federal Energy 
Regulatory Commission Case No. ER18-198-000, filed October 31, 2017; Federal Energy 
Regulatory Commission Case No. ER17-2406-000, filed August 31, 2017; Federal Energy 
Regulatory Commission Case No. ER17-2181-000, filed July 31, 2017; Federal Energy 
Regulatory Commission Case No. ER17-2204, filed July 31, 2017; Federal Energy Regulatory 
Commission Case No. ER17-1509-000, filed May 1, 2017; Federal Energy Regulatory 
Commission Case No. ER17-910-000, filed January 31, 2017; Federal Energy Regulatory 
Commission Case No. EL 15-3-000, filed October 10, 2014; Federal Energy Regulatory 
Commission Case No. ER15-702-000, filed December 23, 2014; Federal Energy Regulatory 
Commission Case No. ER15-703- 000, filed December 23, 2014; Federal Energy Regulatory 
Commission Case No. ER15-704-000, filed December 23, 2014; Federal Energy Regulatory 
Commission Case No. ER15-705-000, filed December 23, 2014; Federal Energy Regulatory 
Commission Case No. ER15-735-000, filed December 23, 2014. 

The Commission exited Closed Session at 3:03 PM. 


15. Announcement following Closed Session 
President Paulson announced that the Commission recommended that the Board of Supervisors 


approve the settlement referenced in item 12 and approve the recommendation to the Board of 
Supervisors referenced in item 13. Item 14 was not discussed. 


16. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 
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On motion not to disclose the discussions during Closed Session: 
Ayes: Paulson, Rivera, Maxwell, Ajami, and Stacy 


17. Adjournment 
President Paulson adjourned the meeting at 3:04 PM. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0195 


WHEREAS, A Job Order Contract enables the San Francisco Public Utilities Commission 
(SFPUC) to complete unrelated tasks quickly and efficiently on an as-needed basis under a single, 
competitively bid, indefinite quantity contract for general engineering construction services; and 


WHEREAS, On August 18, 2023, the SFPUC advertised Job Order Contract No. JOC- 
102R, General Engineering (A License) Construction, San Joaquin, Stanislaus, and Tuolumne 
Counties, Hetch Hetchy; and 


WHEREAS, On August 31, 2023, the SFPUC received and publicly opened two bids in 
which the bidders submitted their proposed profit and overhead percentage markups on specified 
unit prices for work to be specified under task orders; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the bidders and their 
bids for responsibility, responsiveness, and application of bid preferences, and determined Pacific 
Engineering & Construction, Inc. (Contractor) to be the responsible bidder that submitted the 
lowest responsive bid; and 


WHEREAS, The Contract Monitoring Division established a 16% Local Business 
Enterprise subcontracting participation requirement for this contract, and Pacific Engineering & 
Construction, Inc. committed to 16% Local Business Enterprise subcontractor participation in its 
bid submittal; and 


WHEREAS, The contract not-to-exceed amount is $5,000,000, with a guaranteed 
minimum task order opportunity of $50,000, to perform general engineering construction work on 
SFPUC systems in San Joaquin, Stanislaus, and Tuolumne Counties; and 


WHEREAS, The contract duration is two years; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
for various discrete construction activities that the Contractor will perform under this Job Order 
Contract; and 


WHEREAS, Award of this Job Order Contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the 
environment; and the SFPUC will not authorize the contractor to commence any work under this 
contract until the proposed work is reviewed and any appropriate environmental review under the 
CEQA, if required, has been completed; and 


WHEREAS, Funds will be available from various SFPUC Enterprise Funds for SFPUC 
issued task orders; now, therefore, be it 


RESOLVED, That this Commission hereby awards Job Order Contract No. JOC-102R, 
General Engineering (A License) Construction, San Joaquin, Stanislaus, and Tuolumne Counties, 
Hetch Hetchy, for a not-to-exceed amount of $5,000,000, and a duration of two years, to the 


responsible bidder that submitted the lowest responsive bid, Pacific Engineering & Construction, 
Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0196 


WHEREAS, A Job Order Contract enables the San Francisco Public Utilities Commission 
(SFPUC) to complete unrelated tasks quickly and efficiently on an as-needed basis under a single, 
competitively bid, indefinite quantity contract for general engineering construction services; and 


WHEREAS, On July 27, 2023, the SFPUC advertised Job Order Contract No. JOC-103, 
General Engineering (A License) Construction, San Francisco, San Mateo, Santa Clara, and 
Alameda Counties; and 


WHEREAS, On September 14, 2023, the SFPUC received and publicly opened two bids 
for Contract No. JOC-103 from (1) Marinship Development Interest LLC (Marinship), and (2) Cal 
State Constructions, Inc., in which the bidders submitted their proposed profit and overhead 
percentage markups on specified unit prices for work to be specified under task orders; and 


WHEREAS, On September 20, 2023, this Commission awarded Contract No. JOC-99 to 
Marinship, which made Marinship ineligible to submit a bid on Contract No. JOC-103 under San 
Francisco Administrative Code section 6.62(j), which provides that a contractor that enters into a 
job order contract with a particular City department is not eligible during the term of such job order 
contract to submit a bid on a subsequent job order contract advertised by the same contracting 
department; and 


WHEREAS, Under San Francisco Administrative Code section 6.23(c)(3), where the 
SFPUC receives one responsive bid and another non-responsive bid, the department may award a 
contract to the sole responsible, responsive bidder if the General Manager determines that (A) the 
qualifications for bidders were not too onerous and were necessary for the work and/or (B) the 
nonresponsive bids could not be easily cured; and 


WHEREAS, Staff analyzed the bids and determined that rebidding would not result in a 
lower Award Criteria Figure because the qualifications for Bidders were not too onerous and were 
necessary for the work and because Marinship could not cure the cause of its disqualification; and 


WHEREAS, Staff and Contract Monitoring Division reviewed the bidders and their bids 
for responsibility, responsiveness, and application of bid preferences and determined Cal State 
Constructors, Inc. (Contractor) to be the responsible bidder that submitted the sole responsive bid; 
and 


WHEREAS, The Contract Monitoring Division established a 16% Local Business 
Enterprise subcontracting participation requirement for this contract, and Cal State Constructors, 
Inc. committed to 16% Local Business Enterprise subcontractor participation in its bid submittal; 
and 


WHEREAS, The contract not-to-exceed amount is $5,000,000, with a guaranteed 
minimum task order opportunity of $50,000, to perform general engineering construction work on 
SFPUC systems in San Francisco, San Mateo, Santa Clara, and Alameda Counties; and 


WHEREAS, The contract duration is two years; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
for various discrete construction activities that the Contractor will perform under this Job Order 
Contract; and 


WHEREAS, Award of this Job Order Contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the environment 
and the SFPUC will not authorize the contractor to commence any work under this contract until 
the proposed work is reviewed and any appropriate environmental review under the CEQA, if 
required, has been completed; and 


WHEREAS, Funds will be available from various SFPUC Enterprise Funds for SFPUC 
issued task orders; now, therefore, be it 


RESOLVED, That this Commission hereby awards Job Order Contract No. JOC-103, 
General Engineering (A License) Construction, San Francisco, San Mateo, Santa Clara, and 
Alameda Counties, for a not-to-exceed amount of $5,000,000, and a duration of two years, to the 
responsible bidder that submitted the sole responsive bid, Cal State Constructors, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0197 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires specialized 
and short-term services including identifying SFPUC underutilized property and other SFPUC 
properties that are candidates for revenue enhancement, assessing land economics, assessing 
project and entitlement feasibility, analyzing and resolving complex title and boundary issues, 
performing real estate appraisals and providing pre-acquisition and pre-disposition services for 
real estate transactions; and 


WHEREAS, On February 1, 2019, under the delegation authority granted by Resolution 
No. 09-0017, the General Manager awarded Contract No. PRO.0105, Real Estate Negotiation and 
Land Use Services (Contract), with an amount not to exceed $950,000, and with a duration of five 
years, to Century Urban LLC; and 


WHEREAS, Staff requests approval of Amendment No. | to extend the Contract duration 
by three years, seven months, and two weeks, extending the total Contract duration to eight years, 
seven months, and two weeks; and 


WHEREAS, This action does not constitute a “project” under the California Environmental 
Quality Act (CEQA) Guidelines section 15378(a) because there would be no physical change in 
the environment; and 


WHEREAS, Funds for this Contract are available from the Real Estate Services Division’s 
operating budget; now, therefore, be it 


RESOLVED, That this Commission hereby approves Amendment No. | to the Contract, 
extending the Contract duration by three years, seven months, and two weeks to eight years, seven 
months, and two weeks, with no change to the Contract amount, to provide for continued real 
estate, land use, and negotiation services for ongoing projects. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 14, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0198 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires qualified 
consultants to provide project management support on an as-needed basis to assist SFPUC’s 
Project Managers in delivering capital improvement projects throughout the City and County of 
San Francisco, the greater Bay Area, and the Sierras; and 


WHEREAS, The SFPUC advertised a Request for Proposals for As-Needed Project 
Management Support Services on July 6, 2023; and 


WHEREAS, Staff anticipated that services would begin in January 2024 and end in January 
2029, and the duration of each contract is five years; and 


WHEREAS, The not-to-exceed amount for each contract is $4,750,000; and 


WHEREAS, SFPUC and Contract Monitoring Division (CMD) staff, upon review of the 
proposal scores, determined that Kennedy/Jenks Consultants, Inc. - Joe Hill Consulting Engineers, 
Joint Venture (KJ-JHCE JV), LEE Incorporated, and Hollins Consulting, Inc. - GHD, Inc., Joint 
Venture (HCI GHD JV) are the three highest-ranked proposers based on the established scoring 
criteria; and 


WHEREAS, The CMD established a 20% Local Business Enterprise (LBE) subcontracting 
participation requirement for each contract and KJ-JHCE JV, LEE Incorporated, and HCI-GHD 
JV committed to LBE subcontracting participation of 20.00%, 37.00%, and 20.00% respectively 
with their proposals; and 


WHEREAS, Award of this contract does not constitute a “project” under the California 
Environmental Quality Act (CEQA) Guidelines section 15378 because it does not involve any 
commitment to any specific project that may result in a physical change in the environment, and 
work under the contract will consist of support services only, and SFPUC will not initiate any 
support services for construction of the individual project(s) under this contract until any 
appropriate environmental review under the CEQA, if required, has been completed for the 
individual project(s); and 

WHEREAS, Funds for Contract No. PRO.0281.A-C, As-Needed Project Management 


Support Services, will be available from various capital improvement projects; now, therefore, be 
it 


RESOLVED, That this Commission hereby awards Contracts Nos. PRO.0281.A-C, As- 
Needed Project Management Support Services, to KJ-JHCE JV (PRO.0281.A), LEE Incorporated 
(PRO.0281.B), and HCI-GHD JV (PRO.0281.C), each in an amount not-to-exceed $4,750,000, 
and each with a duration of five years. to provide as-needed project management support services. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 14, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0199 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) is constructing the 
Alameda Creek Watershed Center to provide the SFPUC with a gathering place for increasing the 
awareness and appreciation of the natural, cultural, scenic, and recreational resources of the 
Alameda Creek Watershed while increasing awareness of and appreciation for the SFPUC water 
supply system, including its history and current operations; and 


WHEREAS, On December 10, 2019, by Resolution No. 19-0232, this Commission 
awarded Water Enterprise, Capital Improvement Program funded Contract No. WD-2794B, Sunol 
Long Term Improvements Alameda Creek Watershed Center to S.J. Amoroso Construction, Inc.; 
and 


WHEREAS, The contract Notice-to-Proceed date was March 9, 2020; and 


WHEREAS, The original contract amount was for $27,577,000 and the original contract 
duration was 690 consecutive calendar days; and 


WHEREAS, On January 11, 2022, by Resolution No. 21-0007, this Commission approved 
an increase of $2,771,000 to the existing cost contingency and an increase of 207 calendar days to 
the existing duration contingency for a total contract amount of up to $33,105,700, and a total 
contract duration of up to 966 consecutive calendar days; and 


WHEREAS, On December 13, 2022, by Resolution No. 22-0205, this Commission 
approved an increase of $1,300,000 to the existing cost contingency and an increase of 201 calendar 
days to the existing duration contingency to address on-going budget and schedule impacts due to 
COVID-related delays in material availability and deliveries, additional modifications to the 
exhibit design, redesign and fabrication of bluestone pavers etching stencils, bluestone etching 
field work, extended overhead impacts related to the redesigned exhibit and etching stencils, and 
to provide sufficient contingency to address unanticipated changes through the remainder of the 
construction effort, for a total contract amount of up to $34,405,700, and a total contract duration 
of up to 1,167 consecutive calendar days; and 


WHEREAS, Modifications Nos. | to 39 increased the contract amount by $3,631,261 and 
the contract duration by 429 consecutive calendar days to provide third-party testing & inspection; 
time extension for COVID-19; bird safe window-glazing; water feature equipment revisions; 
additional conduit for backup generator system; improvements to address unsuitable soil 
conditions; mechanical courtyard extension; additional electrical and communication conduit and 
cabling to exhibits; modifications to mechanical shades, sound systems, wifi access point modules, 
network equipment, door hardware, cabinetry, restroom fixtures, and wood ceiling; modifications 
to sound system in ceiling; HVAC modifications; fabrication and installation of the redesigned 
exhibits; site hardscape modifications; power extension to the wheelchair lift at the Sunol Temple; 
credit for electrical conduits; epoxy moisture membrane and waterproofing; access road 
improvements; photovoltaic system and exhibit modifications; electrical and electric vehicle 
charging station upgrades; additional painting and site work; and non-compensable time extension 
related to concurrent delays, for a revised contract amount of $31,208,261 and a revised contract 
duration of 1,167 consecutive calendar days; and 


WHEREAS, Staff is requesting approval of an increase of $2,000,000 to the Contract cost 
contingency and an increase of 956 calendar days to the Contract duration contingency to include 
a 2-year maintenance period for the facility systems (which was included in the contract but not 
accounted for in the contract duration); to address additional modifications to the exhibit design 
and bluestone etching field work; to repair soil settlement and utility damage along the north berm; 
to add maintenance items not included in the original contract; and to provide sufficient 
contingency to address unanticipated changes through the remainder of the construction effort, for 
a total contract amount limit of $36,405,700 and a total contract duration limit of 2,123 consecutive 
calendar days; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 11% for this contract, and the contractor committed to a LBE 
participation of 11.01% with its bid submittal; now, therefore be it 


RESOLVED, That this Commission hereby approves an increase of $2,000,000 to the 
existing Contract cost contingency and an increase of 956 calendar days to the existing Contract 
duration contingency for Contract No. WD-2794B, Sunol Long Term Improvements Alameda 
Creek Watershed Center, with S.J. Amoroso Construction, Inc., for a total contract cost 
contingency amount of $8,828,700 and a total contract duration contingency of 1,433 calendar 
days, and a new contract amount limit of up to $36,405,700 and a new contract duration limit of 
up to 2,123 consecutive calendar days. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0200 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) requires regular 
inspection, maintenance and repairs of the mechanical system at 525 Golden Gate Avenue 
building, the SFPUC Headquarters; and 


WHEREAS, On March 11, 2019, under authority delegated by Resolution No. 09-0017, 
the General Manager awarded Contract No. WD-2851(I), 525 Golden Gate Avenue As-Needed 
Mechanical Systems Inspection, Maintenance, and Repairs to Envise; and 


WHEREAS, The original Contract amount was for $550,000 and the original Contract 
duration was 1,095 consecutive calendar days; and 


WHEREAS, On May 13, 2019, SFPUC issued the construction contract Notice-to- 
Proceed; and 


WHEREAS, On April 26, 2022, by Resolution No. 22-0077, the Commission approved an 
increase to the existing cost contingency by $101,000 for a new total contract cost contingency of 
$156,000 and increased the existing contract duration contingency by 730 calendar days for a new 
total contract duration contingency of 839 consecutive calendar days; and 


WHEREAS, On April 28, 2022, the General Manager approved Modification No. 1, 
increasing the Contract amount by $101,000 and increasing the Contract duration by 730 
consecutive calendar days to continue as-needed mechanical services for a total Contract amount 
of $651,000 and a total Contract duration of 1,825 consecutive calendar days. 


WHEREAS, This is a Micro-LBE Set-Aside contract, therefore the Contract Monitoring 
Division Local Business Enterprise subcontracting requirement is not applicable for this contract; 
and 


WHEREAS, Funds for Contract No. WD-2851(I), 525 Golden Gate Avenue As- 
Needed Mechanical Systems Inspection, Maintenance, and Repairs will be available from 525 
Golden Gate Annual Operation and Maintenance Budget; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of $119,000 to the 
existing contract cost contingency for Water Enterprise Contract No. WD-2851(1), 525 Golden 
Gate Avenue As-Needed Mechanical Systems Inspection, Maintenance, and Repairs, with Envise 
for a total Contract cost contingency amount of up to $275,000, allowing for future modifications 
to increase the Contract up to a not-to-exceed amount of $825,000, with no change to the contract 
duration. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 14, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0201 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Water Enterprise 
Local Conveyance/Distribution Program provides for the replacement of old water distribution 
pipes that are at the end of their useful service life to ensure a reliable water delivery system; and 


WHEREAS, On September 1, 2023, the SFPUC advertised Contract No. WD-2874, 8-Inch 
& 16-Inch Ductile Iron Water Main Replacement on Joost Avenue from Ridgewood Avenue to 
Congo Street and Various Side Streets; and 


WHEREAS, The Engineer’s Estimate is $7,500,000 for this construction work to install 
approximately 8,700 feet of ductile iron water conveyance pipe, ancillary water service pipe, curb 
ramps, and pavement restoration; and 


WHEREAS, The contract duration is 745 consecutive calendar days; and 
WHEREAS, On October 5, 2023, the SFPUC received and publicly opened five bids; and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) reviewed the bids and 
the application of bid preferences and have determined that M Squared Construction, Inc., is the 
responsible bidder with the lowest responsive bid; and 


WHEREAS, CMD established a 17% Local Business Enterprise (LBE) subcontracting 
requirement for this contract, and M Squared Construction, Inc., committed to 17.10% LBE 
participation in its bid submittal; and 


WHEREAS, On June 27, 2023, the San Francisco Planning Department determined the 
Project to be categorically exempt from environmental review under California Environmental 
Quality Act (CEQA) Guidelines section 15302, Class 2 (Replacement or Reconstruction) under 
Case Number 2023-004838ENV; and 


WHEREAS, Funds are available from Project No. 10037406, 8-Inch & 16-Inch Ductile 
Iron Water Main Replacement On Joost Avenue From Ridgewood Avenue To Congo Street and 
Various Side Streets; now, therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. WD-2874, 8-Inch & 16- 
Inch Ductile Iron Water Main Replacement on Joost Avenue from Ridgewood Avenue to Congo 
Street and Various Side Streets, in an amount of $7,077,800, and a duration of 745 consecutive 
calendar days, to the responsible bidder that submitted the lowest responsive bid, M Squared 
Construction, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 14, 2023. 


Secretary, Public Utilities Commission 


noe 7 - fe = ' ; q : we a = 


seni er lesa ni wi ok sce 
naitednith ‘eiew Mo to Jeoursaslqan 


brie soriieys Cravileb ast ese bride kph ae 
dont LORE olf ssmuinvo!) healsebe IE sd AOS b odienteya®- C2 A 


moana boowaabls) mot suns A ool jie Tromssalgell niaM te neil 00 
hue ist? obi? suotial 63 


Hate b? Siow woitouvanes vil) wl 000,027? cd chines a reentnd all 4 
vy emiq wiviar thw wrallionas oqig cgnMyevnes tia Tio dinihin en Oe rar | 
baa .coUmiuien rising oa 
bas ‘evab tboolso svidusenag 240 9) “ottanb Joavtans an 2AaaaNew. re 

bina ase owl Seems efoliduq ane boviqgas 2472 ott ,ES0E 2 edopO el ZARA 
thine dbic! ory beweiens (CIM) omtiG aninatinuda rami} hun thete.! 74az Zante ' : 
vit wi, vel etomenenoD> bomuup? M lad? boniaesivh gved baw e0emeom bid V0. nulnoiqay allt 
bre ibid svlvnnqes pewyl ot die webb aldianegan 
; , ; : id 

grt cringada: (S82) sxriqreind warlah lose! g27) & Derietidares OM) 2Asatew 

47 eo) «oo behinines ,il oleiitend padi lM tne suaiinow weal wl tel 


: brie :larindne bid et ni noliagistiag, “6 


‘ fas urpohe. ir ror haget | otiridaigl (9 gael pert Poni). t Gs TS com ne eesniw 
lusnago mun oi) alike 9 thon eri egy lolaiameiens ner tines vilealtogates od als weer 
Wine (noaltoaariies 1 wa baer Live ea cya? Eva? Gi Aas, werd! obha? (AGED) WAY WA 
; Liv VW AARERAOG-ESNE odin one 


liheti noni-d| & tila set Tay rd tok i 44 ween) stdutieve sie dwt y 2a 
baw ieee? oga03 of syunsvA hoo Weghll mdr A qtr Hea nt? desenaoalyas) ata yt aad 
vf orn) wont 2rene sbi2 aed 


1 A fond AOE it tation anew a. shied ponies gilt maT CIV IOZAA ai 

tend) of wane ve howe peti suVvA & all Ae (eeaiiea onl pe dt tial¥ wuaW nol olla i 

wou te. lo anita fee 008,000, C8 te inoue nem peste obie euoineV ime 

Lowep? Mi hid sviesuqea Newel of? bepiirdva tl wabhid —a «it ot ab 
; : onl. 


7 


; eet 


Ae a 


eo! sid) eft val Dotagbs cow moi huboeert Qniogsid ws res Neo n : 
ESOS tL TaREVON, Ney HISAR 20 Ie VON sme 


=o) +-hh " 
7 “al 
a) 


i 


j nA 
vey 


~ 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0202 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Water Enterprise 
Capital Improvement Program, Watershed and Land Management, identified landslide and erosion 
damage that has destabilized service roads along the San Andreas Reservoir in San Mateo County; 
and 


WHEREAS, Under Contract No. WD-2902, San Andreas Reservoir Road Improvements, 
the SFPUC will repair roadway damage and make improvements to prevent further erosion and 
landslides to the SFPUC San Andreas Reservoir perimeter access roads; and 


WHEREAS, On July 27, 2023, the SFPUC advertised Contract No. WD-2902, San 
Andreas Reservoir Road Improvements; and 


WHEREAS, The Engineer’s Estimate is $12,500,000 for this construction work; and 
WHEREAS, The contract duration is 730 consecutive calendar days; and 
WHEREAS, On August 31, 2023, SFPUC received and publicly opened five bids; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the bids and the 
application of bid preferences and determined that Anvil Builders Inc. is the responsible bidder 
with the lowest responsive bid; and 


WHEREAS, Contract Monitoring Division established a 10% Local Business Enterprise 
subcontracting requirement for this Contract, and Anvil Builders Inc. committed to 10% Local 
Business Enterprise participation in its bid submittal; and 


WHEREAS, Funds are available from Project No. 10030771, SA-1 Service Road/Ingoing 
Road; and 


WHEREAS, On December 11, 1999, an Environmental Impact Report was prepared for 
the Alameda Watershed Management Plan (Plan) pursuant to the California Environmental 
Quality Act (CEQA) and distributed to the public; and 


WHEREAS, On August 3, 2000, by Motion No. 15931, the Planning Department certified 
the Environmental Impact Report for the Plan; and 


WHEREAS, On September 26, 2000, by Resolution No. 00-0229, this Commission 
adopted the Plan and CEQA findings; and 


WHEREAS, The SFPUC has made available for review by the public the proposed service 
road improvements files, including the Environmental Impact Report and CEQA findings, and 
those files are part of the record before this Commission; and 


WHEREAS, This Commission has reviewed and considered the information contained in 
the Environmental Impact Report, the CEQA findings incorporated by reference in Resolution No. 
00-0229 and all written and oral information provided by the Planning Department, the public, 
relevant public agencies, SFPUC and other experts and the administrative files for the service road 
improvements; and 


WHEREAS, On June 12, 2023, the Planning Department determined that this road 
improvement project is included in the types of activities evaluated in the Environmental Impact 
Report, and that no further CEQA review is required for this action; now, therefore, be it 


RESOLVED, This Commission has reviewed and considered the Environmental Impact 
Report and record, and as a whole finds the Environmental Impact Report is adequate for its use 
as the decision-making body for the action taken herein and incorporates the CEQA findings 
contained in Resolution No. 00-0229 by this reference thereto as though set forth in this 
Resolution; and, be it 


FURTHER RESOLVED, This Commission further finds that since the Environmental 
Impact Report was finalized, there have been no substantial changes in the Plan and no substantial 
changes in circumstances of the Plan that would require major revisions to the Environmental 
Impact Report due to the involvement of new significant environmental effects or an increase in 
the severity of previously identified significant impacts, and there is no new information of 
substantial importance that would change the conclusions set forth in the Environmental Impact 
Report; and, be it 


FURTHER RESOLVED, That this Commission hereby finds that the contract for service 
road improvements will further the primary goal of the Watershed Management Plan to protect 
watershed lands, and is, thus, consistent with the Alameda Watershed Management Plan; and, be 
it 


FURTHER RESOLVED, That this Commission hereby awards Contract No. WD-2902, 
San Andreas Reservoir Road Improvements, in the amount of $10,491,405.60, for a duration of 
730 consecutive calendar days, to the responsible bidder that submitted the lowest responsive bid, 
Anvil Builders Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 14, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0203 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) has jurisdiction 
over and operates and maintains the City and County of San Francisco (City) municipal electric 
distribution and service facilities; and 


WHEREAS, Hetch Hetchy Power provides electric service to City departments; and 


WHEREAS, The vast majority of Hetch Hetchy Power customers are small loads that can 
take service at secondary voltage levels; and 


WHEREAS, In 2017, PG&E started refusing to allow the City to take service at secondary 
voltages unless the loads were under 75 kilowatts (kW). Typically, PG&E will connect its own 
retail loads that are up to 3 megawatts (MW) at secondary voltages; and 


WHEREAS, In 2019, the City filed a complaint against PG&E with the Federal Energy 
Regulatory Commission (FERC) in which the City alleged that PG&E consistently refused to 
allow the City to interconnect its customers at secondary voltage unless the total electricity demand 
was less than 75 kW. The City alleged that PG&E refused to allow the City to take secondary 
voltage service for some 30 MWs of City load; and 


WHEREAS, FERC denied the City’s complaint without a hearing; and 


WHEREAS, The City requested rehearing, which FERC denied. Then the City appealed 
FERC’s decision to the United States Court of Appeals for the D.C. Circuit. On appeal, the court 
overturned FERC’s denial of the complaint. The court vacated FERC’s order and remanded the 
matter to FERC for further proceedings; and 


WHEREAS, On remand from the D.C. Circuit, FERC granted San Francisco’s complaint 
and ordered the matter be set for hearing and settlement procedures before a FERC Administrative 
Law Judge; and 


WHEREAS, The City and PG&E have agreed to settle this matter. In exchange for the City 
dismissing its complaint and waiving any claim for monetary relief, PG&E has agreed to allow the 
City to interconnect 30 megawatts of secondary voltage service over the next five years. The loads 
must be metered and in one of the following categories: (1) existing points of delivery 
interconnected to PG&E at secondary voltage that undergo changes (e.g., an increase in electric 
demand or other change in electric service), (2) City departments or related public entities, or (3) 
private entities using City-owned property. Only 5 MWs of the 30 MW cap may be used to serve 
private entities on City-owned property; and 


WHEREAS, Pursuant to San Francisco Administrative Code section 10.24, the Board of 
Supervisors must approve the settlement of this claim; and 


WHEREAS, This action does not constitute a “project” under the California Environmental 
Quality Act (CEQA) Guidelines Section 15378(a) because there would be no physical change in 
the environment; and 


WHEREAS, The settlement must also be approved by the FERC; now, therefore, be it 


RESOLVED, That this Commission finds that the terms of the settlement are reasonable 
and will benefit the San Francisco Public Utilities Commission and City departments that are its 
customers; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
to seek Board of Supervisors approval of the settlement; and be it 


FURTHER RESOLVED, That, upon approval of the Board of Supervisors, this 
Commission hereby authorizes the General Manager to execute such documents that may be 
necessary to effectuate the settlement approved herein, to enter into any amendments or 
modifications to the such documents that the General Manager determines, in consultation with 
the City Attorney, are in the best interest of the City; do not materially increase the obligations or 
liabilities of the City or materially diminish the benefits to the City; are necessary or advisable to 
effectuate the purposes and intent of the resolution; and are in compliance with all applicable laws, 
including the City Charter; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
to work with PG&E to obtain any required approval of the settlement from FERC that is necessary 
under federal law. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 14, 2023. 


ecretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, November 28, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 


of the public are invited to observe the meeting in-person or remotely by watching live online 


Members of the public attending the meeting in person will have an opportunity to provide public comment on 
every action or discussion item. Remote public participation is available for individuals who cannot attend in 
person due to disability by making a request to the Commission Secretary by 12 PM (noon) the day before the 


Commission meeting at Commission@sfwater.org or 415-554-3165. 


Members of the public are encouraged to provide public comment by email. Send an email to 
Commission@sfwater.org by 5 PM the day before the meeting to ensure your comment is received by the 


Commission in advance of the meeting. All comments received will be made part of the official record. 


Commissioners 
Tim Paulson, President 
Anthony Rivera, Vice President 
Sophie Maxwell 
Newsha Ajami 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast and 
captioned on SFGovTV. Remote public participation is available for individuals who cannot attend in person 
due to disability by making a request to the Commission Secretary by 12:00 PM (noon) the day before the 
Commission meeting at Commission@sfwater.org or 415-554-3165. Sign Language Interpretation is also 
available upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, all 
other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 
Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 
decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 
exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, 1 Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689; by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


311 Free Language Assistance: fj 4? i & 4 54/ Ayuda gratuita con el idioma / Becnnmatuas nOMOULb 
nepesogunkos / Tro gitp Théng dich Mién phi / Assistance linguistique gratuite / #4} OSB LE Pe 


MO / ALA / uve wnaod vsa“s“lag los a’ verte Say / Libreng tulong para sa wikang Tagalog 
yaa” 


Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site 
at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 


action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
| Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If the Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- 
lanning.org/index.aspx?page=3447. Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


230206 


13.0107 


Call to Order 

Roll Call 

Approval of the Minutes of November 14, 2023 
General Public Comment 


Members of the public may address the Commission on matters that are within the Commission's 
jurisdiction and are not on today’s agenda. 


. Report of the General Manager (discussion only) 


a) Green Bond Update 

b) Quarterly Audit and Performance Review Report 

c) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


CONSENT CALENDAR 


a) Accept work performed by Anvil Builders, Inc. under Contract No. DB-129.2, Bay Corridor 
Transmission and Distribution — Phase 2 (2019) South; approve Modification No. 28 (Final) 
increasing the Contract duration by 575 calendar days (one year and seven months), to 
complete closeout punch-list items including prepare reports and supporting documentation, 

5) procure and reinstall communication vault lids, and finalize grounding system equipment 
calibration and testing for continuity, for a total Contract amount of $32,198,777 and a total 
Contract duration of 1,080 consecutive calendar days (approximately three years); and 
authorize final payment to the contractor. (Robinson) 


b) Accept work performed by Big Valley Electric, under Contract No. HH-1003R, Moccasin 
Powerhouse Generator Step-up Transformer Installation, for a total Contract amount of 
$3,730,101 and a total Contract duration of 750 consecutive calendar days (approximately 
two years); and authorize final payment to the contractor. (Robinson) 


c) Award Job Order Contract No. JOC-104, General Engineering (A License) Construction, 
San Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and a 
duration of two years, to the responsible bidder that submitted a responsive bid, Peterson 
Excavation, Inc., to perform A-licensed general engineering construction work on San 
Francisco Public Utilities Commission systems and operations around Hetch Hetchy. 

(Robinson) 


) Accept work performed by M Squared Construction, Inc. under Contract No. WD-2616, 8- 


d 
230208 Inch Ductile Iron Water Main Replacement on Baker Street from Geary Boulevard to 


930203 


Broadway Street and on Sutter Street from Divisadero Street to Presidio Avenue, for a total 

Contract amount of $3,881,257 and a total Contract duration of 677 consecutive calendar 

days (approximately one year and 10 months); and authorize final payment to the contractor. 
(Robinson) 


e) Approve an increase of 365 calendar days to the Contract duration contingency for Contract 


230213 


239214 


13215 
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No. WW-697, As-Needed Main Sewer Replacement No. 8, with JDB & Sons Construction, 
Inc., for a new Contract duration limit of up to 1,495 consecutive calendar days 
(approximately four years and one month), with no change to Contract amount for Staff to 
continue issuing contract service orders and allow Contractor to perform as-needed 
replacement of existing sewer pipelines. (Robinson) 


REGULAR CALENDAR 


. Approve the Amended and Updated Water Enterprise Level of Service Goals and 


Objectives which were originally approved in 2008 as part of the Water System Improvement 
Program Environmental Impact Report. (Ritchie) 


Approve Power Enterprise Levels of Service Goals and Objectives. (Hale) 


Approve the Revised Water Supply Assessment for the proposed San Francisco Municipal 
Transportation Authority Potrero Yard Modernization Project, pursuant to the State of 
California Water Code Section 10910 et seq., California Environmental Quality Act (CEQA) 
Section 21151.9, and CEQA Guidelines Section 15155. (Ritchie) 


10. Approve the Revised Water Supply Assessment for the proposed 655 4th Street Project, 


Nee 


pursuant to the State of California Water Code Section 10910 et seq., California Environmental 
Quality Act (CEQA) Section 21151.9, and CEQA Guidelines Section 15155. (Ritchie) 


Approve Hetch Hetchy Power’s Updated Integrated Resource Plan (October 2023); and 

authorize the General Manager, or the General Manager’s designee, to submit the Updated 

Integrated Resource Plan to the California Energy Commission prior to April 30, 2024. 
(Hale) 


. Adopt affordability metrics for combined residential water and sewer bills (Affordability 


Policy), with a focus on typical and low-income customers. (Hom) 


13. Authorize the General Manager to execute a Memorandum of Understanding (MOU) between 


14. 


the San Francisco Airport Commission (the Airport or SFO), and the San Francisco Public 
Utilities Commission in an amount not-to-exceed $50,000,000, with a term starting December 4, 
2023, through December 31, 2028, for the Airport to procure and manage Project Management 
Support Services and design-build services to replace two existing Airport Substation 
transformers with three new 55MVA transformers and other supporting electrical systems and. 
for the SFPUC to reimburse the Airport for cost. This action constitutes the Approval Action for 
the Project for the purposes of the California Environmental Quality Act (CEQA), pursuant to 
San Francisco Administrative Code section 31.04(h). The Planning Department has determined 
that the Project is exempt from the CEQA. The Commission will rely on that determination to 
make its decision on this matter. (Hale) 


Communications (information only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) Quarterly Report to the Board of Supervisors on the Status of Applications to PG&E for 
Electric Service 

e) Water Supply Conditions Update 


1. 


16. 


ee 


18. 


230217 


20. 


zl 


Items initiated by Commissioners (discussion only) 

Public Comment on the matter to be addressed during Closed Session 

Motion on whether to assert the attorney-client privilege regarding the matter listed below 
The Commission will go into Closed Session to discuss the following item: 

CLOSED SESSION 


CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 
§54956.9(d)(1), San Francisco Administrative Code §67.10(d)(1)): 


Shally Nguyen et al y. City and County of San Francisco 
San Francisco Superior Court Case No.: CGC-22-602620 
Date Filed: October 22, 2022 


Proposed settlement of existing litigation resulting from a vehicle collision with the City and 
County of San Francisco to pay Shally Nguyen $35,000.00 in exchange for a full and final 
release, subject to final approval by the Board of Supervisors. (action item) (Bregman) 


Following Closed Session, the Commission will reconvene in Open Session 


. Announcement following Closed Session 


Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


Adjournment 


San Francisco Public Utilities Commission 
525 Golden Gate Avenue, 13!" Floor 
San Francisco, CA 94102 


San Francisco 
Water 


Services of the San Francisco Public Utilities Commission 


SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING MINUTES 
Tuesday, November 28, 2023 
1:30 PM 
(Approved December 12, 2023) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Commissioners 
Tim Paulson, President 
Anthony Rivera, Vice President 
Sophie Maxwell 
Newsha Ajami 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


1. Call to Order 
President Paulson called the meeting to order at 1:30 pm. 


2. Roll Call 
Present: Paulson, Maxwell, and Stacy 
Excused: Rivera 


Commissioner Ajami arrived at 1:32 pm. 


3. Approval of the Minutes of November 14, 2023 


No public comment. 


On motion to approve the Minutes of November 14, 2023: 
Ayes: Paulson, Maxwell, Ajami, and Stacy 


4. General Public Comment 
None. 


5. Report of the General Manager 
a) Green Bond Update 
Nikolai Sklaroff, Capital Finance Director stated that “Green Bonds” is a label applied 


to bonds used to fund projects that have positive environmental and/or climate benefits; 
are labeled “social” “sustainable” and “‘sustainability-linked”’; or are standard bonds 
with a “green” feature. 


Director Sklaroff reviewed (1) Evolution of Green Bonds, indicating the first SFPUC 
Green Bonds were for $30.2 million of project funds for the Power Enterprise with 
proceeds funding Hetch Hetchy’s hydroelectric generation facilities project and other 
renewable energy projects. He stated that Sustainalytics was retained in 2016 to review 
allocation of the Green Bond proceeds; and (2) Sewer System Improvement Program and 
Water System Improvement Climate Bond Initiative Programmatic certification. 


Director Sklaroff stated the first SFPUC Green Bonds were self-certified in 2015. The 
SFPUC retained independent verifier Sustainalytics and sold more than $4.4 billion in 
certified Green Bonds using Climate Bonds standard verification for projects that 
increased water storage and provided application of green infrastructure to manage 
stormwater and upgrade renewable energy generation. He indicated that the SFPUC is 
recognized as a leader in Green Bonds and is ranked third among the top 10 Green Bond 
issuer in the U.S. public finance from 2013-2022. 


Director Sklaroff discussed SFPUC Green Bond issuance by calendar year and 
enterprise: Water $2,367 million; Wastewater $1,953 million; and Power $106 million 
for a total of $4,426 million. He noted the linkage to the SFPUC's core mission. 


He discussed Green Bond Orders; Green Bond Annual Reports Contents; Green Bond 
Market; Green Bond benefits and challenges; Challenges of political backlash; Green 
Bond verification; and certification benefits and challenges. 

Commissioner Ajami thanked Director Sklaroff for the presentation. He responded to her 
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i) 


question regarding potential “backlash” on investment strategies for SFPUC’s Green 
Bonds. 


In response to a question from Commissioner Stacy as to the timing of the process of 
certification on the Power bonds, Director Sklaroff stated they will be issued in the spring 
of 2024 with award in late 2024; and to a follow-up question regarding financial 
advantages of issuing Green Bonds, noting the fundamental security of all bonds. 


Director Sklaroff responded to a question from Commissioner Maxwell as to why the 
SFPUC’s Bonds are in demand, indicating that oversea investors have a strong desire for 
Green Bonds and that younger investors prefer Green Bonds; to a question as to why the 
SFPUC issues Green Bonds if it costs more, stating the difference is slight and that the 
values and mission of the organization are driving factors; and a question regarding self- 
certification and the market place preference for outside Green Bond certification. Brief 
discussion ensued on the certification process. 


No public comment. 


b) Quarterly Audit and Performance Review Report 


Irella Blackwood, Audit Director, stated that there are 30 audits and assessments for FY 
2023-24 with 10 completed (33%), 10 in progress (33%), and 10 upcoming (33%). Director 
Blackwood noted audits completed and reports issued. 


Director Blackwood discussed the Annual Inventory Warehouse Counts audit and findings 
which indicated there are continued software and hardware issues with automated fuel 
tracking system, continued erroneous counts performed by staff and data by entry errors, 
lack of timely entry of inventory transactions to Maximo, and mislabeled inventory items, 
lack of organized inventory storage. Director Blackwood indicated there are 23 open City 
Services Auditor audits and recommendations. She informed the Commission of audits that 
are completing and are upcoming. 


Commissioner Maxwell asked if there is an industry norm for warehouse inventory. 
Director Blackwood stated she would find out. 


In response to a question from Commissioner Stacy regarding the SFPUC’s non- 
concurrence with Revenue Bond audit stating there were subtle disagreements with 
recommendations of the auditor and that the SFPUC and auditors were not able to come 
to agreement as to the standards applied, interpretation, and if they are applicable. 


No public comment. 


c) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


None. 


6. CONSENT CALENDAR 


a) Accept work performed by Anvil Builders, Inc. under Contract No. DB-129.2, Bay Corridor 
Transmission and Distribution — Phase 2 (2019) South; approve Modification 28 (Final) 
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increasing the Contract duration by 575 calendar days, to complete closeout punch-list items 
including prepare reports and supporting documentation, procure and reinstall 
communication vault lids, and finalize grounding system equipment calibration and testing 
for continuity, for a total Contract amount of $32,198,777 and a total Contract duration of 


1,080 consecutive calendar days: and authorize final payment to the contractor. (Resolution 
23-0205) 


b) Accept work performed by Big Valley Electric, under Contract No. HH-1003R, Moccasin 
Powerhouse Generator Step-up Transformer Installation, for a total Contract amount of 
$3,730,101 and a total Contract duration of 750 consecutive calendar days; and authorize 
final payment to the contractor. (Resolution 23-0206) 


c) Award Job Order Contract No. JOC-104, General Engineering (A License) Construction, San 


Joaquin, Stanislaus, and Tuolumne Counties, Hetch Hetchy, in the amount not-to-exceed 
$5,000,000, with a guaranteed minimum task order opportunity amount of $50,000, and a 
duration of two years, to the responsible bidder that submitted a responsive bid, Peterson 
Excavation, Inc., to perform A-licensed general engineering construction work on San 
Francisco Public Utilities Commission systems and operations around Hetch Hetchy. 
(Resolution 23-0207) 


d) Accept work performed by M Squared Construction, Inc. under Contract No. WD-2616, 8- 
Inch Ductile Iron Water Main Replacement on Baker Street from Geary Boulevard to 


Broadway Street and on Sutter Street from Divisadero Street to Presidio Avenue, for a total 
Contract amount of $3.881.257 and a total Contract duration of 677 consecutive calendar 
days; and authorize final payment to the contractor. (Resolution 23-0208) 


e) Approve an increase of 365 calendar days to the Contract duration contingency for Contract 
No. WW-697, As-Needed Main Sewer Replacement No. 8, with JDB & Sons Construction, 
Inc., for a new Contract duration limit of up to 1.495 consecutive calendar days, with no 
change to Contract amount for Staff to continue issuing contract service orders and allow 
Contractor to perform as-needed replacement of existing sewer pipelines. (Resolution 23- 
0209) 


No public comment. 


On motion to approve the Consent Calendar: 
Ayes: Paulson, Maxwell, Ajami, and Stacy 


At the request of President Paulson, the Commission Secretary called items 7 and 8 together. 


7. Approve the Amended and Updated Water Enterprise Level of Service Goals and Objectives 
which were originally approved in 2008 as part of the Water System Improvement Program 
Environmental Impact Report. (Resolution 23-0210) 


8. Approve Power Enterprise Levels of Service Goals and Objectives. (Resolution 23-0211) 


Barbara Hale, Assistant General Manager (AGM), Power Enterprise stated that Levels of 
Service (LoS) are actions or standards that must be met and/or managed to satisfy the SFPUC's 
_mission and the expectation of ratepayers, are required the 2020 SFPUC Strategic Plan, and 
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are important for accountability, transparency, strategic prioritization, and organizational 
learning. She indicated that the Power LoS was established in 2020 with five goals that 
emphasized reliable and clean energy, safe and reliable programs, effective customer service, 
and operational excellence and sustainability, and contains19 objectives with nearly 100 
detailed performance metrics and that it is the first step in Power’s annual planning process. 


AGM Hale presented Power’s LoS goals and outlined the objectives: Power Supply Goals: 
provide reliable, clean energy at competitive prices in support of Citywide climate goals (three 
objectives); Power Transmission Goals: provide reliable and cost-effective transmission services 
(one objective); Power Distribution Goals: provide cost-effective and reliable distribution 
services (five objectives); City Programs Goals: maintain safe and reliable streetlights and offer 
valuable customer support (three objectives); and Power Administration Goals: enhance 
customer and user satisfaction through effective customer service and achieve operational 
excellence and sustainability (seven objectives). 


AGM Hale reviewed Power LoS metrics stating Key Performance Indicators (KPIs) are metrics 
that can be supported by objective data to measure the success of satisfying the LOS objective. 
She reviewed KPI 3.3 — Effectively manage all assets by performing regular asset inventories, 
preventive inspections, monitoring and maintenance, and repair and replacement work. 


President Ajami asked that there be consideration of climate impacts, and equity and 
affordability as over-arching goals. AGM Hale agreed and stated that it is an agency-wide effort 
and isn’t specific to the Power Enterprise LoS. GM Herrera confirmed it is an agency-wide 
Philosophy, is a focal point, and is considered in all agency work. Commissioner Maxwell 
expressed her desire that it be specifically be included in the LoS Goals to emphasize them as an 
objective. 


Steve Ritchie, AGM Water Enterprise stated that Water’s LoS goals and objectives were 
developed in 2008 as part of the Water System Improvement Program and focused on the design 
and construction of the Regional Water System improvements and was revised over a number of 
years to address operations and maintenance, Local Water System, and sustainability issues 
such as workforce and community support. The 2023 amended and revised goals and objectives 
intended to inform the budget process and prioritization. He indicated that some of the objectives 
are currently achievable and that some are aspirational. 


AGM Ritchie reviewed the 2008 Water Enterprise LoS Service Goals of Water Reliability, 
Seismic Reliability, Delivery Reliability, Water Supply, Sustainability, and Cost-effectiveness, 
that emphasized design and construction in the regional water system. 


He presented the 2023 Water Enterprise LoS Service Goals: Drinking Water Quality: maintain 
high water quality (five objectives); Regional Seismic Reliability: maintain ability to meet 
current seismic standards (three objectives); Regional Delivery Reliability: maintain delivery 
reliability during normal operations and maintenance (nine objectives); In-City Seismic 
Reliability: reduce vulnerability to earthquakes (three objectives); In-City Delivery Reliability: 
reliably deliver water to all in-City retail customers (five objectives); Water Supply: meet 
customer water needs in non-drought and drought periods (six objectives); Environmental 
Stewardship: maintain high environmental performance standards (three objectives); and 
Sustainability: enhance sustainability in all system activities (six objectives). 
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Commissioner Ajami stated that Environmental Stewardship falls under responding to multiple 
environmental issues including climate change and wildfires. AGM Ritchie responded to her 
question as to what unanticipated items or vulnerabilities from 2008 are now prevalent, 
specifying several and stating that staff are ready to handle the unexpected. 


In response to a question from Commissioner Maxwell regarding the definition of a “routine 
main break” AGM Ritchie indicated it is a limited break with restoration taking a couple hours, 
and, are frequent. and that many and cannot be prevented. Discussion ensued on informing and 
educating the public regarding breaks and that it should be part of the LoS goals and objectives. 


GM Herrera thank the Commission for the discussion and acknowledged the good work of staff. 
He emphasized that documents are created for different purposes and that LoS is a guide for 
service, not advocacy. He outlined the advocacy work being conducted by the agency and stated 
that staff will look at ways for incorporating the Commission's sentiments in the LoS. Additional 
discussion ensued on community support, climate, environment, and customers. 


Commissioner Stacy requested that the LoS Goals and Objectives contain live links to 
performance metrics and to the Water Enterprise Environmental Stewardship Policy. 


No public comment. 


Written Public Comment on items 7 and 8 
Brian Browne #7: Regional Delivery Reliability (2) Maintain Delivery 
Steve Lawrence #7: Water Level of Service — how is it different from what is now in effect? 
Peter Drekmeier #7: Amended and updated W. 


ater Enterprise Level of Service Goals and 
Objectives does not mention of Design Drought 


On motion to approve item 7: 
Ayes: Paulson, Maxwell, Ajami, and Stacy 


On motion to approve item 8: 
Ayes: Paulson, Maxwell, Ajami, and Stacy 


Commissioner Stacy announced the need for her to recuse herself from Item 9 stating her 
husband's firm, LMS Architects, office is located one block from the site and as a leaseholder 
there could be a financial impact on their lease due to the development. 


On motion to approve Commissioner Stacy's recusal from item 9: 
Ayes: Paulson, Maxwell, and Ajami 


9. Approve the Revised Water Supply Assessment for the proposed San Francisco Municipal 


Transportation Authority Potrero Yard Modernization Project, pursuant to the State of California 


Water Code Section 10910 et seq., California Environmental Quality Act (CEQA) Section 
21151.9, and CEQA Guidelines Section 15155. (Resolution 23-0212) 


AGM Ritchie stated the revised Assessment is based on new housing numbers. He emphasized 
this action is not approval of the project but rather approval of the revised Water Supply 
Assessment. 
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No public comment. 


On motion to approve Item 9: 
Ayes: Paulson, Maxwell, and Ajami 


10. Approve the Revised Water Supply Assessment for the proposed 655 4th Street Project, pursuant 
to the State of California Water Code Section 10910 et seq., California Environmental Quality 
Act (CEQA) Section 21151.9, and CEQA Guidelines Section 15155. (Resolution 23-0213) 


AGM Ritchie stated the revised Assessment is based on new housing numbers. He emphasized 
this action is not approval of the project but rather approval of the revised Water Supply 
Assessment. 


No public comment. 


On motion to approve item 10: 
Ayes: Paulson, Maxwell, Ajami, and Stacy 


11. Approve Hetch Hetchy Power’s Updated Integrated Resource Plan (October 2023); and 
authorize the General Manager, or the General Manager’s designee, to submit the Updated 


Integrated Resource Plan to the California Energy Commission prior to April 30, 2024. 
(Resolution 23-0214) 


Julia Olguin, Director, Origination and Power Supply stated the Integrated Resource Plan (IRP) 
is it an energy planning tool to support achieving policy goals and meeting regulatory 
requirements, evaluates electricity supply and demand and identifies energy resource options 
that can deliver reliable and affordable energy to customers. She stated that Hetch Hetchy 
Power is required by Commission policy and state law to develop an IRP every five years and 
submit it to the California Energy Commission by April 30, 2024. She noted the first IRP was 
adopted by the Commission in 2018 and that the 2023 update prioritizes (1) ensuring sufficient 
power supply will be available to serve a growing customer base; and (2) identifying renewable 
resource options to maintain reliable, affordable and 100% renewable energy service. 


Director Olguin reviewed (1) Approach to the Plan Update: Current state of the Hetch Hetchy 
Water and Power System; Demand forecast scenarios 2024-2045; Hydroelectric generation 
scenarios 20214-2045; and Renewable energy procurement scenarios; (2) Analysis and 
Findings: New long-term power supply needed starting in 2033; Additional Renewable Portfolio 
Standards-eligible resources needed for compliance; Monthly Energy Portfolio balance in 2035 
(base case and Renewable Scenario A); Procurement of new short-and-long term renewable 
resources will reduce market exposure; (3) Key Findings: Hetch Hetchy Water and Power 
System (future state, e.g. 2035); and (4) Next Steps: Commission adoption and submission to the 
California Energy Commission. Staff will continue to monitor Hetch Hetchy Power’s load 
growth and conduct further analysis to identify an optimal mix of cost-effective and 
commercially available renewable energy resources. 


Commissioner Ajami referenced slide 10 and in response to her question as to whether there are 
other extreme events to include or broader events as examples, Director Olguin indicated that 
multiple sensitivities were run but not all were included in the presentation. She stated an 
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extreme analysis was conducted. 


Commissioner Ajami referenced slides 15 and 16 and Director Olguin confirmed that power 
purchase agreements will be signed with all parties in the future. Brief discussion ensued. 
President Ajami commented on slide 19 regarding rooftop and stated that the SFPUC needs to 
consider programs for rental of rooftops for solar for added production. 


Director Olguin responded to a question from Commissioner Stacy as to why the there is a 
decrease in hydroelectric, stating that the forecast intentionally used anomalies. 


No public comment. 


On motion to approve item 11: 
Ayes: Paulson, Maxwell, Ajami, and Stacy 


12. Adopt affordability metrics for combined residential water and sewer bills (Affordability Policy), 
with a focus on typical and low-income customers. (Resolution 23-0215) 


Erin Corvinova, Financial Planning Director stated that financial stability is a core value of the 
SFPUC. She indicated the need for affordability metrics and targets and stated that existing 
guidance directs the SFPUC to consider the impact of bills on customers. She discussed general 
affordability challenges faced by San Franciscans. She reviewed the existing affordability and 
metric target and stated that the combined water/sewer bill must be less than 2.5% of Median 
Household Income. 


Director Corvinova reviewed the goals of the Affordability Policy (1) Create meaningful 
measures of affordability for customers and the agency; (2) Allow flexibility to implement 
necessary capital improvements; (3) Ground metrics in San Francisco’s local economy and 
consider racial equity; and (4) Cover the entire agency. 


Director Corvinova discussed (1) Income: Alternatives to the Median; (2) Income: Consider 
Racial Equity (using median as a gauge on affordability does not account for racial inequality), 
(3) Income: Two metrics recommended (a) typical household equal 40" percentile income; and 
(b) low-income households equal 20" percentile income; (4) Target: Recommendation to begin 
with national standards and industry practices and adjust down to account for San Francisco's 
local economic conditions (a) typical household 3.0% of target income for rates; and (b) low- 
income households 7.0% of income target for rates and 5.0% of income target for discounted 
bill. The overall goal is for timely, informed financial decision making for guidance and 
transparency for the planning period, and for accountability and flexibility. 


Director Corvinova discussed graphs detailing (1) Water and Sewer typical and low-income 
affordability metrics and target; (2) Water and Sewer low-income discounted affordability 
metrics and target; (3) Hetch Hetchy Power typical and low-income discounted affordability 
metrics; and (4) CleanPowerSF affordability metrics. 


Director Corvinova confirmed President Paulson's assumption that adopting the item will adopt 
an internal target and if there are changes required it will come back to the Commission. 


Commissioner Ajami questioned why 6,700 customer water and sewer accounts are in arrears to 
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which Director Corvinova stated accounts are different, but the trend during the pandemic when 
there was a moratorium against shutoff and stopped paying their bills, account debt ballooned. 
Commissioner Ajami noted the need to help people move forward and pay their bills. GM 
Herrera discussed progress made at the state level to advocate for state funds to alleviate 
financial challenges faced by customers. 


Director Corvinova responded to a question from Commissioner Ajami as to the number of 
accounts that are multi-family versus single family, stating that the majority of Hetch Hetchy 
account customers are multi-family, with single family residences making up most of the 
CleanPowerSF accounts. Commissioner Ajami asked if people who are have difficulty paying 
their power bills are provided with relief to which Director Corvinova indicated there is a team 
researching the issue. 


Commissioner Stacy expressed appreciation for the clarity and focus of the presentation. She 
stated the Affordability Metrics amplifies the pieces the SFPUC puts together to maintain rates 
within affordably metrics. 


Commissioner Ajami stated that declining water use will result in a different revenue projection 
that will affect rates and asked that a scenario be run. 


No public comment. 


Written Public Comment on item12 
e Dave Warner: Affordability Metrics: Discrepancies with existing/original chart 


On motion to approve item 12: 
Ayes: Paulson, Maxwell, Ajami, and Stacy 


13. Authorize the General Manager to execute a Memorandum of Understanding (MOU) between 
the San Francisco Airport Commission (the Airport or SFO), and the San Francisco Public 
Utilities Commission in an amount not-to-exceed $50,000,000, with a term starting December 4, 
2023, through December 31, 2028, for the Airport to procure and manage Project Management 
Support Services and design-build services to replace two existing Airport Substation 
transformers with three new 55MVA transformers and other supporting electrical systems and 
for the SFPUC to reimburse the Airport for cost. This action constitutes the Approval Action for 
the Project for the purposes of the California Environmental Quality Act (CEQA), pursuant to 
San Francisco Administrative Code section 31.04(h). The Planning Department has determined 
that the Project is exempt from the CEQA. The Commission will rely on that determination to 


make its decision on this matter. (Resolution 23-0216) 

Barbara Hale, AGM Power Enterprise, stated that the San Francisco Airport is one of the 
SFPUC’s largest customers with a growing load and that the existing substations need to be 
improved to meet the increased need. 


No public comment. 


On motion to approve item 13: 
Ayes: Paulson, Maxwell, Ajami, and Stacy 
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14. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 
d) Quarterly Report to the Board of Supervisors on the Status of Applications to PG&E for 
Electric Service 
e) Water Supply Conditions Update 


15. Items initiated by Commissioners 
None. 


16. Public Comment on the matter to be addressed during Closed Session 
None. 


17. Motion on whether to assert the attorney-client privilege regarding the matter listed below 


On motion to assert the attorney client privilege regarding the matter listed as Conference with 
Legal Counsel: 
Ayes: Paulson, Maxwell, Ajami and Stacy 


The Commission entered Closed Session at 4:06 pm. 


Present in Closed Session: Commissioners Paulson, Maxwell, Ajami, and Stacy, Sheryl 
Bregman, Deputy City Attorney; Dennis Herrera, General Manager; Ron Flynn, Deputy General 
Manager; and Donna Hood, Commission Secretary. 


18. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 
§54956.9(d)(1), San Francisco Administrative Code §67.10(d)(1)): 
Shally Neuyen et al v. City and County of San Francisco 
San Francisco Superior Court Case No.: CGC-22-602620 
Date Filed: October 22, 2022 
(Resolution 23-0217) 


Proposed settlement of existing litigation resulting from a vehicle collision with the City and 
County of San Francisco to pay Shally Nguyen $35,000.00 in exchange for a full and final 
release, subject to final approval by the Board of Supervisors. 


The Commission exited Closed Session at 4:11 pm. 


19. Announcement following Closed Session 
President Paulson announced that the Commission recommended that the Board of Supervisors 
approve the settlement referenced in item 18. 


20. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a). 


On motion not to disclose the discussions during Closed Session: 
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21. Adjournment 
President Paulson adjourned the meeting at 4:12 PM. 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0205 


WHEREAS, On March 10, 2020, by Resolution No. 20-0054, the Commission awarded 
Contract No. DB-129.2, Bay Corridor Transmission and Distribution — Phase 2 (2019) South to 
Anvil Builders, Inc.; and 


WHEREAS, The original Contract amount was for $29,280,870 and the original Contract 
duration was 396 consecutive calendar days; and 


WHEREAS, The contract Notice-to-Proceed date was June 10, 2020; and 


WHEREAS, On April 13, 2021, by Resolution No. 21-0051, the Commission approved an 
increase of 180 calendar days to the existing Contract duration contingency for a revised Contract 
duration contingency of 219 calendar days and a total contract duration up to 615 consecutive 
calendar days, with no change to the Contract amount; and 


WHEREAS, On December 14, 2021, by Resolution No. 21-0185, the Commission 
approved an increase of 180 calendar days to the existing Contract duration contingency for a total 
Contract duration contingency of 399 consecutive calendar days and a total Contract duration up 
to 795 consecutive calendar days, with no change to the Contract amount; and 


WHEREAS, Modification Nos. | through 27 increased the Contract amount by $2,917,907 
and increased the Contract duration by 109 calendar days, in accordance with Resolution 21-0185, 
to address unforeseen conditions, furnish and install water and sewer infrastructure, improve 
grounding systems, implement ground improvements at Islais Creek, and reconcile actual material 
quantities, for a total Contract amount of $32,198,777, and a total Contract duration of 505 
consecutive calendar days; and 


WHEREAS, Contractor, Anvil Builders, Inc. completed its work scope under Contract No. 
DB-129.2, Bay Corridor Transmission and Distribution — Phase 2 (2019) South; and 


WHEREAS, Staff recommends the Commission approve Modification No. 28 (Final) to 
increase the Contract duration by 575 consecutive calendar days to complete closeout punch-list 
items including preparing reports and supporting documentation, procuring and _ reinstall 
communication vault lids, and finalizing grounding system equipment calibration and testing for 
continuity, for a total Contract duration of 1,080 consecutive calendar days (approximately three 
years), with no change to the Contract amount; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation requirement for 8% design and 10% construction for this Contract, 
and the contractor committed to LBE participation of 12.94% for design and 10.31% for 
construction with its bid submittal and achieved a final LBE participation of 15.01% design and 
11.44% construction; and 


WHEREAS, Funds are available from Project No. 10014227, Bay Corridor Transmission 
and Distribution (BCTD) Project; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Anvil Builders, 
Inc. under Contract No. DB-129.2, Bay Corridor Transmission and Distribution — Phase 2 (2019) 
South; approves Modification No. 28 (Final) increasing the Contract duration by 575 consecutive 
calendar days, for a total Contract duration of 1,080 consecutive calendar days and for a total 
Contract amount of $32,198,777; and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 28, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0206 


WHEREAS, On April 27, 2021, by Resolution No. 21-0062, this Commission awarded 
Contract No. HH-1003R, Moccasin Powerhouse Generator Step-up Transformer Installation to 
Big Valley Electric to replace two generator step-up transformers including foundations and oil 
containment basins: and 


WHEREAS, On June 7, 2021, the San Francisco Public Utilities Commission issued the 
construction Contract notice-to-proceed; and 


WHEREAS, The original Contract amount was for $3,321,432 and the original Contract 
duration was 716 consecutive calendar days; and 


WHERAS, Modifications Nos 1-4 decreased the Contract amount $3,486 with no change 
in Contract duration for modifications to the foundation and an oil sump pump, additional budget 
for Bid item 13, contingency allowance for hazardous material, changes to the wiring and electrical 
drawings, credit for not applying fire protection intumescent coating, and credit for not providing 
a construction trailer for a total Contract amount of $3,317,946 and a total Contract duration of 
716 consecutive calendar days; and 


WHEREAS, On September 27, 2022, by Resolution 22-0167, this Commission approved 
an increase of $600,000 to the Contract cost contingency for a total Contract cost contingency of 
$932,143 and a total Contract amount of up to $4,253,575, with no change to the contract duration 
contingency; and 


WHERAS, Modifications Nos 6-9 (Final) increased the Contract amount by $412,155 and 
increased the Contract duration by 34 consecutive calendar days (within the original contingency) 
for modifications to the work area, oil & lead removal, additional grounding study, Unit 2 sump 
pump, wiring and drawing verification, and single day powerhouse outages, for a total final 
Contract amount of $3,730,101 and a total final Contract duration of 750 consecutive calendar 
days; and 

WHEREAS, Contractor, Big Valley Electric, has completed its work under Contract No. 
HH-1003R, Moccasin Powerhouse Generator Step-up Transformer Installation; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 3% for this Contract, and the contractor committed to 18.93% LBE 
participation with its bid submittal and achieved a final LBE participation of 22.43%; and 


WHEREAS, Funds are available from Project No. 10014086, Moccasin Powerhouse 
Generator and Step-Up Transformer Rehabilitation; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by Big Valley 
Electric, under Contract No. HH-1003R, Moccasin Powerhouse Generator Step-up Transformer 
Installation, for a total Contract amount of $3,730,101 and a total Contract duration of 750 
consecutive calendar days; and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 28, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0207 


WHEREAS, A Job Order Contract enables the San Francisco Public Utilities Commission 
(SFPUC) to quickly and efficiently complete unrelated tasks on an as-needed basis under a single, 
competitively bid, indefinite quantity contract for general engineering construction services; and 


WHEREAS, On July 27, 2023, the SFPUC advertised Job Order Contract No. JOC-104, 
General Engineering (A License) Construction, San Joaquin, Stanislaus, and Tuolumne Counties, 
Hetch Hetchy; and 


WHEREAS, Staff extended the original bid due date by an additional month to conduct 
extensive outreach to all Contract Monitoring Division certified San Francisco Local Business 
Enterprise and SFPUC Local Business Enterprise firms with a General Engineering A-License in 
the Contract Monitoring Division Directory; and 


WHEREAS, On September 14, 2023, despite the additional outreach, the SFPUC received 
and publicly opened one bid in which the bidder submitted its proposed profit and overhead 
percentage markups on specified unit prices for work to be specified under task orders; and 


WHEREAS, SFPUC staff and Contract Monitoring Division reviewed the bidder and its 
bid for responsibility, responsiveness, and application of bid preferences, and determined Peterson 
Excavation, Inc. (Contractor) to be the sole responsible bidder that submitted a responsive bid; and 


WHEREAS, Under San Francisco Administrative Code section 6.23(c)(2), this 
Commission may award to the sole responsible bidder that submitted a responsive bid if the 
General Manager determines that: (A) further outreach efforts; and (B) removal or modification 
of contract requirements, provided the requirements are not required by law and their removal 
would not compromise the interests of the SFPUC, would not result in more bids; and 


WHEREAS, The General Manager has determined that, due to extensive additional 
outreach already conducted, further outreach efforts would be unlikely to result in more bids and 
removal or modification of contract requirements would be unlikely to result in more bidders; and 


WHEREAS, The Contract Monitoring Division established a 16% Local Business 
Enterprise subcontracting requirement for this contract, and Peterson Excavation, Inc. committed 
to 16% Local Business Enterprise subcontractor participation in its bid submittal; and 


WHEREAS, The Contract not-to-exceed amount is $5,000,000, with a guaranteed 
minimum task order opportunity of $50,000, to perform general engineering construction work on 
SFPUC systems in San Joaquin, Stanislaus, and Tuolumne Counties; and 


WHEREAS, The Contract duration is two years; and 


WHEREAS, Staff will issue task orders that identify the scope of work, cost, and duration 
for various discrete construction activities that the Contractor will perform under this Job Order 
Contract; and 


WHEREAS, Award of this Job Order Contract does not constitute a “project” under the 
California Environmental Quality Act (CEQA) Guidelines section 15378 because it does not 
involve commitment to any specific project that may result in a physical change in the 
environment; and the SFPUC will not authorize the contractor to commence any work under this 
contract until the proposed work is reviewed and any appropriate environmental review under the 
CEQA, if required, has been completed; now, therefore, be it 


RESOLVED, That this Commission hereby awards Job Order Contract No. JOC-104, 
General Engineering (A License) Construction, San Joaquin, Stanislaus, and Tuolumne Counties, 
Hetch Hetchy, for a not-to-exceed amount of $5,000,000, and a duration of two years, to the sole 
responsible bidder that submitted a responsive bid, Peterson Excavation, Inc. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 28, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0208 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) replaced 
approximately 6,600 feet of ductile iron water conveyance and 2,500 linear feet of ancillary water 
service pipe and restoring pavement within the project limits to ensure reliable water delivery 
within San Francisco; and 


WHEREAS, On April 28, 2020, by Resolution No. 20-0072, the Commission awarded 
Contract No. WD-2616, 8-Inch Ductile Iron Water Main Replacement on Baker Street from Geary 
Boulevard to Broadway Street and on Sutter Street from Divisadero Street to Presidio Avenue to 
M Squared Construction, Inc.; and 


WHEREAS, The original Contract amount was for $3,701,180 and the original Contract 
duration was 525 consecutive calendar days; and 


WHEREAS, The Contract Notice-to-Proceed date was October 19, 2020; and 


WHEREAS, On August 23, 2022, by Resolution No. 22-0139, the Commission approved 
an increase of 100 calendar days to the Contract duration contingency for a total Contract duration 
limit of up to 677 consecutive calendar days, with no change in Contract amount; and 


WHEREAS, Modifications Nos. | to 8 (Final) increased the Contract amount by $180,077 
and increased the Contract duration by 152 consecutive calendar days, to adjust Contract quantities 
to match actual quantities and address unforeseen site conditions, for a total Contract amount of 
$3,881,257 and a total Contract duration of 677 consecutive calendar days; and 


WHEREAS, Contractor, M Squared Construction, Inc., has completed its work under 
Contract No. WD-2616, 8-Inch Ductile Iron Water Main Replacement on Baker Street from Geary 
Boulevard to Broadway Street and on Sutter Street from Divisadero Street to Presidio Avenue; 
and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 20% for this Contract, and the contractor committed to 20.26% 
LBE participation with its bid submittal and achieved a final LBE participation of 20.62%; and 


WHEREAS, Funds are available from Project No. 10015148, 8-Inch Ductile Iron Water 
Main Replacement on Baker Street from Geary Boulevard to Broadway Street and on Sutter Street 
from Divisadero Street to Presidio Avenue; now, therefore, be it 


RESOLVED, That this Commission hereby accepts work performed by M Squared 
Construction, Inc. under Contract No. WD-2616, 8-Inch Ductile Iron Water Main Replacement on 
Baker Street from Geary Boulevard to Broadway Street and on Sutter Street from Divisadero Street 
to Presidio Avenue, for a total Contract amount of $3,881,257 and a total Contract duration of 677 
consecutive calendar days, and authorizes final payment to the contractor. 


I hereby certify that the foregoing resolution was adopted by the Public 
Utilities Commission at its meeting of November 28, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0209 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) must address 
manhole-to-manhole segment main sewer replacements on an as-needed basis on short notice in 
locations to be determined throughout the City and County of San Francisco; and 


WHEREAS, On August 25, 2020, by Resolution No. 20-0179, the Commission awarded 
Contract No. WW-697, As-Needed Main Sewer Replacement No. 8, to JOB & Sons Construction, 
Inc.; and 


WHEREAS, The original Contract amount was for $7,373,000 and the original Contract 
duration was 400 consecutive calendar days; and 


WHEREAS, The Contract Notice-to-Proceed date was November 30, 2020; and 


WHEREAS, On January 11, 2022, by Resolution No. 22-0009, the Commission approved 
an increase to the existing Contract duration contingency by 325 calendar days for a new total 
Contract duration limit of up to 765 consecutive calendar days, with no change in Contract amount; 
and 


WHEREAS, On January 10, 2023, by Resolution No. 23-0020, the Commission approved 
an increase to the existing Contract duration contingency by 365 calendar days for a new total 
Contract duration limit of up to 1,130 consecutive calendar days, with no change in Contract 
amount; and 


WHEREAS, By Modifications Nos. | and 2, the SFPUC increased the Contract duration 
by 730 consecutive calendar days to allow staff to issue contract service orders and provide time 
for the Contractor to continue performing work, for a total Contract duration up to 1,130 
consecutive calendar days; and 


WHEREAS, Staff recommends an increase to the Contract duration contingency by 365 
calendar days to allow staff to continue issuing Contract service orders for Contractor to perform 
as-needed replacement of existing sewer pipelines, with no change to the Contract amount, for a 
new Contract duration limit up to 1,495 consecutive calendar days; and 


WHEREAS, Contract Monitoring Division established a Local Business Enterprise (LBE) 
subcontracting participation of 14% for this Contract, and the contractor committed 21.47% LBE 
participation with its bid submittal; and 

WHEREAS, On December 29, 2021, the San Francisco Planning Department determined 
work on Elizabeth Street from Diamond Street to Castro Street, and Minna Street from 5th Street 
to Mary Street, to be statutorily exempt under the CEQA section 21080.21 and CEQA Guidelines 
section 15282(k), under Case Number 2021-012918ENV, because the pipeline replacement would 
be in the public right of way and does not exceed one mile in length; and 

WHEREAS, Funds are available from Project No. 10034813, As-Needed Main Sewer 
Replacement No. 8; now, therefore, be it 


RESOLVED, That this Commission hereby approves an increase of 365 calendar days to 
the existing Contract duration contingency for Contract No. WW-697, As-Needed Main Sewer 
Replacement No. 8, for a total Contract duration contingency limit of up to 1,095 calendar days 


and a new Contract duration up to 1,495 consecutive calendar days, with no change to the Contract 
amount. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 28, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0210 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Water Enterprise 
operates the Regional Water System, which delivers water to communities in Alameda, San 
Mateo and Santa Clara Counties, and customers within the City and County of San Francisco; 
and 


WHEREAS, On October 30, 2008, by Resolution No. 08-0200, this Commission 
approved the Water System Improvement Program (WSIP) to upgrade San Francisco's regional 
and local water system and achieve Level of Service Goals and Objectives, which include 
meeting average annual water demand of 265 million gallons per day (mgd) through 2018: 
reevaluation of forecasted 2030 Regional Water System demand projections and water supply 
options by 2018, and SFPUC decision in 2018 regarding Regional Water System deliveries after 
2018; and meeting dry year delivery needs while limiting rationing to a maximum of twenty 
percent system wide during droughts; and 


WHEREAS, Prior to approval of the WSIP, the San Francisco Planning Department 
prepared a Program Environmental Impact Report for the WSIP in compliance with the 
California Environmental Quality Act (CEQA) and the San Francisco Planning Commission 
certified the WSIP Final Program Environmental Impact Report in Planning Commission 
Motion No. 17734; and 


WHEREAS, In its Resolution 08-0200, this Commission reviewed and considered the 
WSIP Program Environmental Impact Report and made findings about the identified significant 
impacts, mitigation measures and alternatives, as well as a statement of overriding 
considerations, as required by CEQA, and adopted a Mitigation Monitoring and Reporting 
Program as part of its approval of the WSIP; and 


WHEREAS, on November 14, 2023, the San Francisco Planning Department 
determined that the proposed 2023 Amended and Updated LOS Goals and Objectives would 
not meet the definition of a project under CEQA Guidelines sections 15378 and 15060(c)(2) 
because they would not result in a direct or indirect physical change in the environment, and 
even if they were a project under CEQA, the amendments would not require additional review 
per CEQA Guidelines section 15162, as there is no indication that any of the circumstances 
specified therein requiring additional review have occurred; and 


WHEREAS, The 2023 Amended and Updated LOS Goals and Objectives accomplish 
the following purposes, with reference to the 2008 LOS Goals and Objectives: 
e Keeping the 2008 LOS Goals and Objectives largely intact with some 
modifications. 


e Expanding the LOS Goals and Objectives from designing and constructing 
facilities to include operating and maintaining facilities, and periodically reviewing 
the standards that are referenced in the 2008 LOS Goals and Objectives. 

e Expanding the LOS Goals and Objectives to include seismic reliability and delivery 
reliability for In-City facilities. 

e Expanding the LOS Goals and Objectives for Water Supply to delete the “through 
2018” text in the LOS goal addressing the ability to ultimately deliver up to 265 
MGD of average annual demand with no more than 20% rationing and include 
maintaining a low level of residential per capita demand in-City and maintaining a 
low level of Real Water Loss. 

e Expanding and renaming the Environmental Stewardship LOS Goals and 
Objectives to better reflect the SFPUC’s commitment to Environmental 
Stewardship. 

e Including a new Sustainability Goals and Objectives section to ensure alignment 
with the SFPUC’s Strategic Plan for Energy Utilization, Workforce Support, 
Community Support, Cost-effectiveness, and Strategic Planning; 


now, therefore, be it 
RESOLVED, That this Commission hereby approves the 2023 Amended and Updated 
LOS Goals and Objectives. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission 
at its meeting of November 28, 2023. 


Secretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0211 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC or Commission) 
provides electric service to customers through the Hetch Hetchy Power and CleanPowerSF 
programs; and 


WHEREAS, The SFPUC 2020 Strategic Plan requires enterprises to develop quantifiable 
levels of service goals; and 


WHEREAS, Levels of service are actions or standards that must be met and/or managed 
to satisfy the mission of the SFPUC and the expectations of ratepayers; and 


WHEREAS, The Power Enterprise has established levels of service goals and objectives 
including both the Hetch Hetchy Power and CleanPowerSF electric service programs; and 


WHEREAS, Power Enterprise’s levels of service include five goals that address power 
supply, power transmission, power distribution, City programs, and Power administration: and 


WHEREAS, Power Enterprise’s levels of service goals emphasize the delivery of reliable 
and clean energy at competitive prices, safe and reliable programs, effective customer service, and 
operational excellence and sustainability; and 


WHEREAS, There are 19 objectives associated with Power’s five levels of service goals 
that provide further definition on how these goals will be met; and 


WHEREAS, on November 14, 2023, the San Francisco Planning Department determined 
that the proposed 2023 Power LOS Goals and Objectives would not meet the definition of a project 
under CEQA Guidelines sections 15378 and 15060(c)(2) because they would not result in a direct 
or indirect physical change in the environment; now, therefore, be it 


RESOLVED, That this Commission hereby adopts Power’s levels of service goals and 
objectives as set forth in the attachment to this Resolution. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 28, 2023. 


Secretary, Public Utilities Commission 


San Francisco 
Water 


Services of the San Francisco Public Utilities Commission 


Power Enterprise Levels of Service Goals and Objectives 
November 28, 2023 


Power Supply - Provide reliable, clean energy at competitive prices in support 
of City-wide climate goals 


¢ Provide cost-competitive GHG-free and renewable power 
to support or exceed City-wide climate goals 


¢ Ensure sufficient capacity, energy supply, and flexibility to serve 
all existing and future load 
* Reduce the carbon footprint of electricity supply through energy 


efficiency, local renewable generation, and fuel switching 


Power Transmission - Provide cost-effective and reliable transmission 
services 
- Strategically invest in transmission infrastructure and services to 
increase reliability of electricity services 


Power Distribution - Provide cost-effective and reliable distribution services 

* Provide reliable distribution services through interconnection with the 
distribution grid 

* Deploy City-owned infrastructure in development and redevelopment 
areas poised for growth 

- Effectively manage all assets by performing regular asset inventories, 
preventive inspections, monitoring and maintenance, and repair and 
replacement work 

* Minimize frequency and duration of unplanned outages on the 
SFPU-controlled distribution system 

* Prepare for the acquisition of PG&E distribution assets in San Francisco 


OUR MISSION: To provide our customers with high-quality, efficient and reliable water, power and sewer 
services in a manner that values environmental and community interests and sustains the resources entrusted 
to our care. : 


525 Golden Gate Avenue, 13th Floor 
San Francisco, CA 94102 


T 415.554.3155 
F 415.554.3161 


TTY 415.554.3488 


London N. Breed 
Mayor 


Tim Paulson 
President 


Anthony Rivera 
Vice President 


Newsha K. Ajami 
Commissioner 


Sophie Maxwell 
Commissioner 


Kate H. Stacy 
Commissioner 


Dennis J. Herrera 
General Manager 


City Programs - Maintain safe and reliable streetlights and offer valuable 
customer programs 


Maintain safe streetlights and implement upgrades and new projects as 
requested 

Respond promptly to streetlight outages and emergencies 

Incentivize customer investment in energy efficiency, decarbonization 
and other measures that support local clean energy development and 
job creation 


Power Administration - Enhance customer and user satisfaction through 
effective customer service and achieve operational excellence and 
sustainability 


Customer Service - Promptly and courteously establish service and 
respond to customers 

Rates - Ensure rates are equitable, cost-based, stable, and affordable 
Equity - Foster equity and support low-income customers 

Outreach - Provide active marketing, education, and public outreach 
activities 

Planning - Evaluate and plan for changing conditions that influence 
Power's ability to meet State requirements and achieve levels of service 
Regulatory Compliance - Meet sustainability plans, climate goals, and 
other regulatory requirements 

Workforce - Attract, develop, and retain a safe, healthy, productive, 
diverse, and well-equipped workforce 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0212 


WHEREAS, Under the California Environmental Quality Act (CEQA) and 
California Water Code Section 10910(g)(1), the San Francisco Public Utilities 
Commission (SFPUC) is required to prepare and approve a Water Supply Assessment 
(WSA) for the cumulative water demands presented by the proposed San Francisco 
Municipal Transportation Authority (SFMTA) Potrero Yard Modernization Project, which 
would redevelop and replace the existing Potrero Yard Trolley Coach Facility at 2500 
Mariposa Street with a 1,235,866-gross-square-feet structure containing an expanded 
transit vehicle fleet facility and a mix of commercial, residential, and childcare uses; and 


WHEREAS, The SFMTA Potrero Yard Modernization Project is required to 
comply with the City’s Non-potable Water Ordinance, Article 12C of the San Francisco 
Health Code, and as a result, the Project will offset its potable water use through the use of 
alternate water sources; and 


WHEREAS, A WSA is an informational document that assesses the adequacy of 
water supplies to serve a proposed project and is required to be prepared as part of the 
CEQA environmental review process; and 


WHEREAS, The water demand associated with the SFMTA Potrero Yard 
Modernization Project is encompassed within the 2020 Urban Water Management Plan 
water demand projections; and 


WHEREAS, The water demand associated with the SFMTA Potrero Yard 
Modernization Project is also encompassed within the 2023 Interim Water Demand 
Projections, which the SFPUC prepared after the 2020 Urban Water Management Plan 
water demand projections to account for slightly higher housing unit projections associated 
with the Housing Element 2022 Updated adopted by the City in January 2023; and 


WHEREAS, Approval of a Water Supply Assessment as an informational 
document is not considered an approval action as defined in Section 15378 of the CEQA 
Guidelines; and 


WHEREAS, A Water Supply Assessment must be approved at a public meeting by 
the governing body of the public water supplier that would serve the proposed project; and 


WHEREAS, On October 27, 2020, by Resolution No. 20-0216, this Commission 
approved a WSA for the SFMTA Potrero Yard Modernization Project, which concluded 
that the SFPUC has adequate water supplies to meet the proposed project’s water demands 
through 2040; and 


WHEREAS, Following this Commission’s October 27, 2020, approval of the WSA 
for the SFMTA Potrero Yard Modernization Project, the SFPUC updated its total retail 
water demand projections to account for the adopted Housing Element 2022 Update; and 


WHEREAS, Following this Commission’s October 27, 2020, approval of the WSA 
for the SFMTA Potrero Yard Modernization Project, the project description was refined 
with a smaller overall project size with less commercial use and fewer housing units, 
resulting in lower water demand estimates for the current proposed project compared to 
those provided in the WSA approved on October 27, 2020; and 


WHEREAS, The SFPUC staff prepared the attached Revised WSA for the 
proposed SFMTA Potrero Yard Modernization Project, analyzing water supply and 
demand under three scenarios: (1) No implementation of the Bay-Delta Plan Amendment 
or the Proposed Voluntary Agreement (Scenario 1), (2) Implementation of the Proposed 
Voluntary Agreement (Scenario 2), and (3) Implementation of the Bay-Delta Plan 
Amendment (Scenario 3); and 


WHEREAS, The Revised WSA concludes that the SFPUC’s total projected water 
supplies through 2045 will (1) meet the demands of the proposed project in normal years 
under all three scenarios, (2) meet the demands of the proposed project in dry years without 
rationing beyond the SFPUC’s level of service (LOS) goal of no more than 20% system- 
wide rationing under Scenario 1, (3) meet the demands of the proposed project in dry years 
but require rationing closer to the LOS goal under Scenario 2, and (4) not reliably meet the 
demands of the proposed project without rationing at a level greater than that required to 
achieve the LOS goal under Scenario 3; and 


WHEREAS, In dry years, the proposed project may have lower levels of mandatory 
water use reduction compared to existing buildings because of the installation of water- 
efficient plumbing fixtures and non-potable water systems associated with new 
construction, and the relatively small volume of water demand generated by the proposed 
project itself would not exacerbate the projected shortfalls resulting from implementation 
of the Bay-Delta Plan Amendment; now, therefore, be it 


RESOLVED, This Commission approves the attached Revised Water Supply 
Assessment for the proposed SFMTA Potrero Yard Modernization Project pursuant to the 
California Water Code Section 10910(g). 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 28, 2023 


ecretary, Public Utilities Commission 


San Francisco 
Water Power Sewer 


Services of the San Francisco Public Utilities Commission 


October 30, 2023 


LO: Commissioner Tim Paulson, President 
Commissioner Anthony Rivera, Vice President 
Commissioner Newsha K. Ajami 
Commissioner Sophie Maxwell 
Commissioner Kate H. Stacy 


dudes \ Wh 


FROM: Steven R. Ritchie, Assistant General Manager, Water 


THROUGH: Dennis J. Herrera, General Manager 


RE Revised Water Supply Assessment for the SFMTA Potrero Yard 
Modernization Project 


Summary 


Introduction 


The California Water Code (Sections 10910 through 10915) requires urban water 
suppliers like the San Francisco Public Utilities Commission (SF PUC) to furnish a 
Water Supply Assessment (WSA) to the city or county that has jurisdiction to approve 
the environmental documentation for certain qualifying projects (as defined in Water 
Code Section 10912(a)) subject to the California Environmental Quality Act (CEQA). 
The WSA process typically relies on information contained in a water supplier's Urban 
Water Management Plan (UWMP) and involves answering specific questions related to 
the estimated water demand of the proposed project. This memo serves as the WSA 
for the proposed San Francisco Municipal Transportation Agency (SFMTA) Potrero 
Yard Modernization Project (proposed project), for use in the preparation of an 
environmental impact report by the San Francisco Planning Department (case no. 
2019-021884ENV, San Francisco Planning Department). 


This WSA is a revision to and supersedes the WSA that was previously prepared for 
the same proposed project, formerly known as the 2500 Mariposa Street/SFMTA 
Potrero Bus Yard Project, dated September 25, 2020 and approved on October 27, 
2020 (Resolution No. 20-0216). This WSA was revised to account for (1) refinement of 
the project description resulting in a smaller overall project size with less commercial 
use and fewer housing units and (2) recent changes to San Francisco retail water 
demand projections reflecting the adopted Housing Element 2022 Update described in 
the next section. 


1.1.1 2020 Urban Water Management Plan and 2023 Interim Water Demand 
Projections 


The Commission, by Resolution No. 21-0100, adopted the SFPUC’s current 2020 
UWMP. The water demand projections in the UWMP incorporated housing unit growth 
projections from the Housing Element 2022 Update objective and employment growth 
projections from the 2017 Land Use Allocation (LUA 2017); San Francisco Planning 
Department provided both projections. Since the SFPUC’'s adoption of the 2020 UWMP 
in June 2021, the Planning Commission certified the Housing Element 2022 Update 
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Environmental Impact Report (Housing Element EIR) in November 2022. The Housing 
Element EIR, which supported the City’s adoption of the Housing Element in January 
2023, assumed slightly higher housing unit projections than those used in the 2020 
UWMP, but was still in line with the objective to produce an average of 5,000 housing 
units per year. Nonetheless, as a result of the slightly higher housing unit projections 
associated with the Housing Element EIR, the SFPUC determined that its 2020 UWMP 
no longer accounted for all projected retail water demands. 


The SFPUC will not be updating its UWMP until 2025. Therefore, during this interim 
period, the SFPUC has prepared the 2023 Interim Water Demand Projections 
(Attachment A) to document the SFPUC’s projected retail water supplies when 
compared to projected retail water demands associated with the adopted Housing 
Element 2022 Update. The San Francisco Planning Department provided the updated 
housing unit projections for SFPUC to update its water demand projections. The water 
demand projections are presented in five-year increments through 2045, meeting 
Water Code requirements. 


Growth associated with the proposed project was encompassed within the growth 
projections used in the 2020 UWMP, and therefore encompassed within the updated 
growth projections used in the 2023 Interim Water Demand Projections. Consequently, 
water demand associated with the proposed project was encompassed within the water 
demand projections in the 2020 UWMP, and therefore encompassed within the 2023 
Interim Water Demand Projections. In other words, the proposed project has already 
been accounted for in SFPUC’s water supply planning. 


The WSA for a qualifying project within the SF PUC’s retail service area’ may use 
information from the UWMP and, as applicable, the 2023 Interim Water Demand 
Projections. Therefore, the 2020 UWMP and 2023 Interim Water Demand 
Projections are incorporated by reference throughout this WSA, as shown in 
bold, italicized text. The 2020 UWMP and 2023 Interim Water Demand Projections 


may be accessed at www.sfpuc.org/uwmp. 


As described in detail in Section 7.3.1 of the UWMP, in December 2018, the State 
Water Resources Control Board (SWRCB) adopted amendments to the Water Quality 
Control Plan for the San Francisco Bay/Sacramento-San Joaquin Delta Estuary (Bay- 
Delta Plan Amendment). The City, along with multiple other water agencies, filed suit in 
early 2019 challenging the validity of the Bay-Delta Plan Amendment. That lawsuit, 
which is consolidated with other legal challenges, is currently pending in Sacramento 
Superior Court. In January 2021, the SWRCB moved to implement the Bay-Delta Plan 
Amendment on the Tuolumne River by issuing a water quality certification under 
Section 401 of the Clean Water Act in the Federal Energy Regulatory Commission 
(FERC) licensing proceedings for the hydropower projects associated with the New 
Don Pedro and La Grange dams. The City and other water users on the Tuolumne 
River have filed pending legal and administrative challenges to these SWRCB actions. 
FERC has not yet reissued a license for the New Don Pedro Hydropower Project, and 
the legal challenges to the water quality certification are pending and remain 
unresolved. Alongside the water quality certification, on August 8, 2022, the SWRCB 
issued a CEQA Notice of Preparation for an alternative means of implementing the 
Bay-Delta Plan Amendment. 


Recognizing the obstacles to implementing the Bay-Delta Plan Amendment, the 
SWRCB, by Resolution No. 2018-0059 adopting the Bay-Delta Plan Amendment, 


1 SFPUC's “retail service area” refers to water customers inside the City and County of San 
Francisco (City), as well as select areas outside of the City. 
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directed staff to help complete a “Delta watershed-wide agreement, including potential 
flow measures for the Tuolumne River" by March 1, 2019, and to incorporate such 
agreements as an “alternative” for a future amendment to the Bay-Delta Plan to be 
presented to the SWRCB “as early as possible after December 1, 2019." In accordance 
with the SWRCB's instruction, on March 1, 2019, the SFPUC, in partnership with other 
key stakeholders, submitted a proposed project description for the Tuolumne River that 
could be the basis for a voluntary substitute agreement with the SWRCB (Proposed 
Voluntary Agreement). Since 2019, SFPUC has participated in negotiations with the 
State and other stakeholders regarding the Proposed Voluntary Agreement. On 
November 9, 2022, SFPUC signed a non-binding Memorandum of Understanding with 
various representatives of the State environmental and resource agencies, outlining 
conceptual deal points for a Tuolumne River Voluntary Agreement. As of the date of 
the issuance of this Water Supply Assessment, those negotiations remain ongoing. 


Implementation of the Bay-Delta Plan Amendment is uncertain given the ongoing 
negotiations, litigation, and regulatory proceedings; these are further described in 
Section 7.3.1 of the UWMP. Given the current uncertainty regarding the extent and 
timing of the implementation of the Bay-Delta Plan Amendment, this WSA analyzes 
water supply and demand through 2045 under three scenarios: (1) No implementation 
of the Bay-Delta Plan Amendment or the Proposed Voluntary Agreement (Scenario 1), 
(2) Implementation of the Proposed Voluntary Agreement (Scenario 2), and (3) 
Implementation of the Bay-Delta Plan Amendment (Scenario 3). 


1.1.2 Basis for Requiring a WSA for the Proposed Project 


Except for the WSA approved on October 27, 2020 (Resolution No. 20-0216), which is 
superseded by this revised WSA, the proposed project has not been the subject of a 
previous WSA, nor has it been part of a larger project for which a WSA was completed. 


The proposed project qualifies for preparation of a WSA under Water Code Section 
10912(a) because it is a mixed-use development that includes more than 500 dwelling 
units. The proposed project is characterized further in Section 1.2. 


1.2 Proposed Project Description 


The project sponsor team proposes to redevelop and replace the Potrero Yard Trolley 
Coach Facility at 2500 Mariposa Street (Potrero Yard). The proposed project would 
accommodate the expansion of the SFMTA’s transit vehicle fleet in a new replacement 
structure that would include space for bus parking and circulation (up to 213 buses); 
SFMTA maintenance, operation, and administrative uses; and joint development uses. 
The new 1,235,866 gross-square-foot (GSF) structure would occupy the 4.4-acre 
(192,000 square feet) site and rise to heights ranging from 70 to 150 feet. The new 
structure would contain a four-level, approximately 70-foot-tall replacement transit 
facility plus a mix of commercial, residential, and childcare uses in the remainder of the 
proposed project as part of a joint development program between the City and a private 
development consortium. The joint development program would include a ground-floor 
commercial use (2,931 GSF) and residential entry lobbies, with residential uses along 
Bryant Street on the second through sixth floors adjacent to the replacement transit 
facility. Most of the residential development would be atop the replacement transit 
facility on the 7th to 13th floors. The proposed project includes 513 residential units 
(531,912,635); 


The SFMTA estimates that construction would take four years to complete, with 
construction beginning in fall of 2024 and building occupancy by the end of 2028. If the 
proposed project were to be constructed in phases the replacement transit facility 
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would be constructed and in operation by October 2027. Housing would be constructed 
and fully occupied as soon as Fall 2028. 


For additional details on the proposed project, see Attachment B. 


2.0 Water Supply 


This section reviews San Francisco's existing and planned water supplies. 


2.1 Regional Water System 


See Section 3.1 of the UWMP for descriptions of the San Francisco Regional Water 
System (RWS), Section 6.1 of the UWMP for water rights held by City and County of 
San Francisco, and Section 7.1 of the UWMP for the SFPUC Water System 
Improvement Program (WSIP). 


2.2 Existing Retail Supplies 
Retail water supplies from the RWS are described in Section 6.1 of the UWMP. 


Local groundwater supplies, including the Westside Groundwater Basin, are described 
in Section 6.2.1 of the UWMP. 


Local recycled water supplies, including the Harding Park Recycled Water Project and 
Pacifica Recycled Water Project, are described in Section 6.2.1 of the UWMP. 


2.3 Planned Retail Water Supply Sources 


The San Francisco Groundwater Supply Project is described in Section 6.2.1.1 of the 
UWMP. 


The Westside and Treasure Island Recycled Water Projects are described in Section 
6.2.2 of the UWMP. 


2.4 Summary of Current and Future Retail Water Supplies 


A breakdown of water supply sources for meeting SFPUC retail water demand through 
2045 in normal years is provided in Section 6.2.5 of the UWMP. For dry years, see the 
next section. 


2.5 Dry-Year Water Supplies 


A description of dry-year supplies developed under WSIP is provided in Section 7.2 of 
the UWMP. 


2.6 Additional Water Supplies 


The SFPUC is increasing and accelerating its efforts to acquire additional water 
supplies and explore other projects that would increase overall water supply resilience 
through the Alternate Water Supply Program. A description of the Alternative Water 
Supply Program and the supplies being studied is provided in Section 7.4 of the 
UWMP. 
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3.0 Water Demand 


This section reviews the projected retail water demands and the demand associated 
with the proposed project. 


3.1 Projected Retail Water Demand 


The projected retail water demand through 2045 is described in Section 4.1 of the 
UWMP and updated in the 2023 Interim Water Demand Projections (Attachment 
A). This section of the UWMP also describes the methodology used for demand 
projections and the factors considered. Updates specific to the to the change in 
housing unit projections are described in the 2023 Interim Water Demand Projections. 


3.2 Proposed Project Water Demand 


The project sponsor's consultants provided a memo describing the methods and 
assumptions used to estimate the water demand of the proposed project, along with 
the resulting demand (Attachment B). 


Because the proposed project must comply with San Francisco's Non-potable Water 
Ordinance (Article 12C of the San Francisco Health Code), estimates for both potable 
and non-potable demands were submitted as part of the WSA request. The Non- 
potable Water Ordinance requires new development projects with 100,000 square feet 
or more of gross floor area, that apply for a site permit after January 1, 2022, to install 
and operate an onsite non-potable water system. Commercial buildings must meet 
their toilet and urinal flushing and drain trap priming demands through the collection, 
treatment, and use of available blackwater and condensate. Residential and mixed-use 
buildings must meet their toilet and urinal flushing, irrigation, clothes washing, and 
drain trap priming demands through the collection, treatment, and use of available 
graywater and condensate. While not required, residential and mixed-use projects may 
use treated blackwater if desired. As indicated in the water demand memo provided on 
behalf of the project sponsor in Attachment B, the proposed project would exceed the 
requirements of the Non-potable Water Ordinance by reusing bus washdown water in 
addition to using rainwater and graywater to meet toilet and urinal flushing, clothes 
washing, irrigation, and drain trap priming. 


Both potable and non-potable demands for the project were estimated using the 
SFPUC’s Non-potable Water Calculator and supplemented with additional estimates 
for bus washing and cooling tower demands. The SFPUC reviewed the memo to 
ensure that the methodology is appropriate for the types of proposed water uses, the 
assumptions are valid and thoroughly documented along with verifiable data sources, 
and a professional standard of care was used. The SFPUC concluded that the demand 
estimates provided on behalf of the project sponsor are reasonable. Water demand 
associated with the proposed project over the 20-year planning horizon is shown in the 
following Table 1. 


The non-potable demand estimates in Table 1 are based on building uses anticipated 
at the time the WSA was requested, i.e., during the planning and environmental review 
stage of the proposed project. It is understood that these estimates will likely change as 
the proposed project’s design progresses, and information submitted for the WSA 
request is not part of the proposed project's compliance with the Non-potable Water 
Ordinance. City review and approval of a proposed onsite water system must be 
performed separately through the Non-potable Water Program. However, the intent of 
providing a breakdown of potable and non-potable demand estimates in this WSA is to 
demonstrate that the proposed project will incorporate water reuse per City 
requirements and the proposed project's sustainability goals, if any. As noted earlier, 
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the total demand of the proposed project, regardless of non-potable use, is already 
encompassed in the 2023 Interim Water Demand Projections. Furthermore, total 
demand represents the most conservative estimate and accounts for back-up potable 
supplies that must be provided by the SFPUC in the event that non-potable supplies 
serving the proposed project are unavailable. 


Table 1: Water Demand Based on Project Phasing (mgd) 


Potable Demand 


Non-potable Demand 


Total Demand 


Potential Potable Water 
Savings as Percentage of Total 
Demand 


mgd = million gallons per day 


Notes: 
Total demand conservatively assumes that all demands are met with potable supplies. 


The San Francisco Planning Department has determined that the proposed project is 
encompassed within the housing projections described in the Housing Element 2022 
Update and the employment projections from LUA 2017, as indicated in the letter from 
the Planning Department to the SFPUC (Attachment A). Therefore, the demand of the 
proposed project is also encompassed within the San Francisco retail water demands 
that are presented in the 2023 Interim Water Demand Projections, which considers 
retail water demand based on the housing and employment projections provided by the 
Planning Department. The following Table 2 shows the demand of the proposed project 
relative to total retail demand. 


Table 2: Proposed Project Demand Relative to Total Retail Demand 


| 2025 2030 2035 2040 | 2045 
1 1 
Total Retail Demand (mgd) iMme8) 7 3e0 


Total Demand of Proposed 


Project (mgd) -- 0.056 
wie | 


Total Demand of Proposed 
Project as Percentage of 
Total Retail Demand? -- 0.08% 0.07% 


Notes: 

1. Retail water demands per Table 3 of the 2023 Interim Water Demand Projections. 

2. The proposed project is accounted for in the housing and employment projections provided by 
the Planning Department; therefore, total demands associated with the proposed project are 
accounted for in the 2023 Interim Water Demand Projections. 
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4.0 Conclusion 


4.1 Comparison of Projected Supply and Demand 


For all scenarios presented here, local supplies (i.e., supplies not from the RWS) 
correspond to those in Table 6-5 of the UWMP. Procedures for determining RWS 
supply availability per the SFPUC's Water Shortage Allocation Plan (WSAP) are 
described in Section 8.2.4 of the UWMP. 


As explained previously in Section 3.2, water demands associated with the proposed 
project are already captured in the retail demand projections presented in the UWMP. 
The proposed project is expected to represent up to 0.08% of the total retail water 
demand. Total retail demands correspond to those in Table 3 of the 2023 Interim 
Water Demand Projections and reflect both passive and active conservation, onsite 
water reuse savings, and water loss. 


4.1.1 Scenario 1: No Implementation of the Bay-Delta Plan Amendment or the 
Proposed Voluntary Agreement 


Table 3 below is adapted from Table 5 of the 2023 Interim Water Demand 
Projections and compares the SFPUC's retail water supplies and demands through 
2045 during normal year, single dry-, and multiple dry-year periods under Scenario 1. 


As shown in Table 3, under Scenario 1 without implementation of the Bay-Delta Plan 
Amendment, existing and planned supplies would meet all projected RWS demands in 
all years. Even though system-wide shortages of RWS supplies would occur in the 4" 
and 5" years of a multi-year drought at 2045 projected levels of demand, retail 
customers would reduce their demands by 5% as required by the Water Supply 
Agreement between SFPUC and its Wholesale Customers. To achieve a small 
reduction such as this, the SFPUC may prohibit certain discretionary outdoor water 
uses and/or call for voluntary water use reduction by its retail customers pursuant to its 
Water Shortage Contingency Plan (Appendix K of the UWMP). The required level of 
water use reduction is well below the SFPUC’s RWS level of service (LOS) goal of 
limiting water use reduction to no more than 20% on a system-wide basis (i.e., an 
average throughout the RWS) in drought years. In 2008, by Resolution No. 08-0200, 
the Commission adopted this goal. 


4.1.2 Scenario 2: Implementation of the Proposed Voluntary Agreement 


A Voluntary Agreement has yet to be accepted by SWRCEB as an alternative to the 
Bay-Delta Plan Amendment and thus the shortages that would occur with its 
implementation are not known with certainty. However, given that the objectives of the 
Proposed Voluntary Agreement are to provide fishery improvements while protecting 
water supply through flow and non-flow measures, the RWS supply shortfalls under the 
Proposed Voluntary Agreement would be less than those under the Bay-Delta Plan 
Amendment, and therefore would require water use reductions of a lesser degree than 
that which would occur under Scenario 3. The degree of water use reduction would 
also more closely align with the SFPUC’s RWS LOS goal of limiting water use 
reduction to no more than 20% on a system-wide basis in drought years. 


4.1.3 Scenario 3: Implementation of the Bay-Delta Plan Amendment 


Table 4 below provides projected supplies and demands under Scenario 3. The RWS 
is projected to experience significant shortfalls in single dry and multiple dry years 
through 2045, regardless of whether the proposed project is constructed. These 
significant shortfalls are a result of implementation of the Bay-Delta Plan Amendment 
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and not attributed to the incremental retail demand associated with the proposed 
project. Shortfalls would range from about 11 to 29 mgd, corresponding to water use 
reduction in the retail service area ranging from 15-36%, over the next 20 years. 


Table 3: Projected Supply and Demand Comparison Under Scenario 1 
(No Implementation of the Bay-Delta Plan Amendment or the Proposed Voluntary Agreement) (mgd) 


Multiple Dry Years? 
Year 4 


Normal | Single 


Year  DryYear' Year Year 2 Year 3 Year 5 


Total Retail Demand* 71.3 Vales WS We 
a | Total Retail Supply* AP ieee es ill TACs 
“I Shortfall 0.0 0.0 0.0 0.0 
Shortfall as % of Demand 0.0% 0.0% 0.0% 0.0% 
Total Retail Demand® 73.0 73.0 73.0 73.0 
9 | Total Retail Supply* 73.0 73.0 F 73.0) 73.0 
(=) 
“J Shortfall 0.0 0.0 0.0 0.0 
Shortfall as % of Demand 0.0% 0.0% 0.0% 0.0% 
Total Retail Demand? 75.0 nO) 7520 75.0 
3 lola! Retail Supply‘ 75.0 75.0 75.0 75.0 
ot Shortfall 0.0 0.0 0.0 0.0 
Shortfall as % of Demand 0.0% 0.0% 0.0% 0.0% 
Total Retail Demand? gt 77.9 77.9 
¢ Total Retail Supply* 179 Te 
“I Shortfall 0.0 0.0 
Shortfall as % of Demand 0.0% 0.0% 
Total Retail Demand® ° Sila 81.1 
< Total Retail Supply’ 81.1 81.1 
™ Shortfall 0.0 0.0 
Shortfall as % of Demand 0.0% 0.0% 


Notes: 

1. During all single dry years, no RWS system-wide shortages are in effect. 

2. During multiple dry years, no RWS system-wide shortages are in effect until years 4 and 5 at 2045 levels of demand. During those years, a 10% 

system-wide shortage is in effect. 

Total retail demands correspond to those in Table 3 of the 2023 Interim Water Demand Projections. 

Local supplies (i.e., supplies not from the RWS, including groundwater and recycled water) correspond to those in Table 6-5 of the UWMP. Local 

supplies are assumed to be used before RWS supplies to meet retail demand. 

5. As amended in 2018, the WSAP Tier One Allocation Plan requires retail customers to conserve a minimum of 5% during droughts. If, during a 
declared water shortage, retail demands on the RWS are lower than the retail allocation in a dry year, retail demands on the RWS will be reduced 
by 5%. This provision is in effect in years 4 and 5 of a multi-dry year sequence at 2045 levels of demand. 


sarc 
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Table 4: Projected Supply and Demand Comparison Under Scenario 3 
(Implementation of the Bay-Delta Plan Amendment) (mgd) 


Single 
Normal Dry 
Year Year' Year 1 Year 2 Year 3 Year 4 Year 5 


0.0 


Multiple Dry Years? 


Shortfall 


Shortfall as % of Demand 0.0% -21.8% -21.8% 
@ 
ro) 
N . 


2025 


Shortfall as % of Demand 

Sc 
te) 
~m 
Ni 


Total Retail Supply* 74.5 


Shortfall 0.0 
Shortfall as % of Demand 0.0% 


77.4 66.4 66.4 TAS) 


. 57.9 52.0 
Shortfall 415 415 -20.0 20.0 -25.9 
0.0% 


Total Retail Supply’ 


Sea eeee se 


Shortfall as % of Demand Piano eed Bon | aoc es on 33.2% 
Total Retail Demand! 81.1 


0 
3) 
Total Retail Supply’ 80.6 60.1 60.1 60.1 Bye 52.1 
0.0 -21.0 -21.0 -21.0 -29.0 -29.0 
0.0% -25.9% -35.8% -35.8% 
Notes: 


-25.9% | -25.9% 
During a single dry year, system-wide shortages of 30 — 40% are in effect (see Table 8-3 of the 2020 UWMP). For this analysis, 
shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 4, 16-20% system-wide 
shortage in the Water Shortage Allocation Plan (WSAP). 
2. During multiple dry years, system-wide shortages of 30 — 55% are in effect (see Table 8-3 of the 2020 UWMP). For this analysis, 
shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 4, 16-20% system-wide 
shortage in the WSAP. 
Total retail demands correspond to those in Table 3 of the 2023 Interim Water Demand Projections. 
Local supplies (i.e., supplies not from the RWS, including groundwater and recycled water) correspond to those in Table 6-5 of the 
UWMP. Local supplies are assumed to be used before RWS supplies to meet retail demand. 


Shortfall 


Shortfall as % of Demand 


= 


co © 


4.2 Potential for Shortages in SFPUC Service Area 


The inflow to SFPUC reservoirs can vary greatly from year to year, based on the 
hydrology of the region. When inflows are low during dry years, the potential exists for 
water supply shortages in the SFPUC service area. The occurrence of shortages 
depends on the magnitude and duration of dry conditions, and also on the system 
demand for water supply. 


e In an evaluation of historical hydrology (1920 — 2017) combined with 2020 
system demand, the potential for water supply shortages due to dry hydrology 
is low. 
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e When projected system demand in 2045 (an increase over 2020 demand) is 
evaluated along with historical hydrology, the potential for shortage increases 
but remains relatively low. 


e When large increases in instream flow requirements (such as those associated 
with the Bay-Delta Plan update) are included in either of the above evaluations, 
the potential for water shortages in the SFPUC system increases markedly. 
The instream flow requirements are analogous to an increase in demand in this 
evaluation. 


4.3. Water Use Reduction Implications to the Proposed Project 


While the levels of water use reduction described above apply to the retail service area 
as a whole (i.e., 15-36% under Scenario 3), the SFPUC may allocate different levels of 
water use reduction to individual retail customers based on customer type (e.g., 
dedicated irrigation, single family residential, multi-family residential, commercial) to 
achieve the required level of retail system-wide demand reduction. Allocation methods 
and processes that have been considered in the past and may be used in future 
droughts are described in the SFPUC's 2020 Water Shortage Contingency Plan 
(Appendix K of the UWMP). For both residential and commercial customers, the 
SFPUC may implement varying levels of water use reductions based on the baseline 
level of water use, e.g., require less reduction from customers that use less water to 
begin with. Under the 2020 Water Shortage Contingency Plan, the allocation method or 
combination of methods that would be applied during water shortages caused by 
drought would be subject to the discretion of the General Manager. 


In accordance with the Water Shortage Contingency Plan, the level of water use 
reduction that would be imposed on the proposed project would be determined at the 
time of a drought or other water shortage and cannot be established with certainty prior 
to the shortage event. However, newly constructed buildings, such as the proposed 
project, have water-efficient fixtures and non-potable water systems that comply with 
the latest regulations and should be better prepared than older buildings to meet the 
required reductions. 


4.4 Findings 


Regarding the availability of water supplies to serve the proposed project beginning in 
2027, the SFPUC finds, based on the entire record before it, as follows: 


e During normal years, the SFPUC'’s total projected water supplies will meet the 
projected demands of its retail customers, including those of the proposed 
project, existing customers, and foreseeable future development under 
Scenario 1, Scenario 2, and Scenario 3. 


e During single dry years and multiple dry years under Scenario 1—No 
implementation of the Bay-Delta Plan Amendment or a Voluntary Agreement— 
the SFPUC can meet the projected demands of its retail customers, including 
those of the proposed project, existing customers, and foreseeable future 
development without the need for water use reduction beyond the LOS goal of 
20% system-wide water use reduction. 


e During single dry years and multiple dry years under Scenario 2— 
Implementation of a Voluntary Agreement—the SFPUC would still face a 
shortfall in single dry and multiple dry years, thus requiring water use 
reduction, but to a lesser degree and in closer alignment to the LOS goal of no 
more than 20% system-wide water use reduction compared to that which 
would occur under Scenario 3. Because negotiations in furtherance of the 
November 9, 2022 Voluntary Agreement Memorandum of Understanding 
continue in earnest, and litigation challenging the adoption of the Bay-Delta 
Plan Amendment remains pending, SFPUC further finds that the supply and 
demand that would result under Scenario 2 are more likely to occur than those 
projected in Scenario 3. 
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e During single dry years and multiple dry years under Scenario 3— 
Implementation of the Bay-Delta Plan Amendment—the SF PUC cannot reliably 
meet the projected demands of its retail customers, including the proposed 
project, existing customers, and foreseeable future development, without water 
use reduction at a level greater than that required to achieve the LOS goal of a 
maximum of 20% system-wide average water use reduction. The SFPUC 
estimates it would impose up to 36% water use reductions across the retail 
service area. 


e The SFPUC’'s 2020 Water Shortage Contingency Plan describes allocation 
methods and processes that may be used in future droughts. For both 
residential and commercial customers, the SFPUC may implement varying 
levels of water use reductions based on the baseline level of water use, e.g., 
require less reduction from customers that use less water to begin with. For the 
proposed project specifically, these policies may result in lower levels of 
mandatory water use reduction as a result of the installation of water-efficient 
plumbing fixtures and non-potable water systems associated with new 
construction. 


e Under Scenario 3, the relatively small volume of water demand generated by 
the proposed project itself would not exacerbate the projected shortfalls 
resulting from implementation of the Bay-Delta Plan Amendment. Regardless 
of whether the proposed project is constructed, with implementation of the Bay- 
Delta Plan Amendment, the SFPUC'’s existing and planned water supplies will 
not meet the water demands of its retail service area in dry years without 
significant demand reductions. 


Approval of this WSA by the Commission is not equivalent to approval of the 
development project for which the WSA is prepared. A WSA is an informational 
document required to be prepared for use in the City’s environmental review of a 
project under CEQA. It assesses the adequacy of water supplies to serve the proposed 
project and cumulative demand. 


Furthermore, this WSA is not a "will serve" letter and does not verify the adequacy of 
existing distribution system capacity to serve the proposed project. A “will serve” letter 
and/or hydraulic analysis must be requested separately from the SFPUC City 
Distribution Division to verify hydraulic capacity. 


While this WSA contains information provided by or on behalf of the project sponsor 
regarding the proposed project's plans for onsite water reuse and demand estimates 
using the SFPUC’s Non-potable Water Calculator, any information submitted to the 
SFPUC for preparation of this WSA does not fulfill the requirements of the Non-potable 
Water Ordinance. City review and approval of a proposed onsite water system must be 
performed separately through the Non-potable Water Program. 


If there are any questions or concerns, please contact Steve Ritchie at (415) 934-5736 
or SRitchie@sfwater.org. 


Attachments: Attachment A, 2023 Interim Water Demand Projections 
Attachment B, SFMTA Potrero Yard Modernization Project Demand 
Memo 
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1.0 Introduction 


1.1 Purpose of Water Supply Assessments 


The California Water Code (Sections 10910 through 10915) requires urban water suppliers to evaluate 
water supply availability to inform environmental review for qualifying projects ("water demand projects") 
defined in Water Code Section 10912(a). Water Code Section 10910 requires the preparation of a "water 
supply assessment" (WSA) for water demand projects that include a determination of whether available 
water supplies are sufficient to serve the demand generated by the project, as well as reasonably 
foreseeable cumulative demand over a 20 year period, including years of normal precipitation, single dry, 
and multiple dry years. If the water supplies needed by a water demand project were accounted for in the 
water supplier's most recently adopted Urban Water Management Plan (UWMP), under Water Code 
Section 10910(c)(2), the water supplier may incorporate the requested information from the UWMP in 
preparing a WSA for a water demand project. 


1.2 Purpose of this Document 


The SFPUC most recently adopted the 2020 UWMP update for the City and County of San Francisco in 
June 2021. As described in the 2020 UWMP, Section 4.1.2, Projected Retail Demands, the 2020 UWMP 
relied on the San Francisco Planning Department's (SF Planning) housing projections based on the 
Housing Element 2022 Update, which was still under development when the 2020 UWMP was adopted. 
One of the objectives of the Housing Element 2022 Update was to produce an average of 5,000 housing 
units per year with adjustments for certain large development plans. Since the SFPUC’s adoption of the 
2020 UWMP in June 2021, the Planning Commission certified the Housing Element 2022 Update 
Environmental Impact Report (Housing Element EIR) in November 2022. The Housing Element EIR, 
which supported the City’s adoption of the Housing Element in January 2023, assumed slightly higher 
housing unit projections than those used in the 2020 UWMP, but was still in line with the objective to 
produce an average of 5,000 housing units per year. Nonetheless, as a result of the slightly higher 
housing unit projections associated with the Housing Element EIR, the SFPUC determined that its 2020 
UWMP no longer accounted for all projected retail water demands. 


The SFPUC will not be updating its UWMP until 2025. Therefore, during this interim period, the SFPUC 
has prepared the 2023 Interim Water Demand Projections herein to document the SFPUC'’s projected 
retail water supplies when compared to projected retail water demands associated with the adopted 
Housing Element 2022 Update. This document also adjusts the retail water supply projections to meet the 
updated retail water demands. 


The information in this document, in concert with the background information provided in the 2020 UWMP 
that are not superseded by the 2023 Interim Water Demand Projections herein, can be used in the 
development of WSAs for pending water demand projects. 


1.3. What this Document Does and Does Not Address 


This document only updates the following items from the 2020 UWMP as they are directly related to the 
change in housing unit projections: 


e Retail water demand projections, specifically demands of the in-City multi-family residential 
sector, through 2045 


e Retail water supply and demand comparisons (i.e., surpluses and shortfalls) during normal, single 
dry, and multiply dry years through 2045 
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This document does not update the following items from the 2020 UWMP as they are not directly related 
to the change in housing unit projections: 


e Population projections associated with the Housing Element 2022 Update 

e Employment projections associated with the Housing Element 2022 Update 

e Retail water demands for the single family residential and non-residential sectors 

e Retail water loss 

e Retail water savings associated with Conservation and Onsite Water Reuse programs 
e Suburban retail water demands 

e Wholesale water demands 


e Status of water supply projects 


2.0 Housing Unit Projections 


SF Planning provided updated housing unit projections in alignment with the Housing Element EIR in a 
memorandum to the SFPUC dated August 18, 2023 (Appendix A). Per SF Planning's recommendation, it 
is assumed that the number of single-family detached houses will not increase from existing stock and 
that all future net housing growth will take the form of multi-family structures. 


Table 1 compares the updated housing unit projections to those used in the 2020 UWMP in 5-year 
increments from 2025 to 2045. SFPUC used the updated housing unit projections as inputs to the same 
water demand forecasting model (i.e., econometric model) that was developed for the 2020 UWMP, 
described in the next section. 


Table 1: Housing Unit Projections 


2025  —=«-.2030 2035 = 2040 2045 


425,118 450,923 476,728 DOZ Doo 528,338 


432,667 458,333 483,600 509,000 534,000 
6,467 5,662 
3.0 Retail Water Demands 


7,410 6,872 
As described in the 2020 UWMP, Section 3.2, Retail Service Area, retail customers include the residents, 
businesses, and industries located within City limits, referred to as the in-City retail service area. Retail 
service is also provided to a patchwork of customers located outside the City, such as the Town of Sunol, 
San Francisco International Airport, Lawrence Livermore National Laboratory, and Castlewood County 
Service Area. These areas are not contiguous and are collectively referred to as the suburban retail 
service area. 


Used in 2020 UWMP 
2023 Update 


Net Change 


The SFPUC uses econometric models to project the demands for its in-City single family residential, 
multi-family residential, and commercial/industrial sectors. Other in-City non-residential demands (i.e., 
irrigation and municipal) and suburban retail demands are estimated based on historical consumption and 
supplement the demands projected by the econometric models. Water loss is forecasted separately. For 


2023 Interim Water Demand Projections 2 


San Francisco Public Utilities Commission 


more information about how retail water demand projections were developed for the 2020 UWMP, refer to 
Section 4.1.2, Projected Retail Demands, of the 2020 UWMP. 


The SFPUC, with the support of its consultant team that developed the econometric models used for the 
2020 UWMP, re-ran the model specific to the multi-family residential sector using the updated housing 
unit projections described in the previous section. No other model inputs were changed from those that 
were used for the 2020 UWMP. The resulting model outputs are detailed in Appendix B and summarized 
in Table 2 below. Multi-family residential demands increased by about 0.5 to 0.6 mgd, or 1.5 to 2.5%, 
compared to those in the 2020 UWMP. 


Table 2: Multi-Family Residential Water Demands (million gallons per day [mgd)]) 


2030 2035 


Total retail water demand projections are shown in Table 3, which supersedes Table 4-1 of the 2020 
UWMP. These projections comprise the updated multi-family residential demands from Table 2 and the 
unchanged demands for the remaining sectors. The demands of the remaining sectors are not updated 
as they are not directly related to the change in housing unit projections. Total retail demands increased 
by about 0.6 to 0.8% compared to those in the 2020 UWMP. 
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Table 3: Retail Water Demands (mgd) 


Actual? Projected? 


Retail Sector or Use Type 2020 2025 2030 2035 2045 

In-City Retail | 

Single-Family Residential 14.5 ISH Sto 13.4 US Sko 7 
Multi-Family Residential 22-3 24.3 26.2 28.4 30.9 33.0 

Non-residential 20.9 22,9 229 22.6 231 23.6 =| 
| Water Lossy hee 6.0 6.0 6.0 6.0 6.0 

Subtotal In-City Retail Demand 65.3 66.9 68.6 70.6 Veins) (fae | ; 

Suburban Retail 


Single-Family Residential® 0.1 0.1 Owl 0.1 0.1 0.1 


Non-Residential Sal 4.0 4.0 4.0 4.0 4.0 “| 


Groveland CSD* 0.3 0.3 0.3 0.3 G3 0.3 


Water Loss‘ 0.0 0.0 0.0 0.0 0.0 0.0 


Subtotal Suburban Retail Demand 3.5) 4.4 4.4 4.4 4.4 4.4 


Total Retail Demand 68.8 71.3 73.0 75.0 771.9 81 re 


% Difference from 2020 UWMP N/A 0.8% 0.8% 0.8% 0.7% 0.6% 


Actual consumption data are obtained from customer billing data. 


Single family residential and multi-family residential demand projections are from an econometric model 
developed for the SFPUC. Non-residential demands include commercial/industrial demands, which are also 
from an econometric model, as well as municipal and irrigation demands, which are assumed to remain 
constant at the previous five-year average level. 


Water losses include both apparent and real losses. Suburban retail water losses are considered to be 
negligible. Actual water loss in 2020 is based on SFPUC's July 2019 — June 2020 water loss audit. 


Suburban retail residential demands are for single family only as no multi-family residential buildings are 
served, 


Groveland Community Services District (CSD) is accounted for as a retail customer for the purpose of this 
table and subsequent retail supply and demand comparisons in the 2020 UWMP. Demand projections were 
provided by Groveland CSD based on its population projections and assumed per capita water use of 107 
GPCD (projections are subject to change as part of its UWMP process). In the corresponding standardized 
tables in UWMP 2020 Appendix B, Groveland CSD is not reported as retail, but rather wholesale. 


el 
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4.0 Water Supply and Demand Comparisons 


This section compares the SFPUC’'s retail water supplies (unchanged from the 2020 UWMP) and 
demands (updated in Table 3) through 2045 during normal, single dry, and multiple dry years. The supply 
and demand comparisons are presented for two Regional Water System (RWS) supply scenarios: (1) 
with full implementation of the Bay-Delta Plan Amendment and (2) without implementation of the Bay- 
Delta Plan Amendment. For more information about these scenarios and how their corresponding 
supplies were estimated, refer to Section 8, Water Supply Reliability Assessment, of the 2020 UWMP'. 


4.1 With Bay-Delta Plan Amendment 


The instream flow requirements of the Bay-Delta Plan Amendment would impact the RWS supplies in 
single dry years and multiple dry years. The comparison of retail demands and supplies under the Bay- 
Delta Plan Amendment is presented in Table 4, which supersedes Table 8-4 of the 2020 UWMP and 
demonstrates the following: 


e Normal Years: During normal hydrologic years, the SFPUC will have adequate supplies to meet 
its projected retail water demands. This is unchanged from the 2020 UWMP. 


e Single Dry Year: During single dry years, there would be an anticipated 30 to 40% shortage of 
RWS supplies. When the supplies available to retail customers (RWS plus local supplies) are 
compared to the projected retail demands, a retail supply shortfall of 15% to 26% (11 to 21 mgd) 
is expected in single dry year conditions. These shortfalls are less than 1%, or 1 mgd, higher than 
estimated in the 2020 UWMP. 


e Multiple Dry Years: If a multiple dry year event occurs, there would be anticipated shortages in 
RWS supplies of 30 to 49%, depending on demand levels. When the supplies available to retail 
customers (RWS plus local supplies) are compared to the projected retail demands, there is an 
anticipated shortfall of almost 36%, or 29 mgd, by the fifth dry year at 2045 projected levels of 
demand. This shortfall is less than 1%, or 1 mgd, higher than estimated in the 2020 UWMP. 


4.2 Without Bay-Delta Plan Amendment 


Without implementation of the Bay-Delta Plan Amendment, existing and planned supplies would meet all 
projected RWS demands in all years except deep into a multi-year drought at 2045 projected levels of 
demand. The comparison of retail demands and supplies is presented in Table 5, which supersedes 
Table 8-6 of the 2020 UWMP and demonstrates the following: 


e Normal Years: During normal hydrologic years, the SFPUC will have adequate supplies to meet 
its projected retail water demands. This is unchanged from the 2020 UWMP. 


e Single Dry Year: During single dry years, there are no anticipated shortages of RWS supplies. 
This is unchanged from the 2020 UWMP. 


e Multiple Dry Years: In the multiple dry year scenario, the SFPUC would only experience system- 
wide shortages in RWS supplies of 10% during years 4 and 5 of an extended drought at 2045 


1 Section 7.3.1, page 7-5, of the 2020 UWMP states, “Although the [State Water Resources Control 
Board] has stated it intends to implement the Bay-Delta Plan Amendment on the Tuolumne River by the 
year 2022, given the current level of uncertainty, it is assumed for the purposes of this draft UWMP that 
the Bay-Delta Plan Amendment will be fully implemented starting in 2023." To date, the Bay-Delta Plan 
Amendment has not been implemented and the SFPUC currently does not have an anticipated date for 
implementation. 
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levels of demand. In a 10% shortage, retail customers would reduce their demands by 5% as 
required by the Water Supply Agreement between SFPUC and its Wholesale Customers. Asa 
result of this demand reduction, there is a projected surplus of 5.3%, or 4.1 mgd, which is 0.1 
mgd greater than that estimated in the 2020 UWMP. 


Table 4: Retail Supply and Demand Comparison for Projected Normal & Dry Year Scenarios With 
Bay-Delta Plan Amendment (mgd) 


Single Multiple Dry Years? 
Normal | Dry 


Year Year? Year 1 Year 2 Year 3 Year 4 Year 5 


Total Retail Demand 


Baseline Retail Demand® 
| 5% Retail Demand Reduction* 
jae Retail Supply 

Retail Groundwater® 
Retail Recycled Water’ 

RWS Supply Utilized by Retail 
Difference (Supply Surplus or Shortfall) 


2025 


418. 


278%. 


Difference as Percentage of Demand | 0.0% | -16.5% 16.5% | 
Total Retail Demand 73.0 73 OM AORN ens OM 
Baseline Retail Demand® 73.0 73.0 73.0 T3310) 
5% Retail Demand Reduction® N/A N/A N/A N/A 
Total Retail Supply 72.4 61.4 61.4 53.4 
% | Retail Groundwater as 2.4 2.4 2.4 24 
; Retail Recycled Water! 2.0) Zo 25 Zea 
RWS Supply Utilized by Retail 67.5 56.5 Gro) 48.5 
Difference (Supply Surplus or Shortfall) OOS 4] 22216 is “A168 19.6 19.6 a a 
Difference as Percentage of Demand | 00% | 1e9% | 16.0% | -2oBm | eeu | 26.8% 
Total Retail Demand | * 75.0 i 75.0 te 75.0 * 75.0 af 75.0 
Baseline Retail Demand® 75.0 75.0 _| 75.0 75.0 
5% Retail Demand Reduction? N/A N/A N/A N/A 
Total Retail Supply ml 63.8 = 55.5 
® | Retail Groundwater? 3.4 3.4 3.4 FEZ 
. Retail Recycled Water’ 26 
RWS Supply Utilized by Retail 68.6 


Difference (Supply Surplus or Shortfall) | 0.0 _ 


[00%] 


Difference as Percentage of Demand 
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Single Multiple Dry Years> 
Normal Dry 


Year -_—«—*+Year? 


Year 1 Year 2 Year 3 Year 4 Year 5 


Total Retail Demand 77.9 77.9 77.9 77.9 77.9 
Baseline Retail Demand 77.9 77.9 77.9 77.9 77.9 


5% Retail Demand Reduction N/A N/A 
Total Retail Supply eye al een) 52.0 
Retail Groundwater® 4.4 


ih ae 
pase z= 


[Difference as Percentage of Demand | 0.0% | -14.8% | -14.8% | -25.7% | -25.7% | -33.2% | 


= Reaiipemand. oe eg 81.1 eestaas 81.1— Lae 81.1 


Difference (Supply Surplus or Shortfall) 


5% Retail Demand Reduction4 N/A N/A N/A 
2.5 2.5 
0.0 210: | aw 


Daa] 


Normal, single dry, and multiple dry year conditions are on a water year basis. 


N 


29.0 


‘A 
4 
8) 


: Difference as Percentage of Demand 


a During a single dry year, system-wide shortages of 30 - 40% are in effect (see Table 8-3 of the 2020 UWMP). For this 
analysis, shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 
4, 16-20% system-wide shortage in the Water Shortage Allocation Plan (WSAP). 


b During multiple dry years, system-wide shortages of 30 - 55% are in effect (see Table 8-3 of the 2020 UWMP). For this 
analysis, shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 
4, 16-20% system-wide shortage in the WSAP. 


c Total retail demands correspond to those in Table 3 and reflect passive and active conservation, onsite water reuse 
savings, and water loss. Demands for Groveland Community Services District is included in the table above. 


d As amended in 2018, the WSAP Tier One Allocation Plan requires retail customers to conserve a minimum of 5% during 
droughts. If, during a declared water shortage, retail demands on the Regional Water System (RWS) are lower than the 
retail allocation in a dry year, retail demands on the RWS will be reduced by 5%. An N/A on this row means that either this 
5% rationing requirement doesn't apply (i.e. no declared water shortage), or retail customers are already rationing greater 
than 5%. 


Groundwater supplies are assumed to be equivalent to projected demands for the San Francisco Groundwater Supply 
Project (ramping up to 4 mgd by 2040) and Castlewood County Service Area (0.4 mgd). Groundwater availability would 
not be affected by dry year conditions. 


f Recycled water supplies are assumed to be equivalent to projected demands related to the Westside Recycled Water 
Project (1.6 mgd by 2021 and 1.8 mgd by 2030), Harding Park and Fleming Golf Courses (0.23 mgd), and Sharp Park Golf 
Course (up to 0.1 mgd) and Treasure Island (0.2 mgd by 2025 and 0.4 mgd by 2030). Recycled water availability would 
not be affected by dry year conditions. 


g Procedures for RWS allocations and the WSAP are described in Section 8.3 of the 2020 UWMP. Groundwater and 
recycled water are assumed to be used before RWS supplies to meet retail demand. However, in normal years, if 
groundwater and recycled water supplies are not available, up to 81 mgd of RWS supply could be used. 
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Table 5: Retail Supply and Demand Comparison for Projected Normal & Dry Year Scenarios 
Without Bay-Delta Plan Amendment (mgd) 


Single Multiple Dry Years> 


Normal Dry 
Year Year? Year 1 Year 2 Year 3 Year 4 Year 5 


7 71.3 708 738 


N/A N/A 
UNS Tle TNS 71.3 71.3 


Total Retail Demand 


Baseline Retail Demand’ 


5% Retail Demand Reduction® 


Total Retail Supply 


Retail Groundwater” 


2025 


Retail Recycled Water’ 
RWS Supply Utilized by Retails 


Difference (Supply Surplus or ou co 


Difference as Percentage of Demand 


Jas Retail Demand 


Baseline Retail Demand® 


5% Retail Demand Reduction® 


Total Retail Supply 


Retail Groundwater 


Retail Recycled Water’ 
RWS Supply Utilized by Retail9 


4 Difference (Supply Surplus or Shortfall) _ 


2030 


; Difference ‘as Pi centage of C Demand 


Total Retail Ravana 


Baseline Retail Demand 


—__——, 


5% Retail Demand Reduction" 


Total Retail Supply 


aT 


Retail Groundwater® 


2035 


Retail Recycled Water’ 
RWS Supply Utilized by Retail 
| Difference (Supply Surplus or Shortfall) | BG] 


Difference as Percentage of Demand | 0.0% 7 Oe 


2023 Interim Water Demand Projections 8 


San Francisco Public Utilities Commission 


Single Multiple Dry Years” 
Normal Dry 
Year. Year? Year 1 Year 2 Year3  Year4 Year 5 


| 
| 


79 | 779 | 778 

79 | 779 | 779 

5% Retail Demand | 5% Retail Demand Reduction? =| wa [WA 

77.8 77.8 
ae 
esie2cS | eve2, Sha 
71.0 
CE Ses aR . 


5% Retail Demand Reduction? Wa] 
Total Retail Supply ree de 


N/A 
81.1 
GnRLEa 
es 


Normal, single dry, and multiple dry year conditions are on a water year basis. 
During all single dry years, no RWS system-wide shortages are in effect. 


During multiple dry years, no RWS system-wide shortages are in effect until years 4 and 5 at 2045 levels of demand. 
During those years, a 10% system-wide shortage Is in effect. 


Total retail demands correspond to those in Table 3 and reflect passive and active conservation, onsite water reuse 
savings, and water loss. Demands for Groveland Community Services District is included in the table above. 


As amended in 2018, the Water Shortage Allocation Plan (WSAP) Tier One Allocation Plan requires retail customers to 
conserve a minimum of 5% during droughts. If, during a declared water shortage, retail demands on the Regional Water 
System (RWS) are lower than the retail allocation in a dry year, retail demands on the RWS will be reduced by 5%. An N/A 
on this row means that either this 5% rationing requirement doesn't apply (i.e. no declared water shortage), or retail 
customers are already rationing greater than 5%. 


Groundwater supplies are assumed to be equivalent to projected demands for the San Francisco Groundwater Supply 
Project (ramping up to 4 mgd by 2040) and Castlewood County Service Area (0.4 mgd). Groundwater availability would 
not be affected by dry year conditions. 


Recycled water supplies are assumed to be equivalent to projected demands related to the Westside Recycled Water 
Project (1.6 mgd by 2021 and 1.8 mgd by 2030), Harding Park and Fleming Golf Courses (0.23 mgd), and Sharp Park Golf 
Course (up to 0.1 mgd) and Treasure Island (0.2 mgd by 2025 and 0.4 mgd by 2030). Recycled water availability would 
not be affected by dry year conditions. 


Procedures for RWS allocations and the WSAP are described in Section 8.3 of the 2020 UWMP. Groundwater and 
recycled water are assumed to be used before RWS supplies to meet retail demand. However, in normal years, if 
groundwater and recycled water supplies are not available, up to 81 mgd of RWS supply could be used. 
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August 18, 2023 


Paula Kehoe 

Director of Water Resources, SFPUC 
525 Golden Gate Street, 10'" Floor 
San Francisco, CA 94102 


Re: Projections of growth for San Francisco through 2050 


Dear Paula: 


On October 27, 2020, the Planning Department provided SFPUC household and job growth projections to inform 
the citywide water demand projections in the 2020 update of the SFPUC’s Urban Water Management Plan 
(UWMP). The SFPUC adopted the 2020 UWMP in June 2021. Since that time, the Planning Commission certified 
the Housing Element 2022 Update Environmental Impact Report (Housing Element EIR or EIR) in November 
2022. The EIR, which supported the City’s adoption of the Housing Element in January 2023, assumed slightly 
higher household projections than those used in the UWMP. As you requested, this memo provides the EIR’s 
household projections’ to inform a minor update to SFPUC’s water demand projections. 


Citywide Growth Projections 


Table 1 shows the Planning Department’s housing projections for the years 2020-2050. We recognize that the 
2020 UWMP water planning horizon extends only to 2045. 


Table 1: Development Projections 


Housing Units 407,000 432,667 458,333 483,600 509,000 534,000 559,000 


The Housing Element update is required to be adopted every eight years by state law and was approved by the 
Board of Supervisors in January 2023 and certified by the state Department of Housing and Community 
Development on February 1, 2023. One of the primary goals of the Housing Element 2022 Update is to improve 
housing affordability by increasing the rate of housing production compared with the past several decades. The 
projections are based on the Housing Element objective of producing an average of approximately 5,000 


' The Housing Element EIR assumed slightly less job growth than that assumed in the Planning Department's October 27, 
2020 memo used to inform the 2020 UWMP water demand projections (i.e., EIR assumed 869,000 jobs in 2045 whereas 
October 2020 memo assumed 894,255 jobs). Given that the 2020 UWMP water demand projections used more conservative 
(i.e., slightly higher) job growth assumptions, there is no need to update the water demand projections to account for the 
Housing Element EIR job growth assumptions. 
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housing units per year, with adjustments for certain large development plans. These projections were analyzed 
in the Housing Element EIR. (The projections can be found in Appendix C of the EIR.) The Housing Element EIR 
considered two projection years — 2035 and 2050. For the purposes of generating the 5-year incremental 
projections required by the SFPUC through 2045, the Planning Department assumes a constant, straight-line 
average pace of housing production for the periods of 2020-2035 and 2035-2050. 


Regarding the typology of projected new housing stock, our memo provided to SFPUC dated October 27, 2020, 
to inform preparation of the 2020 UWMP, contained analysis supporting a Planning Department 
recommendation that the SFPUC assume for the purposes of modelling citywide projected housing 
development in San Francisco that the number of single-family detached houses will not increase from existing 
stock and that all future net housing growth will take the form of multi-family structures. This recommendation 
is unchanged. 


Sincerely, 


(bore 


Joshua Switzky 
Acting Director of Citywide Planning 


Ce: 

Fan Lau, SFPUC 

Lisa Gibson, Planning 

Wade Wietgrefe, Planning 

Debra Dwyer, Planning 

Julie Moore, Planning 

Scott Edmondson, Planning 

Peter Miljanich, City Attorney 
Andrea Ruiz-Esquide, City Attorney 
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TECHNICAL MEMORANDUM 
TO: Paula Kehoe, Director of Water Resources, San Francisco Public Utilities Commission 


Fan Lau, Water Resources Division, San Francisco Public Utilities Commission 
PREPARED BY: Chris Hewes, Woodard & Curran 
REVIEWED BY: Katie Cole, Woodard & Curran 
DATE: August 25, 2023 


RE: SFPUC Demand Forecast Model Re-Run with Updated Housing Unit Forecast 


In 2020, the San Francisco Public Utilities Commission (SFPUC) engaged The Brattle Group to develop an 
econometric-based water demand forecast model (Model) to generate retail water demands for the SFPUC's 
2020 Urban Water Management Plan (UWMP). A key input to the Model was household development 
forecasts provided by the San Francisco Planning Department (October 27, 2020 memo from Joshua 
Switzky, Land Use & Community Planning Program Manager). At the time, these forecasts were in draft 
form, developed during preparation of the city’s General Plan Housing Element (Housing Element 2022 
Update). Since June 2021 when the 2020 UWMP was published, the Planning Commission certified the 
Housing Element 2022 Update Environmental Impact Report (EIR) in November 2022. The EIR, which 
supported the City’s adoption of the Housing Element in January 2023, assumed slightly higher household 
forecasts than those used in the UWMP. 


Woodard & Curran worked with the Model developers to re-run it with the updated housing development 
forecasts provided by the San Francisco Planning Department (see Section 1— Updated Model Inputs). The 
resulting Model outputs (water demands) were combined with other values external to the Model that 
together provide full retail water demand for SFPUC (see Section 2 — Updated Results). 


1. UPDATED MODEL INPUTS 


See Table 1 for the updated housing development forecast provided by the San Francisco Planning 
Department (August 18, 2023 memo from Joshua Switzky, Acting Director of Citywide Planning). Per 
SFPUC's guidance in the previous Model effort, and re-confirmed by the San Francisco Planning Department 
for the current Model effort, it was assumed that there will not be an increase in the number of single-family 
detached houses from the existing stock. Therefore, the water demand forecast for the single-family sector 
is the same as the prior outputs. All future housing growth is expected to occur in the multi-family residential 
sector. No other inputs to the Model were changed (e.g., employment forecast, econometric variables, etc.). 


Table 1: Housing Development Forecast 


[20207] 2025 [2030 7] 2035 | 2040 | 2045 | 
450,923 | 476,728 
458,333_| 483,600 


For 2020 UWMP 
For 2023 Update 
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2. UPDATED RESULTS 


See Table 2 for the updated outputs directly from the Model. Table 3 shows the updated multi-family 
residential sector forecast details. Tables 2 and 3 contain rows that specify the water savings associated with 
the Onsite Water Reuse Program. These savings were estimated for the 2020 UWMP but are not updated 
for this memo as (1) they are estimated separately from the Model and (2) the types of new multi-family 
residential projects and their participation in the Onsite Water Reuse Program are currently unknown. 


See Table 4 for a comparison of the previous and updated multi-family residential sector forecasts. 


See Table 5 for the updated retail demand forecast, which incorporates additional information that is 
external to the Model, as it was presented in the 2020 UWMP (e.g., municipal and irrigation demands in the 
“non-residential” sector, as well as Suburban Retail demands). 
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Table 2: 


Single Family Residential 
Unadjusted Baseline Demand 
Conservation: Active 
Total 


Multifamily Residential 
Unadjusted Baseline Demand 
Conservation: Active 
Non-Potable / Onsite Reuse 
Other Accounts: Fire 
Total 


Commercial and Industrial 
Unadjusted Baseline Demand 
Conservation: Active 
Non-Potable / Onsite Reuse 
Other Accounts: Docks / Ships 
Builders / Contractors 
Fire 
Total 


Model Outputs (mgd) 


FY2019-20 FY2024-25 FY2029-30 FY2034-35 FY2039-40 FY2044-45 


14,32 
0.00 
14.32 


23.09 
0.00 
-0.07 
0.01 
23.03 


17.81 
0.00 
-0.03 
0.02 
0.18 
0.04 
18.02 


13.83 
-0.15 
13.68 


24,63 
-0.15 
-0.21 

0.01 

24.28 


Ty 2s 
-0.28 
-0.09 
0.02 
0.18 
0.04 
17.12 


13.63 
-0.18 
13.45 


26.74 
-0.20 
-0.35 

0.01 

26.19 


iypste: 
-0,30 
-0.15 
0.02 
0.18 
0.04 
17,11 


13.60 
-0.17 
13.43 


25721 
-0.18 
-0.63 

0.01 

28.41 


17.49 
-0.30 
-0.27 
0.02 
0.18 
0.04 
17.16 


13.63 
-0.13 
13.49 


31.85 
-0.11 
-0.91 

0.01 

30.85 


W795 
-0.28 
-0.39 
0.02 
0.18 
0.04 
TOL 


13.65 
-0.11 
13.54 


34.46 
-0.06 
-0.91 

0.01 
33.51 


18.38 
-0.23 
-0.39 
0.02 
0.18 
0.04 
18.00 


OOS ——————==— 


Grand Total 


Notes: 


55.38 


55.08 


56.76 


59.00 


61.85 


65.05 


FY2019-20: This column is a forecast that assumes no COVID-19 pandemic and average weather conditions. Actual 
demand for FY2019-20 is shown in Table 5 of this memo. 


Unadjusted Baseline Demand: This is the raw output of the statistical forecast model. 


Conservation Adjustments: These estimates are the output of the SFPUC Conservation model and have not been 


updated in this memo. 


Multifamily Residential Fire Accounts: These values were supplied by SFPUC and have not been updated in this 


memo. 


Commercial and Industrial: These forecasts are unchanged from the previous forecasts. 
Grand Total: This row does not include water losses, suburban accounts, irrigation accounts, or municipal accounts. 
The volumes from these additional sector types are included in Table 5 of this memo and are unchanged from the 


previous forecasts. 
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Table 3: Multi-Family Demand Forecast Details 


FY2019-20 FY2024-25 FY2029-30 FY2034-35 FY2039-40 FY2044-45 


Number of Units 282,814 308,481 334,147 359,414 384,814 409,814 
Residents per Unit 2.30 2,30 2.30 2.30 2.30 2.30 
Avg. Consumption per Capita (gal / day) 
Unadjusted Baseline Demand 35.50 3471 34.79 35.34 35.99 36.56 
Conservation: Active 0.00 0.21 -0.27 -0.23 -0.12 -0.06 
Non-Potable / Onsite Reuse -0,11 -0.30 -0.47 -0.78 -1.05 0,98 
Demand per Capita 35.39 34.20 34.05 34.33 34.82 35,52 
Avg. Consumption per Unit (gal / day) 
Unadjusted Baseline Demand 81.66 79.84 80,01 81.27 82.78 84.09 
Conservation: Active 0.00 -0,49 -0.63 -0.52 -0.29 -0.14 
Non-Potable / Onsite Reuse -0.25 -0.70 -1.07 -1.79 -2.41 =2.25 
Demand per Unit 81.40 78,65 78.31 78.97 80.09 81.70 
Total Consumption (MGD) 
Unadjusted Baseline Demand 23.09 24.63 26.74 29.21 31.85 34.46 
Conservation: Active 0.00 -0.15 -0.20 -0.18 -0.11 -0.06 
Non-Potable / Onsite Reuse -0.07 -0,21 -0,35 -0.63 -0.91 0,91 
Total Demand 23.02 24,27 26.18 28.40 30.84 33,50 
Notes: 


FY2019-20: This column is a forecast that assumes no COVID-19 pandemic and average weather conditions. Actual 
demand for FY2019-20 is shown in Table 5 of this memo. 

Unadjusted Baseline Demand: This is the raw output of the statistical forecast model. 

Conservation Adjustments: These estimates are the output of the SFPUC Conservation model and have not been 
updated in this memo. 


Table 4: Multi-Family Residential Water Demand Forecast (mgd) 


Actual? Projected 
[Difference 


Difference Lg ine os is os 


a Actual consumption data are obtained from customer billing data. 


Multi-Family Residential 


b Multi-family residential demand projections are from an econometric model developed for the SFPUC. 
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Table 5: Retail Water Demand Forecast (mgd) 


eee 


Projected” 


a Actual consumption data are obtained from customer billing data. 


In-City Retail 
Single-Family Residential meele 14.5 3} 7/ a3e5 13.4 S25 N3}5) 
Multi-Family Residential DDS) 24.3 26.2 28.4 30.9 3335) 
Non-residential 20.9 22.9 BD 22.8 BB} 23.6 
Water Loss‘ Vee 6.0 6.0 6.0 6.0 6.0 
Subtotal In-City Retail Demand 65:3 66.9 68.6 70.6 73.5 ow 
Suburban Retail (Hee, 1 eed oe 
Single-Family Residential® 0.1 0.1 Ort Oni 0.1 0.1 
| Non-Residential Bod 4.0 4.0 4.0 4.0 4.0 
Groveland CSD* 03 0.3 0.3 0.3 0.3 0.3 
Water Loss° 0.0 0.0 0.0 0.0 0.0 0.0 
Subtotal Suburban Retail Demand 3:5 4.4 4.4 4.4 4.4 4.4 
Total Retail Demand 77.9 81.1 


b Single family residential and multi-family residential demand projections are from an econometric model developed 
for the SFPUC. Non-residential demands include commercial/industrial demands, which are also from an econometric 
model, as well as municipal and irrigation demands, which are assumed to remain constant at the previous five-year 


average level. 


c Water losses include both apparent and real losses. Suburban retail water losses are considered to be negligible. 
Actual water loss in 2020 is based on SFPUC’s July 2019 — June 2020 water loss audit. 


d Suburban retail residential demands are for single family only as no multi-family residential buildings are served. 


e Groveland Community Services District (CSD) is accounted for as a retail customer for the purpose of this table and 
subsequent retail supply and demand comparisons in the 2020 UWMP. Demand projections were provided by 
Groveland CSD based on its population projections and assumed per capita water use of 107 GPCD (projections are 
subject to change as part of its UWMP process). In the corresponding standardized tables in UWMP 2020 Appendix B, 
Groveland CSD is not reported as retail, but rather wholesale. 
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October 27, 2023 


To: Fan Lau, P.E. - San Francisco Utilities Commission 
From: Florentina Craciun, AICP - Environmental Planning 


Re: SFMTA Potrero Yard Modernization Project - Revised Water Supply Assessment Request 
Planning Department File No. 2019-021884ENV 


The purpose of this memorandum is to request that the San Francisco Public Utilities Commission (SFPUC) 
prepare a Revised Water Supply Assessment (WSA) for the proposed Potrero Yard Modernization project, in 
compliance with CEQA Guidelines Section 15155 and Sections 10910 through 10915 of the California Water 
Code. 


A prior Project Water Demand Memo and WSA analysis was prepared for the project and was reviewed and 
approved by the SFPUC Commission on October 27, 2020. This WSA request provides updated information 
based on current requirements for a modified Potrero Yard Modernization project. 


The Draft EIR for the Potrero Yard Modernization Project was published in June 2021 and circulated for public 
review through August 2021. In October 2022, the City and County of San Francisco (City) awarded a contract to a 
private development consortium to enter into negotiations to refine the conceptual plans, obtain project 
approvals, construct the approved project, and manage the mixed-use component. The Refined Project would 
accommodate the expansion of the SFMTA’s transit vehicle fleet in a new replacement structure that would 
include space for bus parking and circulation (up to 213 buses); SFMTA maintenance, operation, and 
administrative uses; and joint development uses (see Table 1). The new 1,235,866 gross-square-foot (GSF) 
structure would occupy the 4.4-acre (192,000 square feet) site and rise to heights ranging from 70 to 150 feet. The 
new structure would contain a four-level, approximately 70-foot-tall replacement transit facility plus a mix of 
commercial, residential, and childcare uses in the remainder of the Refined Project as part of a joint 
development program between the City and the private development consortium. The joint development 
program would include a ground-floor commercial use (2,931 GSF) and residential entry lobbies, with residential 
uses along Bryant Street on the second through sixth floors adjacent to the replacement transit facility. Most of 
the residential development would be atop the replacement transit facility on the 7th to 13th floors. 


The project sponsor provided project information intended to meet the requirements outlined in the SFPUC 
guidance memo dated January 13, 2022. Asummary of the project description, average daily water demands, 
and supporting tables prepared by the project sponsor’s consultant (based on the SFPUC Non-Potable Water 
Calculator(s) Version 9.1), are attached. Should you have questions or need additional information from the 
Planning Department or the project sponsor, please contact me at 628.652.7510 or Florentina.craciun@sfgov.org. 


Q 


ncerely, 


al 


orentina Craciun, AICP 
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Technical Memorandum 
SFMTA Potrero Yard Modernization Project 


Subject: _ SFMTA Potrero Yard Modernization Project 
| (Case No. 2019-021884ENV) 


| Water Demand Technical Memo -- Refined Project 


Prepared By: _ Beth Goldstein, PE 
_ Reviewed By: | Florentina Craciun, San Francisco Planning Department, Environmental Planning 
Date: October 27, 2023 


HCE Reference: 190002 


1 Introduction 


Under sections 10910 through 10915 of the California Water Code, urban water suppliers like the 
SFPUC must prepare water supply assessments for certain large “water demand” projects, as defined 
in CEQA Guidelines section 15155. Water supply assessments rely on information contained in the 
water supplier's urban water management plan and on the estimated water demand of both the 
proposed project and projected growth within the relevant portion of the water supplier's service area. 
Because more than 500 residential units would be developed, the Potrero Yard Modernization Project 
continues to meet the definition of a water demand project under CEQA Guidelines section 15155 
(a)(1)(g) and requires a water supply assessment (CEQA Guidelines section 15155 (b)). 


This technical memorandum (TM) provides the necessary information for the preparation of an 
updated Water Supply Assessment (WSA) by the SFPUC for the Potrero Yard Modernization Project. 
This revised water demand estimate was developed according to the guidance provided by the San 
Francisco Public Utilities Commission as outlined in their memo to project proponents dated 
January 13, 2022.! 


A previous version of this TM was published on September 16, 2020, as Attachment B to the SFPUC’s 
original WSA (September 25, 2020).* The previous WSA calculator was prepared using the projected 
demand for the original concept of the Potrero Yard Modernization Project because it represents the 
most conservative buildout for the project site from a water demand perspective. Additionally, the 
original WSA was developed using the 2015 Urban Water Management Plan (UWMP) for the City and 
County of San Francisco which has been updated. 


1 SFPUC, “Project Demand Memo for Preparation of WSA”, January 13, 2022. 
* The SFPUC approved the WSA for the Draft EIR Project by Resolution No. 20-0216 on October 27, 2020. 
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2 Refined Project 


The Draft EIR for the Potrero Yard Modernization Project was published in June 2021 and circulated 
for public review through August 2021. In October 2022, the City and County of San Francisco (City) 
awarded a contract to a private development consortium to enter into negotiations to refine the 
conceptual plans, obtain project approvals, construct the approved project, and manage the mixed- 
use component. During the procurement period, which ended in October 2022, the San Francisco 
Municipal Transportation Agency (SFMTA), the San Francisco Department of Public Works (public 
works), and the private development consortium (project sponsor team or project sponsor) developed 
a refined version of the proposed project (herein referred to as the “Refined Project”). The original 
concept is referred to as the “Draft EIR Project”. The following analyses presents the water demand 
estimate for both the Draft EIR Project and the Refined Project. 


The project sponsor team proposes to redevelop the 4.4-acre site and replace the Potrero Yard Trolley 
Coach Facility at 2500 Mariposa Street (Potrero Yard). The Refined Project would accommodate the 
expansion of the SFMTA’s transit vehicle fleet in a new replacement structure that would include space 
for bus parking and circulation (up to 213 buses); SFMTA maintenance, operation, and administrative 
uses; and joint development uses (see Table 1). The new 1,235,876 gross-square-foot (GSF) structure 
would occupy the 4.4-acre (192,000 square feet) site and rise to heights ranging from 70 to 150 feet. 
The new structure would contain a four-level, approximately 70-foot-tall replacement transit facility 
plus a mix of commercial, residential, and childcare uses in the remainder of the Refined Project as 
part of a joint development program between the City and the private development consortium. The 
joint development program would include a ground-floor commercial use (2,931 GSF) and residential 
entry lobbies, with residential uses along Bryant Street on the second through sixth floors adjacent to 
the replacement transit facility. Most of the residential development would be atop the replacement 
transit facility on the 7th to 13th floors. 


The new transit levels in the replacement transit facility would be designed to include space for 
circulation (ramps, drive aisles, and vertical circulation), parking for 213 buses, 18 maintenance bays 
and maintenance support areas, operations, an SFMTA operator training center, storage (parts and 
battery-electric infrastructure), administrative uses/common areas (e.g., offices, conference rooms, 
break rooms), and joint development uses. A total of 310 vehicle spaces would be provided: 53 spaces 
for the 40-foot-long buses, 160 spaces for the articulated 60-foot-long buses, and 161 parking spaces 
for large and standard non-revenue vehicles. The Refined Project is not proposing any off-street 
accessory vehicular parking for the entirety of the Project, including the proposed joint development. 
See Table 2 for approximate floor areas for the replacement transit facility under both the Draft EIR 
Project and the Refined Project. Ramps would provide one-way internal driveways within the 
replacement transit facility so that buses can access the work bays, bus wash bays (one per level), and 
parking spaces on the three new transit levels. 


In addition to the 192,000 square foot (SF) building footprint, there will be an additional 34,390 SF of 
at grade development consisting of sidewalk and landscaping. See Figure 1. Refined Project -- Site Plan, 
and Figure 2. Refined Project -- Roof Plan on pp. 5 and 6, respectively. 
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Table 1. Basic Project Information 


Draft EIR Project Refined Project 
Project Address 2500 Mariposa Street 2500 Mariposa Street 
Project Block/Lot(s) Block 3971/Lot 001 Block 3971/Lot 001 


Planning Department Case Number | 2019-021884ENV 2019-021884ENV 
Laura Lynch / Jennifer McKellar / 
ENV Case M 
fete une oa David Young Florentina Craciun 
Zoning District Public [P] Public [P] 


Height/Bulk 65-X 65-X 


2024-2028 (with replacement 
transit facility operation 
expected in October 2027) 


Estimated Construction Duration 2023-2026 


SFMTA Bus Storage and 
Maintenance (PDR) 


SFMTA Bus Storage and 
Maintenance (PDR) 


Current Land Use(s) 


SFMTA Offices SFMTA Offices 


SFMTA Bus Storage and 
Maintenance (PDR) 


SFMTA Bus Storage and 
Maintenance (PDR) 


SFMTA Offices 


SFMTA Offices 


Proposed Land Use(s) 


Residential Residential 


Retail Retail 


Childcare 


Notes: 


The areas used are constructed gross floor area (GSF) as required by the SFPUC Water Calculator. These areas do not 
include the deductions allowed under the San Francisco Planning Code for gross floor area. 
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SFMTA Potrero Yard Modernization Project 


Table 2. Proposed Project Constructed Gross Areas by Land Use (GSF) 


Draft EIR Project Refined Project Net Change 


10/27/2023 


Note: GSF= gross square feet. 


3 Existing Water Demand 


Bus Service and Storage 186,000 130,115 -55,885 
Administration and Common Areas 52,000 70,455 18,455 
ecdental 544,000 531,912 -12,088 
(575 units) (513 units) (-62 units) 
Childcare 2,336 2,336 
Commercial 33,000 2,931 -30,069 
Ramps and Drives 498,127 ey 27/ 
TOTAL 1,235,876 -64,124 


Based on records supplied by SFMTA for the months of January and February 2020, the existing potable 
water demand is 3,500 gallons per day (gpd). Of this, the existing 109,000 GSF of bus service/storage 
can be estimated to use 1,200 gpd. The remaining 2,300 gpd is assumed to be bus washdown use. 
There are no non-potable water systems at the existing site. 
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SFMTA Potrero Yard Modernization Project 
10/27/2023 


4 Proposed Water Demand (Refined Project) 


One study for the Refined Project was conducted using the SFPUC Single Site Water Calculator 
(Version 9.1). A complete accounting of all proposed water uses, with water volumes listed in units of 
gallons per year based on output calculated by the SFPUC Water Calculator, is attached (see 
Attachment 1). 


The default calculator assumptions and inputs were used as follows: 
e “General Office” applied to administrative offices and common space 
e “Retail” applied to general ground floor commercial 
e “Service (e.g., financial, auto)” applied to bus service (maintenance + storage) 
e “Educational, daycare” applied to daycare 
Non-default inputs include: 


\2 


e “Residential” assumes 2.36 persons per unit, not default of 2.01 (see note on Table 3) 


e HVAC demands estimates were provided by the project sponsor team via separate emails 
dated September 20, 2023, October 2, 2023, and October 5, 2023 with a cover memo dated 
October 23, 2023 (Attachment 2). 


e Bus washdown was calculated by scaling the existing demand from 158 to 213 buses per day 
and is assumed to be non-potable. Bus washdown includes exterior washing as well as pre- 
maintenance chassis washing. 


e No additional demand, beyond HVAC, was assumed for driveways and ramps. Non-revenue 
vehicles will be washed offsite and are not included in the estimated demand. 


The potable and non-potable demand estimates generated by the SFPUC Water Calculator for the 
Draft EIR Project and Refined Project (calculator version 6 and 9.1, respectively) are presented in 
Table 3. 
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5 Phased Construction Option/Scenarios for Refined Project 


The SFMTA estimates that construction of the Refined Project would take four years to complete, with 
construction beginning in fall of 2024 and building occupancy by the end of 2028. If the Refined Project 
were to be constructed in phases the replacement transit facility under both phased construction 
option/scenarios would be constructed and in operation by October 2027. The construction and 
operation/occupancy timeline for the Refined Project would be functionally the same as phased 
construction option scenario 1 with the replacement transit facility in operation by October 2027 and 
all housing occupied by Fall 2028. The primary difference would be the that the Bryant Street housing 
(103 units) could be occupied as early as Fall 2026. The second scenario of the phased construction 
option would push the 103 units of Bryant Street housing out from occupancy in either Fall 2026 or 
Fall 2028 to occupancy in Fall 2029 and would push the 410 units of Family and Workforce housing out 
from occupancy in Fall 2028 to occupancy in Fall 2032. 


The following summary table (Table 4) presents water volumes reported in units of million gallons per 
day (mgd), including potential potable water savings, for the Draft EIR Project and both phased 
construction option/scenarios of the Refined Project. Note that neither scenario would vary demands 
based on water year type. 
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Table 4. Phased Water Demand (in mgd) for Draft EIR and Refined Project 


[eames [Taos |e | 2H 


Non-potable Demand eit 0. 0.0282 0.0282] 0.0282] 0.0282 
Total Demand Sah bons! 0.0762 0.0762 | 0.0762| 0.0762 


Potential Potable Water Demand Savings as 37% 37% 37% 37% 
Percentage of Total Demand’ 


Refined Project (Phasing Option 1) eee cies 
Potable Demand 0.0288 0.0288 0.0288 0.0288 
Non-potable Demand [ses owe 0.0269 0.0269 | 0.0269] 0.0269 


Potential Potable Water Demand Savings as 48% 48% 48% 
Percentage of Total Demand “°™? 


48% 
Refined Project (Phasing Option 2) PRS % ea ae 
ie 
rani 


" 
Note: 


1. These numbers represent the potential potable water savings, assuming adequate non-potable water 
supply. Current calculations demonstrate that this is not the case, and these percentages are lower (see 
Attachment 1). However, these number will continue to be refined as project design progresses and pursues 
compliance with the Non-Potable Water Ordinance as discussed in Section 6. 


Potable Demand 
Non-potable Demand 


Total Demand 


Potential Potable Water Demand Savings as 
Percentage of Total Demand*°™ ? 


6 Compliance with CCSF Ordinances 


As this Refined Project is subject to the requirements of the San Francisco Green Building Code 
requirements for water use reduction, Stormwater Management Requirements (SMRs) and the Non- 
potable Ordinance (NPO), as well as the Water Efficient Irrigation, Residential Water Conservation and 
Commercial Water Conservation Ordinances, there is a clear direction to reduce water consumption 
by pursuing a non-potable water reuse strategy that prioritizes the collection of rainwater to meet the 
SMRs and supplemental use of graywater to meet the NPO. Use of blackwater captured and treated 
on-site is not part of the Refined Project’s water re-use strategy. The cooling system proposed will 
produce a minimal amount of condensate which will not be collected for reuse onsite. Further, based 
on site characteristics, foundation drainage is not expected to be an element of the non-potable water 
reuse Strategy. 


Rainwater and graywater will be collected and treated on site to meet the non-potable demands for 
toilet and urinal flushing, cold water clothes washing, cooling tower make-up water and outdoor 
irrigation. The bus washdown water will be collected and treated onsite to be reused as bus washdown 


en UES 
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water’. The reuse approach of rainwater and graywater is projected to offset 40% of the annual volume 
of potable water otherwise required for the Refined Project and meets 83% of the required non- 
potable demands on an annual basis, with offsite non-potable supply required to meet peak HVAC 
demand in June through October. A discussion of how the Refined Project will meet each requirement 
is presented in the following subsections and are based on a preliminary water demand data (see 
Attachment 2) that is expected to be refined as the mechanical, electrical, and plumbing (MEP) system 
design evolves to ensure the most efficient water and energy use profile. 


6.1 Non-potable Ordinance 


The Refined Project meets the criteria for and must comply with the City’s Non-potable Ordinance (San 
Francisco Health Code, Article 12C), which requires that new developments with greater than 
100,000 square feet of gross floor area to implement an onsite water reuse system to meet non- 
potable demands. In general, the NPO requires that qualifying projects utilize where practicable 
rainwater (defined as runoff from building roofs and other above-ground surfaces, distinct from 
stormwater which in this context refers to runoff from at- or below-grade surfaces), graywater 
(wastewater from showers, bathroom sinks, and laundry), blackwater (wastewater containing bodily 
or other biological wastes, as from toilets, dishwashers, kitchen sinks, and utility sinks), or foundation 
drainage (nuisance subsurface water collected to maintain a building’s structural integrity or to 
dewater below grade floors that would typically be discharged into the sewer system) and use these 
alternate water sources to meet the non-potable demands for toilet/urinal flushing, irrigation, clothes 
washing, and drain trap priming. 


To the maximum extent practicable, the Refined Project will address the NPO by using rainwater and 
graywater captured and treated onsite to meet 83% of the toilet and urinal flushing, cold water clothes 
washing, HVAC and outdoor irrigation demands. While there is estimated make-up water needed June 
through October, the NPO Make-up water volume is zero because the total NPO Supply is greater than 
the NPO Demand. 


6.2 Recycled Water Ordinance 


The Refined Project is not subject to the Recycled Water Ordinance (San Francisco Public Works Code, 
Article 22) as it is outside the designated water use areas. 


6.3 Water Efficient Irrigation Ordinance 


The Refined Project meets the criteria for and must comply with the Water Efficient Irrigation 
Ordinance, which applies to projects with new or modified landscaping equal to or greater than 500 
square feet. The Refined Project will include more than 500 square feet of new landscaping and would 
comply with rules adopted by the SFPUC for Tier 2 project landscaping. The Refined Project would 
install water efficient landscaping using primarily drought-tolerant planting, recycled water systems to 
provide non-potable water for irrigation, and a centrally controlled weather-based or other smart 
irrigation system. An application and a certificate of completion will be required. 


3 The recycled wash down water was included in the calculator as a an “Other Indoor Supply” (tab 4, section F) 
with an assumed return rate of 80%. 
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6.4 Residential and Commercial Water Conservation Ordinances 


The Refined Project is subject to the residential water conservation ordinance (San Francisco Housing 
Code, Ch. 12A). High-efficiency fixtures and appliances will be installed in compliance with current 
California plumbing standards. 


The Refined Project is not subject to the commercial water conservation ordinance (San Francisco 
Building Code, Ch. 13A) as that is applicable only to alterations of existing commercial buildings. 


The Refined Project is subject to the San Francisco Green Building Code (Sections 4.103.2.2 and 
5.103.1.2) which states that all new buildings must comply with current California water fixture and 
fitting efficiency requirements. The Refined Project, as a new large commercial and high-rise 
residential project, will verify that it meets maximum fixture flow rates in accordance with the 
California Plumbing Code. 


a 
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ATTACHMENT 1 


Project Summary Sheet 


SFPUC, “SFMTA Potrero Yard NP Single Site Calculatorv9.1.xlsx”, October 27, 2023 


Project Contact: Kerstin Magary 


(415) 646-2847 
Kerstin. Magary@sfmta.com 


Total Gross Square Footage: 1,235,876 


Estimated Building Permit Issuance Date: 10/1/2024 


1. Demand and Supply Summary 


Demand Met by Non-Potable Supply (gallons/year): 8,181,623 
Total Annual Water Demand (gallons/year): 20,307,900 
6-Month Compliance Periods 
January - June | July - December 
296,046 297,086 


40% of total 


Potable Make-Up Allocation (gallons/period): 


2. Building Information Summary 


Project / Building Name:}Potrero Yard Modernization Project 


Project Address:| 2500 Mariposa Street 


Assessor's Block & Lot No. / APN: 


3971001 
2028 


Date of Completion: 


3. Summary of Non-Potable Demands and Supplies for the Project 


Non-Potable Supply Estimates 
Onsite Alternate Water Sources 
Graywater: 
Blackwater: 
Condensate: 
Rainwater/Stormwater: 
Other Supplies: 
TOTAL: 


Annual Supply (gpy) 
8,063,358 


423,841 
905,200 


9,392,399 


(includes GW) 


10/26/2023 7. Project Summary 


Impervious Surface Above Grade (ft”): 


Impervious Surface Below Grade (ft”): 


G 


Building Type: 
Total Building Size (GSF): 
Total Lot Size (ft’): 


Number of Residential Units: 


Irrigated Landscaped Area (ft”): 


Non-Potable Demand Estimates 
Project Non-Potable Uses 
Toilets/Urinals: 
Drain Trap Priming: 
Irrigation: 
Clothes Washing: 
HVAC/Cooling: 
Other Demands: 
TOTAL: 


eed 
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ATTACHMENT 2 


Project Sponsor Team’s HVAC Water Demand Memo and 
Responses to Water Demand Information Requests 


(> Introba 


1111 Broadway 
Suite 1450 
Oakland, CA 94607 


Memo -—- HVAC Water Demand ba att 


To: Yancey Clayton, Arcadis Date: 10/23/2023 
Chris Jauregi, Plenary 
Peter A. Mye, SWCA 


From: Eric Solrain, Introba 


Ref: SFMTA Potrero — HVAC Water Demand 
Remarks: 


The estimated monthly demand of water usage for HVAC cooling tower systems on the Potrero Yard 
Project is as follows: 


HVAC Monthly Demand (gal/mo) 


January | February March April July August | September October November December 


At the current level of design, which is at Schematic stage, the cooling tower water use is estimated from 
the peak equipment sizing (peak cooling load for the total project) and utilizing recent, typical load 
profiles for a building of this type in San Francisco. Those typical load profiles are from detailed models in 
more developed stage of design, also meeting stringent energy goals (such as LEED). Consequently, 
cooling is limited, and only occurs for short durations mostly in the Summer and early Fall months, 
typically June through October. 


Central to the water use profile, the “energy loop” that forms the “backbone” of the mechanical design 
(sometimes called a condenser water loop) allows the various water-source heat pumps in the residences 
and office spaces to absorb and reject heat simultaneously to the loop. Heating needs in the residences 
can offset cooling needs in the offices; or differing heating and cooling from east to west apartments 
during morning and afternoon; etc. Only when the total net system demand is in cooling dominant mode 
does the cooling tower need to operate. Further, the well-designed envelope, operable windows, and air- 
side economizing in the offices all greatly reduce the active cooling needs, especially in the Winter, early 
Spring and late Fall (November to May). 


Lastly, the current estimated cooling tower water use values are “worst case” and will be refined as the 
design progresses. Of particular note, we are planning to utilize the required fire water storage tanks as 
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“dual use fire water thermal storage” per NFPA-22. This relatively large volume of thermal storage will 
reduce heating and cooling peak loads by 25-50%, and extend the “simultaneity” of heating and cooling 
demands across an entire day. So morning heating will cool down the tank; and afternoon cooling will 
heat it back up to be used the following morning. This will have a direct reduction in cooling tower water 
use over the year as well as at peak. Further, given the energy savings potential of the thermal storage, 
along with cost reductions in downsizing primary heating and cooling generating equipment, we plan on 
exploring eliminating the cooling tower entirely and utilizing the remaining air-source heat pumps for 
both heating and cooling. Normally this is a cost and energy penalty compared to utilizing a cooling 
tower, but made possible by the thermal storage, energy loop, envelope design, etc. 


AWE 


* 


ATTACHMENT 2 


Peter Alexander Mye 


From: Magary, Kerstin <Kerstin.Magary@sfmta.com> 

Sent: Monday, September 11, 2023 2:59 PM 

To: Peter Alexander Mye; Dwyer, Debra (CPC); McKellar, Jennifer (CPC); Chris Jauregui 

Cc: Rewers, Jonathan; Gallegos, Jason; Bignardi, Paul; Kempf, Tim (DPW); O'Brien, Sean 
(DPW) 

Subject: Potrero Project: Washing Operations / Program for Non-Revenue Vehicles (NRVs) and 
Paratransit Vehicles 

Attachments: SFMTA Potrero_RTC CoordMtg 24 FINAL Agenda_09-11-23.230911.pdf; RE: Washing 


Operations / Program for Non-Revenue Vehicles (NRVs); Re: Paratransit Fleet - Washing 
Operations Program at Existing Facilities; 2023-09-07_SFMTA PY WSA Update Schedule 
Snip_ SFPUC Water Memo.230911.png 


Follow Up Flag: Follow up 
Flag Status: Flagged 


Peter, Debra, Jennifer, and Chris: 


As a follow up to the EIR meeting this morning and schedule issues, and RTCs, please see below and 
attached re: washing of Non-Revenue and Paratransit vehicles at SFMTA for the Potrero Project: 


e Ch8 (Pending) Change — Water Supply Assessment Update RFls 1 and 2 o See Action Items 


if, Non Revenue Vehicles (NRVs) are currently washed off site, vs. in SFMTA’s facilities, per attached 
from Gino Potter, who manages maintenance of NRVs for SFMTA: 


There is currently a city-wide term contract for the washing and detailing of non-revenue vehicles. 
The vehicle users and/or operators have a choice of 4 different vendors located throughout the city. 


JA. Paratransit vehicles are currently washed, per attached from Virginia, Planner III], Accessible 
Services: 


We use a third party contractor to wash the buses on the lot at Tunnel and recycle the water. We pay per bus, 
not per gallon and | can check with them but do not have any gallons per day information. The fleet is washed 
once a week through this contract — not daily. They provide the water on their truck, so our water meter 
doesn’t register this use. 


However, because the Paratransit vehicles are owned by the SFMTA, they could use the same contract and 
vendors as other SFMTA Non Revenue Vehicles: 


There is currently a city-wide term contract for the washing and detailing of non-revenue vehicles. 
The vehicle users and/or operators have a choice of 4 different vendors located throughout the city. 


Thank you. 


Kerstin Magary 
Section Director, CSO Facilities and Real Property Management 


1 


Deputy Program Manager, BUILDING PROGRESS 
Kerstin.Maga sfmta.com 


MU) sFmta 


Office 1-415-646-2847 
Mobile 1-415-608-3004 


San Francisco Municipal Transportation Agency 
1 South Van Ness Avenue, 8th floor, #8191 
San Francisco, CA 94103 


©@O sruta.com 
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From: O'Brien, Sean (DPW) 
To: Peter Alexander Mye 
Gc: McKellar, Jennifer (CPC); Dwyer, Debra (CPC); Beth Goldstein; Kempf, Tim (DPW); Chris Jauregui; Magary. Kerstin (MTA) 
Subject: Re: SFMTA Potrero Yard Water Supply Assessment Update - Request for Information 2 (8/29/23) 
Date: Wednesday, September 20, 2023 5:04:13 PM 
Attachments: image001.png 
image. png 


Hi Peter, 


See below for responses to RFI 2 for the WSA Update. 


1. Refined Project 
a. Provide a HVAC Demand Memo for Refined Project (see attached SFMTA PY WSA Update RFI-1). 


a. The original WSA did not account for non-revenue vehicles (NRVs). 
i. What is the SFMTA’s current NRV (Large/Standard) wash program at locations where NRVs are currently 
stored and maintained? 


The v rs anc ) f | 


i. Based on the assumption that NRVs will be washed on site provide the existing washdown use in gallons 
per day for each vehicle type. Similar data was provided by the SFMTA for the original Water Demand 
Memo prepared by HCE. HCE used that bus washdown data and scaled up based on increase in # of buses 
(from 158 to 213); however, the water demand for NRVs were not accounted for as a new on-site 
demand generator so we want to ensure that we capture the full story. 

NRVs will not be washed on-site at the new Potrero Bus Facility. 
2. “Variant to Alternative D” or the “Refined Project Variant” 
a. What is the SFMTA’s current paratransit vehicle and van wash program at locations where these vehicle types 
are currently stored and maintained? 

i. For paratransit vehicles (150) and vans (10) provide the existing washdown use in gallons per day for each 

vehicle type. This will be a new water demand generator. 


The pal it fleet will ished off-s 


a. Confirm that the number of on-site SFMTA employees will increase by 50 FTE. 
TABLE 1.A - PARATRANSIT - STAFF SUMMARY 
Scenario 1A New Facility 


Function Staff 
Maintenance 


Operations 


TOTAL 50 


SAM FRANCISEO 


PUBLIC 
WORKS 


Sean O'Brien 
Project Manager 


Bureau of Project Management | San Francisco Public Works | City and County of San Francisco 
49 South Van Ness Avenue, Suite 1000 | San Francisco, CA 94103 | (415) 602-4652 
sfoublicworks.org | twitter.com/sfoublicworks | instagram.com/sfoublicworks 


ATTACHMENT 2 


Check out our portfolio! www.sfpublicworks.org/bdcportfolio 


= Please consider the environment before printing this e-mail 


From: Chris Jauregui <Chris.Jauregui@plenaryamericas.com> 

Sent: Friday, September 8, 2023 01:34 PM 

To: Peter Alexander Mye <pmye@swca.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org>; Magary, Kerstin (MTA) 
<Kerstin.Magary@sfmta.com> 

Cc: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer @sfgov.org>; Beth Goldstein 
<bgoldstein@hydroce.com>; Kempf, Tim (DPW) <tim.kempf@sfdpw.org> 

Subject: RE: SFMTA Potrero Yard Water Supply Assessment Update - Request for Information 2 (8/29/23) 


Sean — I’m following up internally on the average daily water use required for BYC and HCC. I'll come back to you. 


Chris Jauregui 
+1 (310) 775-1583 


From: Peter Alexander Mye <pmye@swca.com> 

Sent: Wednesday, August 30, 2023 1:19 PM 

To: O'Brien, Sean (DPW) <sean.obrien@sfdpw.org>; Magary, Kerstin (MTA) <Kerstin.Magary@sfmta.com>; Chris Jauregui 
<Chris Jauregui@plenaryamericas.com> 

Cc: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer @sfgov.org>; Beth Goldstein 
<bgoldstein@hydroce.com>; Kempf, Tim (DPW) <tim.kempf@sfdpw.org> 

Subject: RE: SFMTA Potrero Yard Water Supply Assessment Update - Request for Information 2 (8/29/23) 


Hi Sean, 

Thanks for the response and for moving this forward. You are correct on Item 1bii. | do not have a record in the file indicating that 
NRVs were itemized as part of the original Data Request for Draft EIR Project back in 2019/2020. Since the WSA has to be updated this 
is the opportunity to correct the oversight. Your response for Item 2ai is noted as is your response under Item 2b which aligns with the 
information provided in the August 18 Description and Table of the Paratransit Option. 

Yours, 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: O'Brien, Sean (DPW) <sean.obrien@sfdpw.org> 

Sent: Wednesday, August 30, 2023 11:59 AM 

To: Peter Alexander Mye <Pmye@swca.com>; Magary, Kerstin (MTA) <Kerstin.Magary@sfmta.com>; Chris Jauregui 
<chris.jauregui@plenarygroup.com> 

Cc: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer@sfgov.org>; Beth Goldstein 
<bgoldstein@hydroce.com>; Kempf, Tim (DPW) <Iim.Kempf@sfdpw.org> 

Subject: Re: SFMTA Potrero Yard Water Supply Assessment Update - Request for Information 2 (8/29/23) 


Peter, Kerstin, Chris: 


Added some comments and questions for each of you below. 


1. Refined Project 
a. Provide a HVAC Demand Memo for Refined Project (see attached SFMTA PY WSA Update RFI-1). 


a. The original WSA did not account for non-revenue vehicles (NRVs). 


ATTACHMENT 2 


i. What is the SEMTA’s current NRV (Large/Standard) wash program at locations where NRVs are currently 
stored and maintained? 
@Magary, Kerstin (MTA): how 


yre NRVs currently washed? On-site at the facility they are located or 
off-site? Will they be wash«s } 


n-site at new facility? 
i. Based on the assumption that NRVs will be washed on site provide the existing washdown use in gallons 
per day for each vehicle type. Similar data was provided by the SFMTA for the original Water Demand 
Memo prepared by HCE. HCE used that bus washdown data and scaled up based on increase in # of buses 
(from 158 to 213); however, the water demand for NRVs were not accounted for as a new on-site 
demand generator so we want to ensure that we capture the full story. 

t an it looks like HCE assumed that the 2,300 gpd value for bus washdown was 
only for washing buses. If SEMTA confirms that NRVs are currently washed on-site, the 
formula/calculation for the proposed water demand will need to be adjusted to accommodate NRV 
counts (2,300 gpd / 158 [(E) # of buses at Potrero] x 213 [future # of buses at Potrero] x 365 d/y = 
~1,131,500 gpy). 

2. “Variant to Alternative D” or the “Refined Project Variant” 
a. What is the SEMTA’s current paratransit vehicle and van wash program at locations where these vehicle types 
are currently stored and maintained? 
i. For paratransit vehicles (150) and vans (10) provide the existing washdown use in gallons per day for each 
vehicle type. This will be a new water demand generator. 

@Magary, Kerstin (MTA): do we have an estimate of the existing water demand (in gallons per day) 
from the facilities where 160 paratransit vehicles are currently located? 
@Peter Alexander Mye: note r 


vehicles 


eclaimed or non-potable water would be used for washing paratransit 


a. Confirm that the number of on-site SFMTA employees will increase by 50 FTE. 


@Magary Kerstin (MTA): this is the number included in HDR’s Spa Needs Program for Paratransit. Please 


TABLE 1.A - PARATRANSIT - STAFF SUMMARY 


Scenario 1A New Facility 


Function Staff 
Maintenance 23 


Operations 27 


TOTAL 50 


Sean O'Brien 
Project Manager 


Bureau of Project Management | San Francisco Public Works | City and County of San Francisco 
49 South Van Ness Avenue, Suite 1000 | San Francisco, CA 94103 | (415) 602-4652 
sfpublicworks.org | twitter.com/sfoublicworks | instagram.com/sfoublicworks 


Check out our portfolio! www.sfpublicworks.org/bdcportfolio 


ws Please consider the environment before printing this e-mail 


From: Peter Alexander Mye <Pmye@swca.com> 
Sent: Tuesday, August 29, 2023 11:29 AM 


ATTACHMENT 2 


To: Magary, Kerstin (MTA) <Kerstin.Magary@sfmta.com>; Kempf, Tim (DPW) <tim.kempf@sfdpw.org>; O'Brien, Sean (DPW) 
<sean.obrien@sfdpw.org>; Chris Jauregui <chris.jauregui@plenarygroup.com> 

Ce: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer@sfgov.org>; Beth Goldstein 
<bgoldstein@hydroce.com> 

Subject: SFMTA Potrero Yard Water Supply Assessment Update - Request for Information 2 (8/29/23) 


j This message is from outside the City email system. Do not open links or attachments from untrusted sources. 


Hello All, 

Please acknowledge receipt of SFMTA PY WSA Update RFI-1 dated 8/23/23 (see attached) and provide a timeline for return. If there are 
questions or concerns do not hesitate to reach out. | will work with the SFMTA to obtain a Notice to Proceed for Hydroconsult 
Engineers, Inc. (HCE) to update the original Water Demand Memo they prepared in September 2020. SFMTA PY WSA Update RFI-1 and 


RFI-2 (below) are intended to minimize delays to the EIR Certification Schedule. And please note that additional RFls may follow when 
HCE is on board and authorized to proceed 


This SEMTA PY WSA Update RFI 2 requests transit vehicle wash down data for the Refined Project and the Variant to Alternative D in 
order to complete the San Francisco Public Utilities Commission Calculator Tool. HCE will need the SFMTA/PW/PNC responses as soon 
as possible to be able to determine which “Project” would generate the greatest water demand. Per SFPUC direction, only one scenario 
will be accommodated. Please provide the following to facilitate the screening process: 


1. Refined Project 
a. Provide a HVAC Demand Memo for Refined Project (see attached SFMTA PY WSA Update RFI-1). 
b. The original WSA did not account for non-revenue vehicles (NRVs). 
i. What is the SFMTA’s current NRV (Large/Standard) wash program at locations where NRVs are currently stored 
and maintained? 
ii. Based on the assumption that NRVs will be washed on site provide the existing washdown use in gallons per 
day for each vehicle type. Similar data was provided by the SFMTA for the original Water Demand Memo 
prepared by HCE. HCE used that bus washdown data and scaled up based on increase in # of buses (from 158 
to 213); however, the water demand for NRVs were not accounted for as a new on-site demand generator so 
we want to ensure that we capture the full story. 
2. “Variant to Alternative D” or the “Refined Project Variant” 
a. What is the SFMTA’s current paratransit vehicle and van wash program at locations where these vehicle types are 
currently stored and maintained? 
i. For paratransit vehicles (150) and vans (10) provide the existing washdown use in gallons per day for each 
vehicle type. This will be a new water demand generator. 
a. Confirm that the number of on-site SFMTA employees will increase by 50 FTE. 


Thanks in advance for your responses. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 
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From: Chris Jauregui 

To: Peter Alexander Mye; McKellar, Jennifer (CPC); Dwyer, Debra (CPC); Magary, Kerstin; O"Brien, Sean (DPW); 
Kempf, Tim (DPW); Beth Goldstein 

Ce: Craciun, Florentina (CPC) 

Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 

Date: Monday, October 2, 2023 11:19:37 PM 


Attachments: image001.png 


Hi Peter, 


In response to several questions/comments around the WSA RFI, please see below a consolidated 
list of responses: 


1. Seasonal Variation in GPD. There will be seasonal variation in cooling tower water use. The 
peak is anticipated to be 29,300 GPD per the Draft EIR (Arup) memo. The maximum average 
daily value we suggest is 7,600 GPD. The winter months will likely have zero cooling tower 
water usage (except during unusual and extreme weather). 


2. Graywater Tank Capacity. 17,000 gallons 
3. Rainwater storage Tank Capacity. 17,000 gallons 
4. Water Reclamation Tanks Capacity. (2) 1,500 gallons 
5. Non-Potable Water. Paratransit Washing Bay and Chassis Wash in bus yard use non-potable 
water. 
1. Hardscape/Landscape Areas: 
a. Podium 


i. Hardscape = 56,785 SF 

ii. Landscape = 26,282 SF 
b. Ground (includes sidewalk) 

i. Hardscape = 31,121 SF 

ii. Landscape = 3,269 SF 


ll send updated drawings tomorrow. 


Thanks, 
Chris 


Chris Jauregui 
+1 (310) 775-1583 


From: Peter Alexander Mye <Pmye@swca.com> 

Sent: Tuesday, September 26, 2023 12:54 PM 

To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) 

<debra.dwyer @sfgov.org>; Magary, Kerstin <Kerstin.Magary@sfmta.com>; O'Brien, Sean (DPW) 
<sean.obrien@sfdpw.org>; Kempf, Tim (DPW) <Tim.kKempf@sfdpw.org>; Chris Jauregui 
<Chris.Jauregui@plenaryamericas.com>; Beth Goldstein <bgoldstein@hydroce.com> 

Cc: Craciun, Florentina (CPC) <florentina.craciun @sfgov.org> 

Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


ATTACHMENT 2 


Hello All, 
Attached are SWCA’s notes from today’s meeting. If there are any additions, revisions, clarifications 
please let me know. 


Also note that file titles shared in the WSA Update RFI subfolder located here have been corrected 
to avoid confusion. The Refined Project roof plan to assist with the SFPUC Calculator inputs for 
permeable surfaces etc. has also been added. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Peter Alexander Mye 

Sent: Tuesday, September 26, 2023 10:58 AM 

To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) 
<debra.dwyer@sfgov.org>; Magary, Kerstin <Kerstin Magary@sfmta.com>; O'Brien, Sean (DPW) 
<sean.obrien@sfdpw.org>; Kempf, Tim (DPW) <Iim.Kempf@sfdpw.org>; Chris Jauregui 

<Chris Jauregui@plenaryamericas.com>; Beth Goldstein <bgoldstein@hydroce.com> 

Cc: Craciun, Florentina (CPC) <florentina.craciun@sfgov.org> 

Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Hello, 
The final agenda is attached. The files are located here. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Peter Alexander Mye 

Sent: Friday, September 22, 2023 6:34 PM 

To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) 
<debra.dwyer@sfgov.org>; Magary, Kerstin <Kerstin.Magary@sfmta.com>; O'Brien, Sean (DPW) 
<sean.obrien@sfdpw.org>; Kempf, Tim (DPW) <Iim.Kempf@sfdpw.org>; Chris Jauregui 

<Chris Jauregui@plenaryamericas.com>; Beth Goldstein <bgoldstein@hydroce.com> 


Ce: Craciun, Florentina (CPC) <florentina.craciun@sfgov.org> 


ATTACHMENT 2 
Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 
Whoops. In a rush | forgot to attach. Here it is. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Peter Alexander Mye 

Sent: Friday, September 22, 2023 6:15 PM 

To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) 

<debra.dwyer @sfgov.org>; Magary, Kerstin <Kerstin.Magary@sfmta.com>,; O'Brien, Sean (DPW) 
<sean.obrien@sfdpw.org>; Kempf, Tim (DPW) <Tim.Kempf@sfdpw.org>; Chris Jauregui 

<Chris Jauregui@plenaryamericas.com>; Beth Goldstein <bgoldstein@hydroce.com> 

Cc: Craciun, Florentina (CPC) <florentina.craciun @sfgov.org> 

Subject: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Hello All, 
Please find a drat agenda for Tuesday’ meeting attached. Please confirm you can access the WSA 
Update and Paratransit Option subfolders at SWCA’s Potrero Yard SharePoint site [There. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


ATTACHMENT 2 


Peter Alexander Mye 


From: Chris Jauregui <Chris.Jauregui@plenaryamericas.com> 

Sent: Thursday, October 5, 2023 11:36 AM 

To: Peter Alexander Mye; O'Brien, Sean (DPW) 

Cc: Beth Goldstein; Kempf, Tim (DPW); Magary, Kerstin; McKellar, Jennifer (CPC); Dwyer, Debra (CPC) 
Subject: RE: adt'l info needed 


Follow Up Flag: Follow up 
Flag Status: Flagged 


Peter, 
See responses below. Still working on responses for the table in question 2. 


Thanks, 
Chris 


Chris Jauregui 
+1 (310) 775-1583 


From: Chris Jauregui 

Sent: Thursday, October 5, 2023 10:54 AM 

To: Peter Alexander Mye <Pmye@swca.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org> 

Cc: Beth Goldstein <bgoldstein@hydroce.com>; Kempf, Tim (DPW) <Tim.Kempf@sfdpw.org>; Magary, Kerstin 
<Kerstin.Magary@sfmta.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) 
<debra.dwyer@sfgov.org> 

Subject: RE: adt'l info needed 


Peter — confirming receipt and PNC is working to get you responses before noon. 


Chris Jauregui 
+1 (310) 775-1583 


From: Peter Alexander Mye <Pmye@swca.com> 

Sent: Thursday, October 5, 2023 10:09 AM 

To: Chris Jauregui <Chris. Jauregui@plenaryamericas.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org> 
Cc: Beth Goldstein <bgoldstein@hydroce.com>; Kempf, Tim (DPW) <Tim.Kempf@sfdpw.org>; Magary, Kerstin 
<Kerstin.Magary@sfmta.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) 


<debra.dwyer@sfgov.org> 
Subject: RE: adt'l info needed 


Importance: High 


Chris and Sean, 
Please confirm receipt of the WSA Update RFI follow-up below and that responses will be provide by noon today. 
Thanks. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


ATTACHMENT 2 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Peter Alexander Mye 

Sent: Wednesday, October 4, 2023 6:41 PM 

To: Chris Jauregui <Chris.Jauregui@plenaryamericas.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org> 
Cc: Beth Goldstein <bgoldstein@hydroce.com>; Kempf, Tim (DPW) <Tim.Kempf@sfdpw.org>, Magary, Kerstin 
<Kerstin.Magary@sfmta.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) 


<debra.dwyer@sfgov.org> 
Subject: FW: adt'l info needed 


Chris, 

See below follow-up to your 10/2/23 email and the Refined Project water demand details. @Chris Jauregui and relevant 
design staff from PNC team such as ARCADIS IB! Group must respond by noon tomorrow. Without a complete response 
by noon tomorrow the 10/6/23 submission date for the Draft Water Demand Technical Memo will slip. 

Yours, 

Peter A. Mye 

Lead Environmental Planner - Senior Project Manager 

Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Beth Goldstein <bgoldstein@hydroce.com> 
Sent: Wednesday, October 4, 2023 5:39 PM 

To: Peter Alexander Mye <Pmye@swca.com> 
Subject: adt'l info needed 


1. Hardscape/Landscape areas provided below do not add up to total project footprint (192,000 SF) 
192,000 SF is just for the podium. 
a. Podium (192,000 SF) 
i. Hardscape = 56,785 SF 
ii. Landscape = 26,282 SF 
iii. Roof = 108,933 SF 
b. Ground, includes sidewalk (34,390 SF) 
i. Hardscape = 31,121 SF 
ii. Landscape = 3,269 SF 
2. Are there chassis wash bays at current site? If so, I’ll include those with general bus wash down... 


Yes. As discussed, chassis wash bay at ground level and a chassis wash bay for the paratransit. 


3. HVAC makeup demand—not sure how to interpret comments below, can we get a gallons per month, by month 
from Arup? 


Still tracking this down. 


ATTACHMENT 2 
HVAC Monthly Demand (gal/mo) 


January February March i May June July August 


sab ase HA as 
SE ee a eg a ee ed 6 a 6h 


4. Describe landscaping—native? Lawn? Drip irrigation? 
Native planting w/ drip irrigation 


5. Need to understand what the source is for “water reclamation tanks” (I’m assuming source for “rainwater” 
storage is roof runoff, and source for “greywater” storage is from commercial/residential grey water 
fixtures) Also need to understand was the use is for each type of tank (irrigation demand? HVAC demand?) 


Water reclaim tanks capture water from the bus wash, filter and recirculate back to the bus wash. 


The gray water waste drainage piping from lavatories, bathtubs, showers and clothes washing machines will 
be collected throughout the building from residential, commercial and SEMTA spaces and conveyed to a 
17,000 gallon graywater storage tank, the content of the tank will be processed and stored in a day tank for 
immediate distribution throughout the building as recycled water, recycled water will be used for fixture 
flushing and bus washing. 


The storm drainage piping from the roofs will be collected throughout the building and conveyed to a 17,000 
gallon 

storm water harvesting storage tank, the content of the tank will be processed and stored ina day tank for 

immediate distribution through the building as irrigation water and bus washing. 


From: Peter Alexander Mye <Pmye@swca.com> 
Sent: Tuesday, October 3, 2023 9:08 AM 


To: Chris Jauregui <Chris. Jauregui@plenaryamericas.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; 
Dwyer, Debra (CPC) <debra.dwyer@sfgov.org>; Magary, Kerstin <Kerstin. Magary@sfmta.com>; O'Brien, Sean (DPW) 
<sean.obrien@sfdpw.org>; Kempf, Tim (DPW) <Tim.Kempf@sfdpw.org>; Beth Goldstein <bgoldstein@hydroce.com> 


Ce: Craciun, Florentina (CPC) <florentina.craciun@sfgov.org> 
Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Thanks Chris. | will add the responses to the administrative record and coordinate with Beth at HCE. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Chris Jauregui <Chris. Jauregui@ plenaryamericas.com> 

Sent: Monday, October 2, 2023 11:19 PM 

To: Peter Alexander Mye <Pmye@swca.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra 
(CPC) <debra.dwyer@sfgov.org>; Magary, Kerstin <Kerstin. Magary@sfmta.com>; O'Brien, Sean (DPW) 
<sean.obrien@sfdpw.org>; Kempf, Tim (DPW) <Tim.Kempf@sfdpw.org>; Beth Goldstein <bgoldstein@hydroce.com> 
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ATTACHMENT 2 


Ce: Craciun, Florentina (CPC) <florentina.craciun@sfgov.org> 
Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Hi Peter, 
In response to several questions/comments around the WSA RFI, please see below a consolidated list of responses: 


1. Seasonal Variation in GPD. There will be seasonal variation in cooling tower water use. The peak is anticipated 
to be 29,300 GPD per the Draft EIR (Arup) memo. The maximum average daily value we suggest is 7,600 GPD. 
The winter months will likely have zero cooling tower water usage (except during unusual and extreme 
weather). 
Graywater Tank Capacity. 17,000 gallons 
Rainwater storage Tank Capacity. 17,000 gallons 
Water Reclamation Tanks Capacity. (2) 1,500 gallons 
Non-Potable Water. Paratransit Washing Bay and Chassis Wash in bus yard use non-potable water. 
Hardscape/Landscape Areas: 
a. Podium 
i. Hardscape = 56,785 SF 
ii. Landscape = 26,282 SF 
b. Ground (includes sidewalk) 
i Hardscape™= 3171240°Sk 
ii. Landscape = 3,269 SF 


Nuns wn 


I'll send updated drawings tomorrow. 


Thanks, 
Chris 


Chris Jauregui 
+1 (310) 775-1583 


From: Peter Alexander Mye <Pmye@swca.com> 

Sent: Tuesday, September 26, 2023 12:54 PM 

To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer@sfgov.org>; Magary, 
Kerstin <Kerstin.Magary@sfmta.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org>; Kempf, Tim (DPW) 
<Tim.Kempf@sfdpw.org>; Chris Jauregui <Chris Jauregui@ plenaryamericas.com>; Beth Goldstein 
<bgoldstein@hydroce.com> 


Cc: Craciun, Florentina (CPC) <florentina.craciun@sfgov.org> 
Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Hello All, 
Attached are SWCA’s notes from today’s meeting. If there are any additions, revisions, clarifications please let me know. 


Also note that file titles shared in the WSA Update RFI subfolder located here have been corrected to avoid confusion. 
The Refined Project roof plan to assist with the SFPUC Calculator inputs for permeable surfaces etc. has also been 
added. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 


ATTACHMENT 2 
95 Third Street, Floor 2 
San Francisco, CA 94103 
Direct 415.523.5516 


From: Peter Alexander Mye 
Sent: Tuesday, September 26, 2023 10:58 AM 


To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer@sfgov.org>; Magary, 
Kerstin <Kerstin.Magary@sfmta.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org>; Kempf, Tim (DPW) 
<lTim.Kempf@sfdpw.org>; Chris Jauregui <Chris Jauregui@plenaryamericas.com>; Beth Goldstein 
<bgoldstein@hydroce.com> 


Cc: Craciun, Florentina (CPC) <florentina.craciun@sfgov.org> 
Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Hello, 
The final agenda is attached. The files are located here. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Peter Alexander Mye 
Sent: Friday, September 22, 2023 6:34 PM 


To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer@sfgov.org>; Magary, 
Kerstin <Kerstin.Magary@sfmta.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org>; Kempf, Tim (DPW) 
<Tim.Kempf@sfdpw.org>; Chris Jauregui <Chris Jauregui@plenaryamericas.com>; Beth Goldstein 
<bgoldstein@hydroce.com> 


Cc: Craciun, Florentina (CPC) <florentina.craciun@sfgov.org> 
Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Whoops. Ina rush | forgot to attach. Here it is. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Peter Alexander Mye 
Sent: Friday, September 22, 2023 6:15 PM 


To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer@sfgov.org>; Magary, 
Kerstin <Kerstin.Magary@sfmta.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org>; Kempf, Tim (DPW) 
<lim.Kempf@sfdpw.org>; Chris Jauregui <Chris. Jauregui@ plenaryamericas.com>; Beth Goldstein 
<bgoldstein@hydroce.com> 


Cc: Craciun, Florentina (CPC) <florentina.craciun@sfgov.org> 
Subject: Potrero Yard - WSA Update RFI Responses (Hold #1) 


ATTACHMENT 2 


Hello All, 
Please find a drat agenda for Tuesday’ meeting attached. Please confirm you can access the WSA Update and Paratransit 
Option subfolders at SWCA’s Potrero Yard SharePoint site C There. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


ATTACHMENT 2 


Peter Alexander Mye 


From: Chris Jauregui <Chris.Jauregui@plenaryamericas.com> 

Sent: Thursday, October 5, 2023 11:37 AM 

To: Peter Alexander Mye; O'Brien, Sean (DPW) 

Cc: Beth Goldstein; Kempf, Tim (DPW); Magary, Kerstin; McKellar, Jennifer (CPC); Dwyer, Debra (CPC) 
Subject: RE: adt'l info needed 

Attachments: PYMP_Paratransit_Overall_Plans.pdf 


Follow Up Flag: Follow up 
Flag Status: Flagged 


| meant to include the updated paratransit plans noting chassis wash instead of wash bay. 


Chris Jauregui 
+1 (310) 775-1583 


From: Chris Jauregui 

Sent: Thursday, October 5, 2023 11:36 AM 

To: ‘Peter Alexander Mye' <Pmye@swca.com>; ‘O'Brien, Sean (DPW)' <sean.obrien@sfdpw.org> 

Cc: ‘Beth Goldstein’ <bgoldstein@hydroce.com>; 'Kempf, Tim (DPW)' <Tim.Kempf@sfdpw.org>; 'Magary, Kerstin’ 
<Kerstin.Magary@sfmta.com>; ‘McKellar, Jennifer (CPC)' <jennifer.mckellar@sfgov.org>; 'Dwyer, Debra (CPC)' 
<debra.dwyer@sfgov.org> 

Subject: RE: adt'l info needed 


Peter, 
See responses below. Still working on responses for the table in question 2. 


Thanks, 
Chris 


Chris Jauregui 
+1 (310) 775-1583 


From: Chris Jauregui 

Sent: Thursday, October 5, 2023 10:54 AM 

To: Peter Alexander Mye <Pmye@swca.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.ore> 

Cc: Beth Goldstein <bgoldstein@hydroce.com>; Kempf, Tim (DPW) <Tim.Kempf@sfdpw.org>; Magary, Kerstin 
<Kerstin.Magary@sfmta.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) 
<debra.dwyer@sfgov.org> 


Subject: RE: adt'l info needed 
Peter — confirming receipt and PNC is working to get you responses before noon. 


Chris Jauregui 
+1 (310) 775-1583 


ATTACHMENT 2 


From: Peter Alexander Mye <Pmye@swca.com> 

Sent: Thursday, October 5, 2023 10:09 AM 

To: Chris Jauregui <Chris.Jauregui@plenaryamericas.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org> 
Cc: Beth Goldstein <bgoldstein@hydroce.com>; Kempf, Tim (DPW) <Tim.Kempf@sfdpw.org>; Magary, Kerstin 
<Kerstin. Magary@sfmta.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) 
<debra.dwyer@sfgov.org> 

Subject: RE: adt'l info needed 

Importance: High 


Chris and Sean, 
Please confirm receipt of the WSA Update RFI follow-up below and that responses will be provide by noon today. 
Thanks. 


Peter A. Mye 


Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Peter Alexander Mye 

Sent: Wednesday, October 4, 2023 6:41 PM 

To: Chris Jauregui <Chris. Jauregui@plenaryamericas.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org> 
Cc: Beth Goldstein <bgoldstein@hydroce.com>; Kempf, Tim (DPW) <Tim.Kempf@sfdpw.org>; Magary, Kerstin 
<Kerstin.Magary@sfmta.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) 


<debra.dwyer@sfgov.org> 
Subject: FW: adt'l info needed 


Chris, 

See below follow-up to your 10/2/23 email and the Refined Project water demand details. @Chris Jauregui and relevant 
design staff from PNC team such as ARCADIS IBI Group must respond by noon tomorrow. Without a complete response 
by noon tomorrow the 10/6/23 submission date for the Draft Water Demand Technical Memo will slip. 

Yours, 

Peter A. Mye 

Lead Environmental Planner - Senior Project Manager 

Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Beth Goldstein <bgoldstein@hydroce.com> 
Sent: Wednesday, October 4, 2023 5:39 PM 
To: Peter Alexander Mye <Pmye@swca.com> 
Subject: adt'l info needed 
1. Hardscape/Landscape areas provided below do not add up to total project footprint (192,000 SF) 
192,000 SF is just for the podium. 


a. Podium (192,000 SF) 


ATTACHMENT 2 
i. Hardscape = 56,785 SF 
ii. Landscape = 26,282 SF 
iii. Roof = 108,933 SF 
b. Ground, includes sidewalk (34,390 SF) 
i. Hardscape = 31,121 SF 
ii. Landscape = 3,269 SF 


2. Are there chassis wash bays at current site? If so, I'll include those with general bus wash down... 
Yes. As discussed, chassis wash bay at ground level and a chassis wash bay for the paratransit. 


3. HVAC makeup demand—not sure how to interpret comments below, can we get a gallons per month, by month 
from Arup? 


Still tracking this down. 


HVAC Monthly Demand (gal/mo) 


June July August 


4. Describe landscaping—native? Lawn? Drip irrigation? 
Native planting w/ drip irrigation 


5. Need to understand what the source is for “water reclamation tanks” (I’m assuming source for “rainwater” 
storage is roof runoff, and source for “greywater” storage is from commercial/residential grey water 
fixtures) Also need to understand was the use is for each type of tank (irrigation demand? HVAC demand?) 


Water reclaim tanks capture water from the bus wash, filter and recirculate back to the bus wash. 


The gray water waste drainage piping from lavatories, bathtubs, showers and clothes washing machines will 
be collected throughout the building from residential, commercial and SFMTA spaces and conveyed toa 
17,000 gallon graywater storage tank, the content of the tank will be processed and stored in a day tank for 
immediate distribution throughout the building as recycled water, recycled water will be used for fixture 
flushing and bus washing. 


The storm drainage piping from the roofs will be collected throughout the building and conveyed to a 17,000 
gallon 

storm water harvesting storage tank, the content of the tank will be processed and stored in a day tank for 

immediate distribution through the building as irrigation water and bus washing. 


From: Peter Alexander Mye <Pmye@swca.com> 

Sent: Tuesday, October 3, 2023 9:08 AM 

To: Chris Jauregui <Chris.Jauregui@plenaryamericas.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.or >: 
Dwyer, Debra (CPC) <debra.dwyer@sfgov.org>; Magary, Kerstin <Kerstin.Magary@sfmta.com>; O'Brien, Sean (DPW) 
<sean.obrien@sfdpw.org>; Kempf, Tim (DPW) <lTim.Kempf@sfdpw.org>; Beth Goldstein <bgoldstein@hydroce.com> 


Cc: Craciun, Florentina (CPC) <florentina.craciun@sfgov.org> 
Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 
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ATTACHMENT 2 


Thanks Chris. | will add the responses to the administrative record and coordinate with Beth at HCE. 


Peter A. Mye 


Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Chris Jauregui <Chris Jauregui@ plenaryamericas.com> 
Sent: Monday, October 2, 2023 11:19 PM 


To: Peter Alexander Mye <Pmye@swca.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra 
(CPC) <debra.dwyer@sfgov.org>; Magary, Kerstin <Kerstin.Magary@sfmta.com>; O'Brien, Sean (DPW) 
<sean.obrien@sfdpw.org>; Kempf, Tim (DPW) <Tim.Kempf@sfdpw.org>; Beth Goldstein <bgoldstein@hydroce.com> 


Cc: Craciun, Florentina (CPC) <florentina.craciun@sfgov.org> 
Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Hi Peter, 
In response to several questions/comments around the WSA RFI, please see below a consolidated list of responses: 


1. Seasonal Variation in GPD. There will be seasonal variation in cooling tower water use. The peak is anticipated 
to be 29,300 GPD per the Draft EIR (Arup) memo. The maximum average daily value we suggest is 7,600 GPD. 
The winter months will likely have zero cooling tower water usage (except during unusual and extreme 
weather). 
Graywater Tank Capacity. 17,000 gallons 
Rainwater storage Tank Capacity. 17,000 gallons 
Water Reclamation Tanks Capacity. (2) 1,500 gallons 
Non-Potable Water. Paratransit Washing Bay and Chassis Wash in bus yard use non-potable water. 
Hardscape/Landscape Areas: 
a. Podium 
i. Hardscape = 56,785 SF 
ii. Landscape = 26,282 SF 
b. Ground (includes sidewalk) 
i. Hardscape = 31,121 SF 
ii. Landscape = 3,269 SF 


ee Oe 


I'll send updated drawings tomorrow. 


Thanks, 
Chris 


Chris Jauregui 
+1 (310) 775-1583 


From: Peter Alexander Mye <Pmye@swca.com> 

Sent: Tuesday, September 26, 2023 12:54 PM 

To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer@sfgov.org>; Magary, 
Kerstin <Kerstin.Magary@sfmta.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org>; Kempf, Tim (DPW) 
<Tim.Kempf@sfdpw.org>; Chris Jauregui <Chris Jauregui@plenaryamericas.com>; Beth Goldstein 
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ATTACHMENT 2 
<bgoldstein@hydroce.com> 
Cc: Craciun, Florentina (CPC) <florentina.craciun@sfgov.org> 
Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Hello All, 
Attached are SWCA’s notes from today’s meeting. If there are any additions, revisions, clarifications please let me know. 


Also note that file titles shared in the WSA Update RFI subfolder located here have been corrected to avoid confusion. 
The Refined Project roof plan to assist with the SFPUC Calculator inputs for permeable surfaces etc. has also been 
added. 


Peter A. Mye 


Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Peter Alexander Mye 
Sent: Tuesday, September 26, 2023 10:58 AM 


To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer@sfgov.org>; Magary, 
Kerstin <Kerstin.Magary@sfmta.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org>; Kempf, Tim (DPW) 
<Tim.Kempf@sfdpw.org>; Chris Jauregui <Chris Jauregui@ plenaryamericas.com>; Beth Goldstein 
<bgoldstein@hydroce.com> 


Cc: Craciun, Florentina (CPC) <florentina.craciun@sfgov.org> 
Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Hello, 
The final agenda is attached. The files are located here. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Peter Alexander Mye 
Sent: Friday, September 22, 2023 6:34 PM 


To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer@sfgov.org>; Magary, 
Kerstin <Kerstin.Magary@sfmta.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org>; Kempf, Tim (DPW) 
<Tim.Kempf@sfdpw.org>; Chris Jauregui <Chris Jauregui@plenaryamericas.com>; Beth Goldstein 
<bgoldstein@hydroce.com> 


Cc: Craciun, Florentina (CPC) <florentina.craciun@sfgov.org> 
Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Whoops. In a rush | forgot to attach. Here it is. 


ATTACHMENT 2 
Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Peter Alexander Mye 

Sent: Friday, September 22, 2023 6:15 PM 

To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer@sfgov.org>; Magary, 
Kerstin <Kerstin.Magary@sfmta.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org>; Kempf, Tim (DPW) 
<Tim.Kempf@sfdpw.org>; Chris Jauregui <Chris.Jauregui@plenaryamericas.com>; Beth Goldstein 
<bgoldstein@hydroce.com> 


Ce: Craciun, Florentina (CPC) <florentina.craciun@sfgov.org> 
Subject: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Hello All, 
Please find a drat agenda for Tuesday’ meeting attached. Please confirm you can access the WSA Update and Paratransit 
Option subfolders at SWCA’s Potrero Yard SharePoint site There. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


ATTACHMENT 2 


From: Chris Jauregul 

To: Peter Alexander Mye O"Brien, Sean (DPW) 

Ce: ‘Beth Goldstein Kempf. Tim (DPW): Magary. Kerstin: McKellar, Jennifer (CPC) Dwyer, Debra (CPC) 
Subject: RE: adt’l info needed 

Date: Thursday, October 5, 2023 4:05:26 PM 


Attachments: image001.png 


Hi Peter, 


Re: question 3 below, we estimate a worst-case scenario monthly breakdown as follows: 


HVAC Monthly Demand (gal/mo) 


May June July August September October November December 


Thanks, 
Chris 


Chris Jauregui 
+1 (310) 775-1583 


From: Peter Alexander Mye <Pmye@swca.com> 

Sent: Thursday, October 5, 2023 12:44 PM 

To: Chris Jauregui <Chris.Jauregui@ plenaryamericas.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org> 

Cc: Beth Goldstein <bgoldstein@hydroce.com>; Kempf, Tim (DPW) <Tim.Kempf@sfdpw.org>; Magary, Kerstin <Kerstin. Magary@sfmta.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@ sfgov.org>; Dwyer, Debra 
(CPC) <debra.dwyer@sfgov.org> 

Subject: RE: adt'l info needed 


Thanks. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Chris Jauregui <Chris Jauregui@ plenaryamericas.com> 
Sent: Thursday, October 5, 2023 11:37 AM 


To: Peter Alexander Mye <Pmye@swca.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org> 
Ce: Beth Goldstein <bgoldstein@hydroce.com>; Kempf, Tim (DPW) <Tim.Kempf@sfdpw.org>; Magary, Kerstin <Kerstin, Magary@sfmta.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@ sfgov.org>; Dwyer, Debra 
(CPC) <debra.dwyer@sfgov.org> 


Subject: RE: adt'l info needed 
| meant to include the updated paratransit plans noting chassis wash instead of wash bay 


Chris Jauregui 
+1 (310) 775-1583 


From: Chris Jauregui 

Sent: Thursday, October 5, 2023 11:36 AM 

To: 'Peter Alexander Mye' <Pmye@swca.com>; ‘O'Brien, Sean (DPW)! <sean.obrien@sfdpw.org> 

Ce: 'Beth Goldstein’ <bgoldstein@hydroce.com>; 'Kempf, Tim (DPW)! <Tim.Kempf@sfdpw.org>; 'Magary, Kerstin' <Kerstin. Magary@sfmta.com>; ‘McKellar, Jennifer (CPC)' <jennifer,. mckellar@ sfgov.org>; ‘Dwyer, 
Debra (CPC)' <debra. dwyer@ sfgov.org> 

Subject: RE: adt'l info needed 


Peter, 
See responses below. Still working on responses for the table in question 2 


Thanks, 
Chris 


Chris Jauregui 
+1 (310) 775-1583 


From: Chris Jauregui 

Sent: Thursday, October 5, 2023 10:54 AM 

To: Peter Alexander Mye <Pmye@swca.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org> 

Ce: Beth Goldstein <bgoldstein@hydroce.com>; Kempf, Tim (DPW) <Iim.Kempf@ sfdpw.ore>; Magary, Kerstin <Kerstin. Magary@ sfmta.com>; McKellar, Jennifer (CPC) <jennifer. mckellar@sfgov.org>; Dwyer, Debra 
(CPC) <debra.dwyer@ sfgov ore> 


Subject: RE: adt'l info needed 
Peter — confirming receipt and PNC is working to get you responses before noon. 


Chris Jauregui 
+1 (310) 775-1583 


From: Peter Alexander Mye <Pm wea.com> 

Sent: Thursday, October 5, 2023 10:09 AM 

To: Chris Jauregui <Chris Jauregui@ plenaryamericas.com>; O'Brien, Sean (DPW) <sean.obrien@sfdow.org> 

Ce: Beth Goldstein <bgoldstein@hydroce.com>; Kempf, Tim (DPW) <Tim.Kempf@ sfdpw.ore>; Magary, Kerstin <Kerstin. Magary@ sfmta.com>; McKellar, Jennifer (CPC) <jennifer mckellar@sfgov org>; Dwyer, Debra 
(CPC) <. ra.dwyer V.Org> 

Subject: RE: adt'l info needed 

Importance: High 


Chris and Sean, 
Please confirm receipt of the WSA Update RFI follow-up below and that responses will be provide by noon today. Thanks. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns; He/Him/His/Mr. 


ATTACHMENT 2 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Peter Alexander Mye 

Sent: Wednesday, October 4, 2023 6:41 PM 

To: Chris Jauregui <Chris Jauregui@plen. mericas.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org> 

Ce: Beth Goldstein <bgoldstein@hydroce.com>; Kempf, Tim (DPW) <Iim.Kempf@ sfdpw.org>; Magary, Kerstin <Kerstin, Magary@sfmta.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra 
(CPC) <debra.dwyer@ sfgov,org> 

Subject: FW: adt'! info needed 


Chris, 

See below follow-up to your 10/2/23 email and the Refined Project water demand details. @Chris Jauregui and relevant design staff from PNC team such as ARCADIS |BI Group must respond by noon tomorrow. 
Without a complete response by noon tomorrow the 10/6/23 submission date for the Draft Water Demand Technical Memo will slip. 

Yours, 

Peter A. Mye 

Lead Environmental Planner - Senior Project Manager 

Pronouns; He/Him/His/Mr 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Beth Goldstein <bgoldstein@hydro: m> 
Sent: Wednesday, October 4, 2023 5:39 PM 
To: Peter Alexander Mye <Pmye@swca.com> 


Subject: adt'| info needed 
1. Hardscape/Landscape areas provided below do not add up to total project footprint (192,000 SF) 
192,000 SF is just for the podium 
a. Podium (192,000 SF) 
i. Hardscape = 56,785 SF 
li. Landscape = 26,282 SF 
li. Roof = 108,933 SF 
b. Ground, includes sidewalk (34,390 SF) 
i. Hardscape = 31,121 SF 
ii. Landscape = 3,269 SF 
2. Are there chassis wash bays at current site? If so, I'll include those with general bus wash down... 
Yes. As discussed, chassis wash bay at ground level and a chassis wash bay for the paratransit 


3. HVAC makeup demand—not sure how to interpret comments below, can we get a gallons per month, by month from Arup? 


Still tracking this down. 


HVAC Monthly Demand (gal/mo) 


July August September October November December 


eee | racial ud vd 


4. Describe landscaping—native? Lawn? Drip irrigation? 
Native planting w/ drip irrigation 


5, Need to understand what the source is for “water reclamation tanks” (I'm assuming source for “rainwater” storage is roof runoff, and source for “greywater” storage Is from commercial/residential grey 
water fixtures) Also need to understand was the use is for each type of tank (irrigation demand? HVAC demand?) 


Water reclaim tanks capture water from the bus wash, filter and recirculate back to the bus wash 


The gray water waste drainage piping from lavatories, bathtubs, showers and clothes washing machines will 
be collected throughout the building from residential, commercial and SFMTA spaces and conveyed to a 
17,000 gallon graywater storage tank, the content of the tank will be processed and stored in a day tank for 
immediate distribution throughout the building as recycled water, recycled water will be used for fixture 
flushing and bus washing 


The storm drainage piping from the roofs will be collected throughout the building and conveyed to a 17,000 gallon 
storm water harvesting storage tank, the content of the tank will be processed and stored in a day tank for 
immediate distribution through the building as irrigation water and bus washing 


From: Peter Alexander Mye <Pmye@swca.com> 

Sent: Tuesday, October 3, 2023 9:08 AM 

To: Chris Jauregui <Chris.Jauregui@plenaryamericas.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer@sfgov.org>; Magary, Kerstin <Kerstin. Magary@sfmta.com>; 
O'Brien, Sean (DPW) <sean.obrien@sfdpw.org>; Kempf, Tim (DPW) <Iim.Kempf@sfdow.org>; Beth Goldstein <bgoldstein@hydroce.com> 

Cc: Craciun, Florentina (CPC) <florentina.craciun@sfgov.ore> 

Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Thanks Chris. | will add the responses to the administrative record and coordinate with Beth at HCE 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr: 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Chris Jauregui <Chris Jauregui@ plenarvamericas.com> 
Sent: Monday, October 2, 2023 11:19 PM 


ATTACHMENT 2 


To: Peter Alexander Mye <Pmye@swca.com>; McKellar, Jennifer (CPC) <jennifer.mckellar@ sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer@ sfgov.org>; Magary, Kerstin <Kerstin. Magary@ sfmta.com>; O'Brien, Sean 
(DPW) <sean.obrien@ sfdpw.org>; Kempf, Tim (DPW) <Tim.Kempf@ sfdpw.org>; Beth Goldstein <bgoldstein@hydroce.com> 

Ce: Craciun, Florentina (CPC) <florentina craciun@sfgov.org> 

Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Hi Peter, 
In response to several questions/comments around the WSA RFI, please see below a consolidated list of responses: 


1. Seasonal Variation in GPD. There will be seasonal variation in cooling tower water use. The peak is anticipated to be 29,300 GPD per the Draft EIR (Arup) memo. The maximum average daily value we 
suggest is 7,600 GPD. The winter months will likely have zero cooling tower water usage (except during unusual and extreme weather). 
. Graywater Tank Capacity. 17,000 gallons 
. Rainwater storage Tank Capacity. 17,000 gallons 
Water Reclamation Tanks Capacity. (2) 1,500 gallons 
. Non-Potable Water. Paratransit Washing Bay and Chassis Wash in bus yard use non-potable water. 
. Hardscape/Landscape Areas: 
a. Podium 
i. Hardscape = 56,785 SF 
il. Landscape = 26,282 SF 
b. Ground (includes sidewalk) 
i. Hardscape = 31,121 SF 
ji, Landscape = 3,269 SF 


Nw Pwn 


I'll send updated drawings tomorrow. 


Thanks, 
Chris 


Chris Jauregui 
+1 (310) 775-1583 


From: Peter Alexander Mye <Pmye@swca.com> 

Sent: Tuesday, September 26, 2023 12:54 PM 

To: McKellar, Jennifer (CPC) <jennifer. mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwver@sfgov.org>; Magary, Kerstin <Kerstin. Magary@sfmta,com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org>; Kempf, 
Tim (DPW) <Tim.Kempf@sfdpw.org>; Chris Jauregui <Chris Jauregui@ plenaryamericas.com>; Beth Goldstein <bgoldstein@ hydroce.com> 

Ce: Craciun, Florentina (CPC) <flor na.craciun V.Org> 

Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Hello All, 
Attached are SWCA’s notes from today’s meeting. If there are any additions, revisions, clarifications please let me know. 


Also note that file titles shared in the WSA Update RFI subfolder located here have been corrected to avoid confusion. The Refined Project roof plan to assist with the SFPUC Calculator inputs for permeable 
surfaces etc. has also been added. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Peter Alexander Mye 

Sent: Tuesday, September 26, 2023 10:58 AM 

To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra,dwyer@sfgov.org>; Magary, Kerstin <Kerstin Magary@sfmta.com>; O'Brien, Sean (DPW) <sean.obrien@ sfdpw.org>; Kempf, 
Tim (DPW) <Tim.Kempf@sfdpw.org>; Chris Jauregui <Chris Jauregui@plenaryamericas.com>; Beth Goldstein <bgoldstein@hydroce.com> 

Cc: Craciun, Florentina (CPC) <florentina.craciun@ sfgov.org> 

Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Hello, 
The final agenda is attached. The files are located here. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Peter Alexander Mye 

Sent: Friday, September 22, 2023 6:34 PM 

To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwyer@sfgov.org>; Magary, Kerstin <Kerstin. Magary@sfmta.com>; O'Brien, Sean (DPW) <sean obrien@sfdow.org>; Kempf, 
Tim (DPW) <Tim.Kempf@sfdpw.org>; Chris Jauregui <Chris Jauregui@ plenaryvamericas.com>; Beth Goldstein <bgoldstein@hydroce,com> 

Ce: Craciun, Florentina (CPC) <florentina.craciun@sfgov org> 

Subject: RE: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Whoops. In a rush | forgot to attach. Here it is. 


Peter A. Mye 
Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr. 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


From: Peter Alexander Mye 

Sent: Friday, September 22, 2023 6:15 PM 

To: McKellar, Jennifer (CPC) <jennifer.mckellar@sfgov.org>; Dwyer, Debra (CPC) <debra.dwver@sfgov.org>; Magary, Kerstin <Kerstin Magary@sfmta.com>; O'Brien, Sean (DPW) <sean.obrien@sfdpw.org>; Kempf, 
Tim (DPW) <Tim.Kempf@sfdow.org>; Chris Jauregui <Chris Jauregui@ plenaryamericas.com>; Beth Goldstein <bgoldstein@hydroce.com> 

Ce: Craciun, Florentina (CPC) <florentina craciun@sfgov.org> 


ATTACHMENT 2 


Subject: Potrero Yard - WSA Update RFI Responses (Hold #1) 


Hello All, 


Please find a drat agenda for Tuesday’ meeting attached. Please confirm you can access the WSA Update and Paratransit Option subfolders at SWCA’s Potrero Yard SharePoint site Ohere. 


Peter A. Mye 


Lead Environmental Planner - Senior Project Manager 
Pronouns: He/Him/His/Mr- 


SWCA Environmental Consultants 
95 Third Street, Floor 2 

San Francisco, CA 94103 

Direct 415.523.5516 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0213 


WHEREAS, Under the California Environmental Quality Act (CEQA) and 
California Water Code Section 10910(g)(1), the San Francisco Public Utilities 
Commission (SFPUC) is required to prepare and approve a Water Supply Assessment 
(WSA) for the cumulative water demands presented by the proposed 655 4" Street Project 
(Project), which would construct a podium building with two towers totaling 
approximately 1.2 million gross square feet with 1,105 housing units, ground-floor retail 
use, and a privately-owned, publicly-accessible plaza; and 


WHEREAS, The Project is required to comply with the City’s Non-potable Water 
Ordinance, Article 12C of the San Francisco Health Code, and as a result, the Project will 
offset its potable water use through the use of alternate water sources; and 


WHEREAS, A WSA is an informational document that assesses the adequacy of 
water supplies to serve a proposed project and is required to be prepared as part of the 
CEQA environmental review process; and 


WHEREAS, The water demand associated with the Project is encompassed within 
the 2020 Urban Water Management Plan water demand projections; and 


WHEREAS, The water demand associated with the Project is also encompassed 
within the 2023 Interim Water Demand Projections, which the SFPUC prepared after the 
2020 Urban Water Management Plan water demand projections to account for slightly 
higher housing unit projections associated with the Housing Element 2022 Updated 
adopted by the City in January 2023; and 


WHEREAS, Approval of a Water Supply Assessment as an_ informational 
document is not considered an approval action as defined in Section 15378 of the CEQA 
Guidelines; and 


WHEREAS, A Water Supply Assessment must be approved at a public meeting by 
the governing body of the public water supplier that would serve the proposed project; and 


WHEREAS, On May 28, 2019, by Resolution No. 19-0103, this Commission 
approved a WSA for the Project, which concluded that the SFPUC has adequate water 
supplies to meet the proposed Project’s water demands through 2040; and 


WHEREAS, Following this Commission’s May 28, 2019, approval of the WSA for 
the Project, the SFPUC updated its total retail water demand projections to account for the 
adopted Housing Element 2022 Update; and 


WHEREAS, Following this Commission’s May 28, 2019, approval of the WSA for 
the Project, the project description was revised to include more residential units, reduce 
retail uses, and remove previously proposed office and hotel uses, resulting in lower water 
demand estimates for the current proposed Project compared to those provided in the WSA 
approved on May 28, 2019; and 


WHEREAS, SFPUC staff prepared the attached Revised WSA for the proposed 
Project, analyzing water supply and demand under three scenarios: (1) No implementation 
of the Bay-Delta Plan Amendment or the Proposed Voluntary Agreement (Scenario 1), (2) 
Implementation of the Proposed Voluntary Agreement (Scenario 2), and (3) 
Implementation of the Bay-Delta Plan Amendment (Scenario 3); and 


WHEREAS, The Revised WSA concludes that the SFPUC’s total projected water 
supplies through 2045 will (1) meet the demands of the proposed Project in normal years 
under all three scenarios, (2) meet the demands of the proposed Project in dry years without 
rationing beyond the SFPUC’s level of service (LOS) goal of no more than 20% system- 
wide rationing under Scenario 1, (3) meet the demands of the proposed Project in dry years 
but require rationing closer to the LOS goal under Scenario 2, and (4) not reliably meet the 
demands of the proposed Project without rationing at a level greater than that required to 
achieve the LOS goal under Scenario 3; and 


WHEREAS, In dry years, the proposed Project may have lower levels of mandatory 
water use reduction compared to existing buildings because of the installation of water- 
efficient plumbing fixtures and non-potable water systems associated with new 
construction, and the relatively small volume of water demand generated by the proposed 
Project itself would not exacerbate the projected shortfalls resulting from implementation 
of the Bay-Delta Plan Amendment; now, therefore, be it 


RESOLVED, This Commission approves the attached Revised Water Supply 
Assessment for the proposed 655 4"" Street Project pursuant to the California Water Code 
Section 10910(g). 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 28, 2023. 


Secretary, Public Utilities Commission 


San Francisco 
Water Power Sewer 


Services of the San Francisco Public Utilities Commission 


October 31, 2023 


TQ; Commissioner Tim Paulson, President 
Commissioner Anthony Rivera, Vice President 
Commissioner Newsha K. Ajami 
Commissioner Sophie Maxwell 
Commissioner Kate H. Stacy 

: | d \ \ h 
Dennis J. Herrera, General Manager a ( Sera 
Stiven . Kttifee 


FROM: Steven R. Ritchie, Assistant General Manager, Water 


THROUGH: 


RE: Revised Water Supply Assessment for the 655 4" Street Project 


Summary 


Introduction 


The California Water Code (Sections 10910 through 10915) requires urban water 
suppliers like the San Francisco Public Utilities Commission (SFPUC) to furnish a 
Water Supply Assessment (WSA) to the city or county that has jurisdiction to approve 
the environmental documentation for certain qualifying projects (as defined in Water 
Code Section 10912(a)) subject to the California Environmental Quality Act (CEQA). 
The WSA process typically relies on information contained in a water supplier's Urban 
Water Management Plan (UWMP) and involves answering specific questions related to 
the estimated water demand of the proposed project. This memo serves as the WSA 
for the proposed 655 4" Street Project (proposed project), for use in the support of a 
Housing Element General Plan Evaluation to be filed by the San Francisco Planning 
Department (case no. 2022-011490ENV, San Francisco Planning Department). 


This WSA is a revision to and supersedes the WSA that was previously prepared for 
the same proposed project dated May 17, 2019 and approved on May 28, 2019 
(Resolution No. 19-0103). This WSA was revised to account for (1) changes to the 
project description including the addition of more residential units, reduction of retail 
uses, and removal of previously-proposed office and hotel uses; and (2) recent 
changes to San Francisco retail water demand projections reflecting the adopted 
Housing Element 2022 Update described in the next section. 


1.1.1. 2020 Urban Water Management Plan and 2023 Interim Water Demand 
Projections 


The Commission, by Resolution No. 21-0100, adopted the SFPUC's current 2020 
UWMP. The water demand projections in the UWMP incorporated housing unit growth 
projections from the Housing Element 2022 Update objective and employment growth 
projections from the 2017 Land Use Allocation (LUA 2017); San Francisco Planning 
Department provided both projections. Since the SFPUC’s adoption of the 2020 UWMP 
in June 2021, the Planning Commission certified the Housing Element 2022 Update 
Environmental Impact Report (Housing Element EIR) in November 2022. The Housing 
Element EIR, which supported the City’s adoption of the Housing Element in January 
2023, assumed slightly higher housing unit projections than those used in the 2020 
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UWMP, but was still in line with the objective to produce an average of 5,000 housing 
units per year. Nonetheless, as a result of the slightly higher housing unit projections 
associated with the Housing Element EIR, the SFPUC determined that its 2020 UWMP 
no longer accounted for all projected retail water demands. 


The SFPUC will not be updating its UWMP until 2025. Therefore, during this interim 
period, the SFPUC has prepared the 2023 Interim Water Demand Projections 
(Attachment A) to document the SFPUC’s projected retail water supplies when 
compared to projected retail water demands associated with the adopted Housing 
Element 2022 Update. The San Francisco Planning Department provided the updated 
housing unit projections for SFPUC to update its water demand projections. The water 
demand projections are presented in five-year increments through 2045, meeting 
Water Code requirements. 


Growth associated with the proposed project was encompassed within the growth 
projections used in the 2020 UWMP, and therefore encompassed within the updated 
growth projections used in the 2023 Interim Water Demand Projections. Consequently, 
water demand associated with the proposed project was encompassed within the water 
demand projections in the 2020 UWMP, and therefore encompassed within the 2023 
Interim Water Demand Projections. In other words, the proposed project has already 
been accounted for in SFPUC’s water supply planning. 


The WSA for a qualifying project within the SFPUC's retail service area' may use 
information from the UWMP and, as applicable, the 2023 Interim Water Demand 
Projections. Therefore, the 2020 UWMP and 2023 Interim Water Demand 
Projections are incorporated by reference throughout this WSA, as shown in 
bold, italicized text. The 2020 UWMP and 2023 Interim Water Demand Projections 


may be accessed at www.sfpuc.org/uwmp. 


As described in detail in Section 7.3.1 of the UWMP, in December 2018, the State 
Water Resources Control Board (SWRCB) adopted amendments to the Water Quality 
Control Plan for the San Francisco Bay/Sacramento-San Joaquin Delta Estuary (Bay- 
Delta Plan Amendment). The City, along with multiple other water agencies, filed suit in 
early 2019 challenging the validity of the Bay-Delta Plan Amendment. That lawsuit, 
which is consolidated with other legal challenges, is currently pending in Sacramento 
Superior Court. In January 2021, the SWRCB moved to implement the Bay-Delta Plan 
Amendment on the Tuolumne River by issuing a water quality certification under 
Section 401 of the Clean Water Act in the Federal Energy Regulatory Commission 
(FERC) licensing proceedings for the hydropower projects associated with the New 
Don Pedro and La Grange dams. The City and other water users on the Tuolumne 
River have filed pending legal and administrative challenges to these SWRCB actions. 
FERC has not yet reissued a license for the New Don Pedro Hydropower Project, and 
the legal challenges to the water quality certification are pending and remain 
unresolved. Alongside the water quality certification, on August 8, 2022, the SWRCB 
issued a CEQA Notice of Preparation for an alternative means of implementing the 
Bay-Delta Plan Amendment. 


Recognizing the obstacles to implementing the Bay-Delta Plan Amendment, the 
SWRCEB, by Resolution No. 2018-0059 adopting the Bay-Delta Plan Amendment, 
directed staff to help complete a “Delta watershed-wide agreement, including potential 
flow measures for the Tuolumne River" by March 1, 2019, and to incorporate such 
agreements as an “alternative” for a future amendment to the Bay-Delta Plan to be 


1 SFPUC's “retail service area” refers to water customers inside the City and County of San 
Francisco (City), as well as select areas outside of the City. 
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presented to the SWRCB “as early as possible after December 1, 2019.” In accordance 
with the SWRCB's instruction, on March 1, 2019, the SFPUC, in partnership with other 
key stakeholders, submitted a proposed project description for the Tuolumne River that 
could be the basis for a voluntary substitute agreement with the SWRCB (Proposed 
Voluntary Agreement). Since 2019, SFPUC has participated in negotiations with the 
State and other stakeholders regarding the Proposed Voluntary Agreement. On 
November 9, 2022, SFPUC signed a non-binding Memorandum of Understanding with 
various representatives of the State environmental and resource agencies, outlining 
conceptual deal points for a Tuolumne River Voluntary Agreement. As of the date of 
the issuance of this Water Supply Assessment, those negotiations remain ongoing. 


Implementation of the Bay-Delta Plan Amendment is uncertain given the ongoing 
negotiations, litigation, and regulatory proceedings; these are further described in 
Section 7.3.1 of the UWMP. Given the current uncertainty regarding the extent and 
timing of the implementation of the Bay-Delta Plan Amendment, this WSA analyzes 
water supply and demand through 2045 under three scenarios: (1) No implementation 
of the Bay-Delta Plan Amendment or the Proposed Voluntary Agreement (Scenario 1), 
(2) Implementation of the Proposed Voluntary Agreement (Scenario 2), and (3) 
Implementation of the Bay-Delta Plan Amendment (Scenario 3). 


1.1.2 Basis for Requiring a WSA for the Proposed Project 


Except for the WSA approved on May 28, 2019 (Resolution No. 19-103), which is 
superseded by this revised WSA, the proposed project has not been the subject of a 
previous WSA, nor has it been part of a larger project for which a WSA was completed. 


The proposed project qualifies for preparation of a WSA under Water Code Section 
1091 2(a) because it is a mixed-use development that includes more than 500 dwelling 
units. The proposed project is characterized further in Section 1.2. 


1.2 Proposed Project Description 


The project site is located at 655 4" Street in San Francisco's South of Market (SoMa) 
neighborhood. The intersection of 4 Street and Townsend Street is directly south of 
the project site, with 4" Street to the west and Townsend Street to the south. 


Tishman Speyer proposes to demolish the three existing buildings, associated surface 
parking lots, and vegetation on the project site, including street trees and other 
plantings. The proposed project would merge the seven existing lots and construct a 
podium building with two new towers containing approximately 1,032,528 square feet 
(sf) of residential area (1,105 housing units) and 9,923 sf of ground-floor retail use. The 
proposed project would also contain 9,195 sf of exterior privately-owned, publicly- 
accessible open space (POPOS) in the form of a public plaza. The new development 
would also include a 142,580-sf below-grade, two-level basement containing car 
parking. 


The project is anticipated to begin construction in January 2025 with completion 
anticipated in January 2028, immediately followed by project occupancy. The project is 
not anticipated to be phased. 


For additional details on the proposed project, see Attachment B. 
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2.0 Water Supply 


This section reviews San Francisco's existing and planned water supplies. 


2.1 Regional Water System 


See Section 3.1 of the UWMP for descriptions of the San Francisco Regional Water 
System (RWS), Section 6.1 of the UWMP for water rights held by City and County of 
San Francisco, and Section 7.1 of the UWMP for the SFPUC Water System 
Improvement Program (WSIP). 

2.2 Existing Retail Supplies 


Retail water supplies from the RWS are described in Section 6.1 of the UWMP. 


Local groundwater supplies, including the Westside Groundwater Basin, are described 
in Section 6.2.1 of the UWMP. 


Local recycled water supplies, including the Harding Park Recycled Water Project and 
Pacifica Recycled Water Project, are described in Section 6.2.1 of the UWMP. 
2.3 Planned Retail Water Supply Sources 


The San Francisco Groundwater Supply Project is described in Section 6.2.1.1 of the 
UWMP. 


The Westside and Treasure Island Recycled Water Projects are described in Section 
6.2.2 of the UWMP. 
2.4 Summary of Current and Future Retail Water Supplies 


A breakdown of water supply sources for meeting SFPUC retail water demand through 
2045 in normal years is provided in Section 6.2.5 of the UWMP. For dry years, see the 
next section. 


2.5 Dry-Year Water Supplies 

A description of dry-year supplies developed under WSIP is provided in Section 7.2 of 
the UWMP. 

2.6 Additional Water Supplies 


The SFPUC is increasing and accelerating its efforts to acquire additional water 
supplies and explore other projects that would increase overall water supply resilience 
through the Alternate Water Supply Program. A description of the Alternative Water 
Supply Program and the supplies being studied is provided in Section 7.4 of the 
UWMP. 


3.0 Water Demand 


This section reviews the projected retail water demands and the demand associated 
with the proposed project. 


3.1. Projected Retail Water Demand 


The projected retail water demand through 2045 is described in Section 4.1 of the 
UWMP and updated in the 2023 Interim Water Demand Projections (Attachment 
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A). This section of the UWMP also describes the methodology used for demand 
projections and the factors considered. Updates specific to the to the change in 
housing unit projections are described in the 2023 Interim Water Demand Projections. 


3.2 Proposed Project Water Demand 


The project sponsor's consultants provided a memo describing the methods and 
assumptions used to estimate the water demand of the proposed project, along with 
the resulting demand (Attachment B). 


Because the proposed project must comply with San Francisco's Non-potable Water 
Ordinance (Article 12C of the San Francisco Health Code), estimates for both potable 
and non-potable demands were submitted as part of the WSA request. The Non- 
potable Water Ordinance requires new development projects with 100,000 square feet 
or more of gross floor area, that apply for a site permit after January 1, 2022, to install 
and operate an onsite non-potable water system. Commercial buildings must meet 
their toilet and urinal flushing and drain trap priming demands through the collection, 
treatment, and use of available blackwater and condensate. Residential and mixed-use 
buildings must meet their toilet and urinal flushing, irrigation, clothes washing, and 
drain trap priming demands through the collection, treatment, and use of available 
graywater and condensate. While not required, residential and mixed-use projects may 
use treated blackwater if desired. As indicated in the water demand memo provided on 
behalf of the project sponsor in Attachment B, the proposed project would exceed the 
requirements of the Non-potable Water Ordinance by reusing cooling system 
condensate in addition to using graywater to meet toilet and urinal flushing, clothes 
washing, irrigation, and drain trap priming. 


Both potable and non-potable demands for the project were estimated using the 
SFPUC's Non-potable Water Calculator and supplemented with additional calculations 
for cooling tower demand. The SFPUC reviewed the memo to ensure that the 
methodology is appropriate for the types of proposed water uses, the assumptions are 
valid and thoroughly documented along with verifiable data sources, and a professional 
Standard of care was used. The SFPUC concluded that the demand estimates 
provided on behalf of the project sponsor are reasonable. Water demand associated 
with the proposed project over the 20-year planning horizon is shown in the following 
Table 1. 


The non-potable demand estimates in Table 1 are based on building uses anticipated 
at the time the WSA was requested, i.e., during the planning and environmental review 
Stage of the proposed project. It is understood that these estimates will likely change as 
the proposed project's design progresses, and information submitted for the WSA 
request is not part of the proposed project's compliance with the Non-potable Water 
Ordinance. City review and approval of a proposed onsite water system must be 
performed separately through the Non-potable Water Program. However, the intent of 
providing a breakdown of potable and non-potable demand estimates in this WSA is to 
demonstrate that the proposed project will incorporate water reuse per City 
requirements and the proposed project's sustainability goals, if any. As noted earlier, 
the total demand of the proposed project, regardless of non-potable use, is already 
encompassed in the 2023 Interim Water Demand Projections. Furthermore, total 
demand represents the most conservative estimate and accounts for back-up potable 
supplies that must be provided by the SFPUC in the event that non-potable supplies 
serving the proposed project are unavailable. 
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Table 1: Water Demand Based on Project Phasing (mgd) 
2025 2030 2035 2040 =#=—§. 2045 
Potable Demand eas 0.051 0.051 0.051 
Non-potable Demand 0.033 0.033 0.033 0.033 
Total Demand 0.084 0.084 0.084 0.084 


Potential Potable Water 
Savings as Percentage of Total 
Demand 39% 39% 39% 39% 


mgd = million gallons per day 


Notes: 
Total demand conservatively assumes that all demands are met with potable supplies. 


The San Francisco Planning Department has determined that the proposed project is 
encompassed within the housing projections described in the Housing Element 2022 
Update and the employment projections from LUA 2017, as indicated in the letter from 
the Planning Department to the SFPUC (Attachment A). Therefore, the demand of the 
proposed project is also encompassed within the San Francisco retail water demands 
that are presented in the 2023 Interim Water Demand Projections, which considers 
retail water demand based on the housing and employment projections provided by the 
Planning Department. The following Table 2 shows the demand of the proposed project 
relative to total retail demand. 


Table 2: Proposed Project Demand Relative to Total Retail Demand 


f 
| 


2025 2030 2035 #2040 2045 


Total Retail Demand (mgd)! T1a3 


Total Demand of Proposed 
Project (mgd) 0.084 0.084 


Total Demand of Proposed 
Project as Percentage of 
Total Retail Demand? 0.11% 0.10% 


Notes: 

1. Retail water demands per Table 3 of the 2023 Interim Water Demand Projections. 

2. The proposed project is accounted for in the housing and employment projections provided by 
the Planning Department; therefore, total demands associated with the proposed project are 
accounted for in the 2023 Interim Water Demand Projections. 


4.0 Conclusion 


4.1 Comparison of Projected Supply and Demand 


For all scenarios presented here, local supplies (i.e., supplies not from the RWS) 
correspond to those in Table 6-5 of the UWMP. Procedures for determining RWS 
supply availability per the SFPUC’s Water Shortage Allocation Plan (WSAP) are 
described in Section 8.2.4 of the UWMP. 


As explained previously in Section 3.2, water demands associated with the proposed 
project are already captured in the retail demand projections presented in the UWMP. 
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The proposed project is expected to represent up to 0.12% of the total retail water 
demand. Total retail demands correspond to those in Table 3 of the 2023 Interim 
Water Demand Projections and reflect both passive and active conservation, onsite 
water reuse Savings, and water loss. 


4.1.1 Scenario 1: No Implementation of the Bay-Delta Plan Amendment or the 
Proposed Voluntary Agreement 


Table 3 below is adapted from Table 5 of the 2023 Interim Water Demand 
Projections and compares the SFPUC's retail water supplies and demands through 
2045 during normal year, single dry-, and multiple dry-year periods under Scenario 1. 


As shown in Table 3, under Scenario 1 without implementation of the Bay-Delta Plan 
Amendment, existing and planned supplies would meet all projected RWS demands in 
all years. Even though system-wide shortages of RWS supplies would occur in the 4" 
and 5" years of a multi-year drought at 2045 projected levels of demand, retail 
customers would reduce their demands by 5% as required by the Water Supply 
Agreement between SFPUC and its Wholesale Customers. To achieve a small 
reduction such as this, the SFPUC may prohibit certain discretionary outdoor water 
uses and/or call for voluntary water use reduction by its retail customers pursuant to its 
Water Shortage Contingency Plan (Appendix K of the UWMP). The required level of 
water use reduction is well below the SFPUC’s RWS level of service (LOS) goal of 
limiting water use reduction to no more than 20% on a system-wide basis (i.e., an 
average throughout the RWS) in drought years. In 2008, by Resolution No. 08-0200, 
the Commission adopted this goal. 


4.1.2 Scenario 2: Implementation of the Proposed Voluntary Agreement 


A Voluntary Agreement has yet to be accepted by SWRCB as an alternative to the 
Bay-Delta Plan Amendment and thus the shortages that would occur with its 
implementation are not known with certainty. However, given that the objectives of the 
Proposed Voluntary Agreement are to provide fishery improvements while protecting 
water supply through flow and non-flow measures, the RWS supply shortfalls under the 
Proposed Voluntary Agreement would be less than those under the Bay-Delta Plan 
Amendment, and therefore would require water use reductions of a lesser degree than 
that which would occur under Scenario 3. The degree of water use reduction would 
also more closely align with the SFPUC’s RWS LOS goal of limiting water use 
reduction to no more than 20% on a system-wide basis in drought years. 


4.1.3 Scenario 3: Implementation of the Bay-Delta Plan Amendment 


Table 4 below provides projected supplies and demands under Scenario 3. The RWS 
is projected to experience significant shortfalls in single dry and multiple dry years 
through 2045, regardless of whether the proposed project is constructed. These 
Significant shortfalls are a result of implementation of the Bay-Delta Plan Amendment 
and not attributed to the incremental retail demand associated with the proposed 
project. Shortfalls would range from about 11 to 29 mgd, corresponding to water use 
reduction in the retail service area ranging from 15-36%, over the next 20 years. 
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Table 3: Projected Supply and Demand Comparison Under Scenario 1 
(No Implementation of the Bay-Delta Plan Amendment or the Proposed Voluntary Agreement) (mgd) 


Multiple Dry Years? 


Normal | Single 


Year _DryYear' Year Year 2 Year 3 Year 4 Year 5 

Total Retail Demand? Ms Ae 71.3 Flas PS ales 71.3 

a Total Retail Supply’ ke EV ales Vales Tes ARS TAS | 7163 

oS Shortfall 0.0 0.0 0.0 0.0 0.0 0.0 0.0 
Shortfall as % of Demand 0.0% 0.0% 0.0% 0.0% 0.0% 0.0% 0.0% 

Total Retail Demand* 73.0 13,0 73,0 73.0 73.0 13.0 73.0 

© | Total Retail Supply’ 73.0 73.0 73.0 73.0 73.0 73.0 73.0 

si Shortfall 0.0 0.0 0.0 0.0 0.0 0.0 0.0 
: eles Shortfall as % of Demand 0.0% 0.0% 0.0% 0.0% 0.0% 0.0% 0.0% 
Total Retail Demand? 75.0 75.0 Vion) 75.0 Rw) vid. O) 79,0 


5 roe Retail Supply* 75.0 15.0 75.0 75.0 75.0 ie 75:0 

x Shortfall 0.0 0.0 0.0 0.0 0.0 0.0 
Shortfall as % of Demand 0.0% 0.0% 0.0% 0.0% 0.0% 0.0% 

ie Total Retail Demand? 77.9 WHS VAS) WES) 71.9 179 
< | Total Retail Supply’ 71.9 71.9 71.9 77.9 776, eae 
S| Shortfall | 0.0 0.0 if 0.0 0.0 0.0 0.0 0.0 
Shortfall as % of Demand | 0.0% mals 0.0% 0.0% 0.0% 0.0% 0.0% 0.0% 

i 1) otal Reta memendae 81.1 a1 | 81 81.1 81.1 77.0 77.0 
3 Total Retail Supply‘ 81.1 81.1 81.1 81.1 81.1 81.1 81.1 
i. Shortfall 0.0 0.0 0.0 0.0 0.0 4.1 4.1 
Shortfall as % of Demand | 0.0% 0.0% 0.0% 0.0% 0.0% 5.3% | 5.3% 
Notes: 


1. During all single dry years, no RWS system-wide shortages are in effect. 

2. During multiple dry years, no RWS system-wide shortages are in effect until years 4 and 5 at 2045 levels of demand. During those years, a 10% 
system-wide shortage is in effect. 

3. Total retail demands correspond to those in Table 3 of the 2023 Interim Water Demand Projections. 

4. Local supplies (i.e., supplies not from the RWS, including groundwater and recycled water) correspond to those in Table 6-5 of the UWMP. Local 
supplies are assumed to be used before RWS supplies to meet retail demand. 

5. As amended in 2018, the WSAP Tier One Allocation Plan requires retail customers to conserve a minimum of 5% during droughts. If, during a 
declared water shortage, retail demands on the RWS are lower than the retail allocation in a dry year, retail demands on the RWS will be reduced 
by 5%. This provision is in effect in years 4 and 5 of a multi-dry year sequence at 2045 levels of demand. 
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Table 4: Projected Supply and Demand Comparison Under Scenario 3 
(Implementation of the Bay-Delta Plan Amendment) (mgd) 


Single Multiple Dry Years? 


Normal Dry 
Year Year' Year 1 Year 2 Year 3 Year 4 


Total Retail Demand? 


Total Retail Supply’ 


Shortfall 
Shortfall as % of Demand 0.0% -16.5% -16.5% -21.8% -21.8% -21.8% -21.8% 


Total Retail Supply’ 72.4 
0.0 
0.0% 


Shortfall 
Shortfall as % of Demand 


Total Retail Supply* 


Shortfall 
Shortfall as % of Demand 


Total Retail Demand? 


Total Retail Supply* 


Shortfall 
Shortfall as % of Demand 


0.0% 


Total Retail Supply‘ 


Shortfall 


Shortfall as % of Demand 


1. During a single dry year, system-wide shortages of 30 - 40% are in effect (see Table 8-3 of the 2020 UWMP). For this analysis, 
shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 4, 16-20% system-wide 
shortage in the Water Shortage Allocation Plan (WSAP). 


2. During multiple dry years, system-wide shortages of 30 —- 55% are in effect (see Table 8-3 of the 2020 UWMP). For this analysis, 
shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 4, 16-20% system-wide 
shortage in the WSAP. 

3. Total retail demands correspond to those in Table 3 of the 2023 Interim Water Demand Projections. 

4. Local supplies (i.e., supplies not from the RWS, including groundwater and recycled water) correspond to those in Table 6-5 of the 


UWMP. Local supplies are assumed to be used before RWS supplies to meet retail demand. 


4.2 Potential for Shortages in SFPUC Service Area 


The inflow to SFPUC reservoirs can vary greatly from year to year, based on the 
hydrology of the region. When inflows are low during dry years, the potential exists for 
water supply shortages in the SFPUC service area. The occurrence of shortages 
depends on the magnitude and duration of dry conditions, and also on the system 
demand for water supply. 


e Inn evaluation of historical hydrology (1920 — 2017) combined with 2020 
system demand, the potential for water supply shortages due to dry hydrology 
is low. 
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e When projected system demand in 2045 (an increase over 2020 demand) is 
evaluated along with historical hydrology, the potential for shortage increases 
but remains relatively low. 


e When large increases in instream flow requirements (such as those associated 
with the Bay-Delta Plan update) are included in either of the above evaluations, 
the potential for water shortages in the SFPUC system increases markedly. 
The instream flow requirements are analogous to an increase in demand in this 
evaluation. 


4.3 Water Use Reduction Implications to the Proposed Project 


While the levels of water use reduction described above apply to the retail service area 
as a whole (i.e., 15-36% under Scenario 3), the SFPUC may allocate different levels of 
water use reduction to individual retail customers based on customer type (€.g., 
dedicated irrigation, single family residential, multi-family residential, commercial) to 
achieve the required level of retail system-wide demand reduction. Allocation methods 
and processes that have been considered in the past and may be used in future 
droughts are described in the SFPUC’s 2020 Water Shortage Contingency Plan 
(Appendix K of the UWMP). For both residential and commercial customers, the 
SFPUC may implement varying levels of water use reductions based on the baseline 
level of water use, e.g., require less reduction from customers that use less water to 
begin with. Under the 2020 Water Shortage Contingency Plan, the allocation method or 
combination of methods that would be applied during water shortages caused by 
drought would be subject to the discretion of the General Manager. 


In accordance with the Water Shortage Contingency Plan, the level of water use 
reduction that would be imposed on the proposed project would be determined at the 
time of a drought or other water shortage and cannot be established with certainty prior 
to the shortage event. However, newly constructed buildings, such as the proposed 
project, have water-efficient fixtures and non-potable water systems that comply with 
the latest regulations and should be better prepared than older buildings to meet the 
required reductions. 


4.4 Findings 


Regarding the availability of water supplies to serve the proposed project beginning in 
2028, the SFPUC finds, based on the entire record before it, as follows: 


e During normal years, the SFPUC’s total projected water supplies will meet the 
projected demands of its retail customers, including those of the proposed 
project, existing customers, and foreseeable future development under 
Scenario 1, Scenario 2, and Scenario 3. 


e During single dry years and multiple dry years under Scenario 1—No 
implementation of the Bay-Delta Plan Amendment or a Voluntary Agreement— 
the SFPUC can meet the projected demands of its retail customers, including 
those of the proposed project, existing customers, and foreseeable future 
development without the need for water use reduction beyond the LOS goal of 
20% system-wide water use reduction. 


e During single dry years and multiple dry years under Scenario 2— 
Implementation of a Voluntary Agreement—the SFPUC would still face a 
shortfall in single dry and multiple dry years, thus requiring water use 
reduction, but to a lesser degree and in closer alignment to the LOS goal of no 
more than 20% system-wide water use reduction compared to that which 
would occur under Scenario 3. Because negotiations in furtherance of the 
November 9, 2022 Voluntary Agreement Memorandum of Understanding 
continue in earnest, and litigation challenging the adoption of the Bay-Delta 
Plan Amendment remains pending, SFPUC further finds that the supply and 
demand that would result under Scenario 2 are more likely to occur than those 
projected in Scenario 3. 
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e During single dry years and multiple dry years under Scenario 3— 
Implementation of the Bay-Delta Plan Amendment—the SFPUC cannot reliably 
meet the projected demands of its retail customers, including the proposed 
project, existing customers, and foreseeable future development, without water 
use reduction at a level greater than that required to achieve the LOS goal of a 
maximum of 20% system-wide average water use reduction. The SFPUC 
estimates it would impose up to 36% water use reductions across the retail 
service area. 


e The SFPUC's 2020 Water Shortage Contingency Plan describes allocation 
methods and processes that may be used in future droughts. For both 
residential and commercial customers, the SFPUC may implement varying 
levels of water use reductions based on the baseline level of water use, e.g., 
require less reduction from customers that use less water to begin with. For the 
proposed project specifically, these policies may result in lower levels of 
mandatory water use reduction as a result of the installation of water-efficient 
plumbing fixtures and non-potable water systems associated with new 
construction. 


e Under Scenario 3, the relatively small volume of water demand generated by 
the proposed project itself would not exacerbate the projected shortfalls 
resulting from implementation of the Bay-Delta Plan Amendment. Regardless 
of whether the proposed project is constructed, with implementation of the Bay- 
Delta Plan Amendment, the SFPUC's existing and planned water supplies will 
not meet the water demands of its retail service area in dry years without 
significant demand reductions. 


Approval of this WSA by the Commission is not equivalent to approval of the 
development project for which the WSA is prepared. A WSA is an informational 
document required to be prepared for use in the City’s environmental review of a 
project under CEQA. It assesses the adequacy of water supplies to serve the proposed 
project and cumulative demand. 


Furthermore, this WSA is not a “will serve” letter and does not verify the adequacy of 
existing distribution system capacity to serve the proposed project. A “will serve” letter 
and/or hydraulic analysis must be requested separately from the SFPUC City 
Distribution Division to verify hydraulic capacity. 


While this WSA contains information provided by or on behalf of the project sponsor 
regarding the proposed project's plans for onsite water reuse and demand estimates 
using the SFPUC’s Non-potable Water Calculator, any information submitted to the 
SFPUC for preparation of this WSA does not fulfill the requirements of the Non-potable 
Water Ordinance. City review and approval of a proposed onsite water system must be 
performed separately through the Non-potable Water Program. 


If there are any questions or concerns, please contact Steve Ritchie at (415) 934-5736 
or SRitchie@sfwater.org. 


Attachments: Attachment A, 2023 Interim Water Demand Projections 
Attachment B, 655 4" Street Project Demand Memo 
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1.0 Introduction 


1.1 Purpose of Water Supply Assessments 


The California Water Code (Sections 10910 through 10915) requires urban water suppliers to evaluate 
water supply availability to inform environmental review for qualifying projects ("Water demand projects") 
defined in Water Code Section 10912(a). Water Code Section 10910 requires the preparation of a "water 
supply assessment" (WSA) for water demand projects that include a determination of whether available 
water supplies are sufficient to serve the demand generated by the project, as well as reasonably 
foreseeable cumulative demand over a 20 year period, including years of normal precipitation, single dry, 
and multiple dry years. If the water supplies needed by a water demand project were accounted for in the 
water supplier's most recently adopted Urban Water Management Plan (UWMP), under Water Code 
Section 10910(c)(2), the water supplier may incorporate the requested information from the UWMP in 
preparing a WSA for a water demand project. 


1.2 Purpose of this Document 


The SFPUC most recently adopted the 2020 UWMP update for the City and County of San Francisco in 
June 2021. As described in the 2020 UWMP, Section 4.1.2, Projected Retail Demands, the 2020 UWMP 
relied on the San Francisco Planning Department's (SF Planning) housing projections based on the 
Housing Element 2022 Update, which was still under development when the 2020 UWMP was adopted. 
One of the objectives of the Housing Element 2022 Update was to produce an average of 5,000 housing 
units per year with adjustments for certain large development plans. Since the SFPUC’s adoption of the 
2020 UWMP in June 2021, the Planning Commission certified the Housing Element 2022 Update 
Environmental Impact Report (Housing Element EIR) in November 2022. The Housing Element EIR, 
which supported the City’s adoption of the Housing Element in January 2023, assumed slightly higher 
housing unit projections than those used in the 2020 UWMP, but was still in line with the objective to 
produce an average of 5,000 housing units per year. Nonetheless, as a result of the slightly higher 
housing unit projections associated with the Housing Element EIR, the SFPUC determined that its 2020 
UWMP no longer accounted for all projected retail water demands. 


The SFPUC will not be updating its UWMP until 2025. Therefore, during this interim period, the SFPUC 
has prepared the 2023 Interim Water Demand Projections herein to document the SFPUC’s projected 
retail water supplies when compared to projected retail water demands associated with the adopted 
Housing Element 2022 Update. This document also adjusts the retail water supply projections to meet the 
updated retail water demands. 


The information in this document, in concert with the background information provided in the 2020 UWMP 
that are not superseded by the 2023 Interim Water Demand Projections herein, can be used in the 
development of WSAs for pending water demand projects. 


1.3. What this Document Does and Does Not Address 


This document only updates the following items from the 2020 UWMP as they are directly related to the 
change in housing unit projections: 


e Retail water demand projections, specifically demands of the in-City multi-family residential 
sector, through 2045 


e Retail water supply and demand comparisons (i.e., surpluses and shortfalls) during normal, single 
dry, and multiply dry years through 2045 
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This document does not update the following items from the 2020 UWMP as they are not directly related 
to the change in housing unit projections: 


e Population projections associated with the Housing Element 2022 Update 

e Employment projections associated with the Housing Element 2022 Update 

e Retail water demands for the single family residential and non-residential sectors 

e Retail water loss 

e Retail water savings associated with Conservation and Onsite Water Reuse programs 
e Suburban retail water demands 

e Wholesale water demands 


e Status of water supply projects 


2.0 Housing Unit Projections 


SF Planning provided updated housing unit projections in alignment with the Housing Element EIR in a 
memorandum to the SFPUC dated August 18, 2023 (Appendix A). Per SF Planning's recommendation, it 
is assumed that the number of single-family detached houses will not increase from existing stock and 
that all future net housing growth will take the form of multi-family structures. 


Table 1 compares the updated housing unit projections to those used in the 2020 UWMP in 5-year 
increments from 2025 to 2045. SFPUC used the updated housing unit projections as inputs to the same 
water demand forecasting model (i.e., econometric model) that was developed for the 2020 UWMP, 
described in the next section. 


Table 1: Housing Unit Projections 


2035 + «©2040 =Ss«(20045 
476,728 | 502,533 | 528,338 
483,600 | 509,000 | 534,000 
6,467 5,662 


_ | 2020 
450,923 
458,333 
7,410 


2025 
425,118 
432,667 
7,549 


Used in 2020 UWMP 
2023 Update 


Net Change 


3.0 Retail Water Demands 


As described in the 2020 UWMP, Section 3.2, Retail Service Area, retail customers include the residents, 
businesses, and industries located within City limits, referred to as the in-City retail service area. Retail 
service is also provided to a patchwork of customers located outside the City, such as the Town of Sunol, 
San Francisco International Airport, Lawrence Livermore National Laboratory, and Castlewood County 
Service Area. These areas are not contiguous and are collectively referred to as the suburban retail 
service area. 


The SFPUC uses econometric models to project the demands for its in-City single family residential, 
multi-family residential, and commercial/industrial sectors. Other in-City non-residential demands (i.e., 
irrigation and municipal) and suburban retail demands are estimated based on historical consumption and 
supplement the demands projected by the econometric models. Water loss is forecasted separately. For 
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more information about how retail water demand projections were developed for the 2020 UWMP, refer to 
Section 4.1.2, Projected Retail Demands, of the 2020 UWMP. 


The SFPUC, with the support of its consultant team that developed the econometric models used for the 
2020 UWMP, re-ran the model specific to the multi-family residential sector using the updated housing 
unit projections described in the previous section. No other model inputs were changed from those that 
were used for the 2020 UWMP. The resulting model outputs are detailed in Appendix B and summarized 
in Table 2 below. Multi-family residential demands increased by about 0.5 to 0.6 mgd, or 1.5 to 2.5%, 
compared to those in the 2020 UWMP. 


Table 2: Multi-Family Residential Water Demands (million gallons per day [mgd]) 


2025  ~—-2030 2035 2040 2045 


2023 Update 24.3 30.9 B35 
Difference 0.5 0.5 


0.6 
% Difference from 2020 UWMP 1.8% 1.5% 


Total retail water demand projections are shown in Table 3, which supersedes Table 4-1 of the 2020 
UWMP. These projections comprise the updated multi-family residential demands from Table 2 and the 
unchanged demands for the remaining sectors. The demands of the remaining sectors are not updated 
as they are not directly related to the change in housing unit projections. Total retail demands increased 
by about 0.6 to 0.8% compared to those in the 2020 UWMP. 
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Table 3: Retail Water Demands (mgd) 


Projected? 
2035 


| Actual? 
2020 


Retail Sector or Use Type 2025 2030 


In-City Retail 


Single-Family Residential 


Multi-Family Residential 
eae 


Non-residential 
| Water Loss 
Subtotal In-City Retail Demand 


Suburban Retail 


Single-Family Residential* 


Non-Residential 
Groveland CSD*® 


Water Loss 


Subtotal Suburban Retail Demand 


Total Retail Demand 
% Difference from 2020 UWMP 


a Actual consumption data are obtained from customer billing data. 


b Single family residential and multi-family residential demand projections are from an econometric model 
developed for the SFPUC. Non-residential demands include commercial/industrial demands, which are also 
from an econometric model, as well as municipal and irrigation demands, which are assumed to remain 
constant at the previous five-year average level. 


c Water losses include both apparent and real losses. Suburban retail water losses are considered to be 
negligible. Actual water loss in 2020 is based on SFPUC's July 2019 — June 2020 water loss audit. 


d Suburban retail residential demands are for single family only as no multi-family residential buildings are 
served. 


e Groveland Community Services District (CSD) is accounted for as a retail customer for the purpose of this 
table and subsequent retail supply and demand comparisons in the 2020 UWMP. Demand projections were 
provided by Groveland CSD based on its population projections and assumed per capita water use of 107 
GPCD (projections are subject to change as part of its UWMP process). In the corresponding standardized 
tables in UWMP 2020 Appendix B, Groveland CSD is not reported as retail, but rather wholesale. 
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4.0 Water Supply and Demand Comparisons 


This section compares the SFPUC's retail water supplies (unchanged from the 2020 UWMP) and 
demands (updated in Table 3) through 2045 during normal, single dry, and multiple dry years. The supply 
and demand comparisons are presented for two Regional Water System (RWS) supply scenarios: (1) 
with full implementation of the Bay-Delta Plan Amendment and (2) without implementation of the Bay- 
Delta Plan Amendment. For more information about these scenarios and how their corresponding 
supplies were estimated, refer to Section 8, Water Supply Reliability Assessment, of the 2020 UWMP!. 


4.1 With Bay-Delta Plan Amendment 


The instream flow requirements of the Bay-Delta Plan Amendment would impact the RWS supplies in 
single dry years and multiple dry years. The comparison of retail demands and supplies under the Bay- 
Delta Plan Amendment is presented in Table 4, which supersedes Table 8-4 of the 2020 UWMP and 
demonstrates the following: 


e Normal Years: During normal hydrologic years, the SFPUC will have adequate supplies to meet 
its projected retail water demands. This is unchanged from the 2020 UWMP. 


e Single Dry Year: During single dry years, there would be an anticipated 30 to 40% shortage of 
RWS supplies. When the supplies available to retail customers (RWS plus local supplies) are 
compared to the projected retail demands, a retail supply shortfall of 15% to 26% (11 to 21 mgd) 
is expected in single dry year conditions. These shortfalls are less than 1%, or 1 mgd, higher than 
estimated in the 2020 UWMP. 


e Multiple Dry Years: If a multiple dry year event occurs, there would be anticipated shortages in 
RWS supplies of 30 to 49%, depending on demand levels. When the supplies available to retail 
customers (RWS plus local supplies) are compared to the projected retail demands, there is an 
anticipated shortfall of almost 36%, or 29 mgd, by the fifth dry year at 2045 projected levels of 
demand. This shortfall is less than 1%, or 1 mgd, higher than estimated in the 2020 UWMP. 


4.2 Without Bay-Delta Plan Amendment 


Without implementation of the Bay-Delta Plan Amendment, existing and planned supplies would meet all 
projected RWS demands in all years except deep into a multi-year drought at 2045 projected levels of 
demand. The comparison of retail demands and supplies is presented in Table 5, which supersedes 
Table 8-6 of the 2020 UWMP and demonstrates the following: 


e Normal Years: During normal hydrologic years, the SFPUC will have adequate supplies to meet 
its projected retail water demands. This is unchanged from the 2020 UWMP. 


e Single Dry Year: During single dry years, there are no anticipated shortages of RWS supplies. 
This is unchanged from the 2020 UWMP. 


e Multiple Dry Years: In the multiple dry year scenario, the SFPUC would only experience system- 
wide shortages in RWS supplies of 10% during years 4 and 5 of an extended drought at 2045 


1 Section 7.3.1, page 7-5, of the 2020 UWMP states, “Although the [State Water Resources Control 
Board] has stated it intends to implement the Bay-Delta Plan Amendment on the Tuolumne River by the 
year 2022, given the current level of uncertainty, it is assumed for the purposes of this draft UWMP that 
the Bay-Delta Plan Amendment will be fully implemented starting in 2023." To date, the Bay-Delta Plan 
Amendment has not been implemented and the SFPUC currently does not have an anticipated date for 
implementation. 
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levels of demand. In a 10% shortage, retail customers would reduce their demands by 5% as 
required by the Water Supply Agreement between SFPUC and its Wholesale Customers. As a 
result of this demand reduction, there is a projected surplus of 5.3%, or 4.1 mgd, which is 0.1 
mgd greater than that estimated in the 2020 UWMP. 


Table 4: Retail Supply and Demand Comparison for Projected Normal & Dry Year Scenarios With 
Bay-Delta Plan Amendment (mgd) 


Single Multiple Dry Years? 


Normal Dry 
Year Year? Year4 Vear 5 


TS 
Wiles} 
N/A 
Sg) 


Total Retail Demand 


Baseline Retail Demand‘ 


5% Retail Demand Reduction? 


Total Retail Supply 


Retail Groundwater 


2025 


Retail Recycled Water 
RWS Supply Utilized by Retail 
Difference (Supply Surplus or Shortfall) | 0. 


Difference as Percentage of Demand | 


Total Retail Demand 


Baseline Retail Demand‘ 


5% Retail Demand Reduction? 


Total Retail Supply 


Retail Groundwater 


2030 


Retail Recycled Water 
RWS Supply Utilized by Retail 


1 -11.6 - 
75.0 


Total Retail Demand 


Baseline Retail Demand© 


5% Retail Demand Reduction? 


Total Retail Supply 


Retail Groundwater® 


2035 


Retail Recycled Water 
RWS Supply Utilized by Retai¥ 
“Difference (Supply Surplus or Shortfall) | 0.0 


Difference as Percentage of Demand ” 
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Single | Multiple Dry Years? 
Normal Dry 
Vear Year? Year 2 Year 3 Year 4 Year 5 


Total Retail Demand 711.9 71.9 
Baseline Retail Demand 77.9 mae 7.9 


5% Retail Demand Reduction” 
Total Retail Supply 77.4 SE 4 


‘4 er erza 
Pas [25 


5% Retail Demand Reduction® Wa] nae 
Total Retail Supply Ls! 60.1 60.1 


80.6 
Retail Recycled Water a 
RWS Supply Utilized by Retail? 53.2 


4.4 
2.5 


| Difference (Supply Surplus or Shortfall) -21,0 


“Difference as Percentage of Demand 0.0% 25. 9% | -25.9% | -25.9% | -25.9% | -35.8% | -35.8% 


Normal, single dry, and multiple dry year conditions are on a water year basis. 


a 


During a single dry year, system-wide shortages of 30 - 40% are in effect (see Table 8-3 of the 2020 UWMP). For this 
analysis, shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 
4, 16-20% system-wide shortage in the Water Shortage Allocation Plan (WSAP). 


During multiple dry years, system-wide shortages of 30 —- 55% are in effect (see Table 8-3 of the 2020 UWMP). For this 
analysis, shortages greater than 20% are considered to have the same retail/wholesale allocation as the maximum Stage 
4, 16-20% system-wide shortage in the WSAP. 


Total retail demands correspond to those in Table 3 and reflect passive and active conservation, onsite water reuse 
savings, and water loss. Demands for Groveland Community Services District is included in the table above. 


As amended in 2018, the WSAP Tier One Allocation Plan requires retail customers to conserve a minimum of 5% during 
droughts. If, during a declared water shortage, retail demands on the Regional Water System (RWS) are lower than the 
retail allocation in a dry year, retail demands on the RWS will be reduced by 5%. An N/A on this row means that either this 
5% rationing requirement doesn't apply (i.e. no declared water shortage), or retail customers are already rationing greater 
than 5%. 


Groundwater supplies are assumed to be equivalent to projected demands for the San Francisco Groundwater Supply 
Project (ramping up to 4 mgd by 2040) and Castlewood County Service Area (0.4 mgd). Groundwater availability would 
not be affected by dry year conditions. 


Recycled water supplies are assumed to be equivalent to projected demands related to the Westside Recycled Water 
Project (1.6 mgd by 2021 and 1.8 mgd by 2030), Harding Park and Fleming Golf Courses (0.23 mgd), and Sharp Park Golf 
Course (up to 0.1 mgd) and Treasure Island (0.2 mgd by 2025 and 0.4 mgd by 2030). Recycled water availability would 
not be affected by dry year conditions. 


Procedures for RWS allocations and the WSAP are described in Section 8.3 of the 2020 UWMP. Groundwater and 
recycled water are assumed to be used before RWS supplies to meet retail demand. However, in normal years, if 
groundwater and recycled water supplies are not available, up to 81 mgd of RWS supply could be used. 
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Table 5: Retail Supply and Demand Comparison for Projected Normal & Dry Year Scenarios 
Without EF -Delta Plan Amendment (mgd) 


Single Multiple Dry Years® 


~ Normal Dry 
Year Year? | Year 1 Year2  Year3 Year 4 Year 5 


Total Retail Demand THe Take 11.3 Thee 
Baseline Retail Demand Tales TPIS Peaeey, 3 


5% Retail Demand Reduction® 


Total Retail Supply Hales Tilia 


Retail Groundwater® 


2025 


Retail Recycled Water! 
RWS Supply Utilized by Retail 
Difference (Supply Surplus or Shortfall) 


Difference as Percentage of Demand 


Total Retail Demand 


Baseline Retail Demand* 


5% Retail Demand Reduction? 


Total Retail Supply 


Retail Groundwater® 


2030 


Retail Recycled Water’ 
RWS Supply Utilized by Retail 
Difference (Supply Surplus or Shortfall) 


Difference as Percentage of Demand 


Total Retail Demand 
Ree Retail Demand* 


5% Retail Demand Reduction? 
Total Retail Supply 

Fea Groundwater 

Retail Recycled Water 


RWS Supply Utilized by Retail 
Difference (Supply Surplus or Shortfall) 


Difference as Percentage of Demand 


2035 


Oo OO 1 60 eo G0 4 00 | 
| 00% | 0.0% | [00% | 0.0% | 0.0% | 0.0% | 0.0% | | 0.0% | | 0.0% : 
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Single Multiple Dry Years? 
| Normal Dry 


Year Year? Year 1 Year 2 Year 3 Year 4 Year 5 


Total Retail Demand ‘ 
Baseline Retail Demand® : ; 

5% Retail Demand Reduction? N/A N/A N/A N/A 
Total Retail Supply Ole, 


45) 
5% Retail Demand Reduction? N/A N/A ‘A N/A N/A -4.1 -4.1 
Total Retail Supply 5 Slee 81.1 81.1 
7 


Normal, single dry, and multiple dry year conditions are on a water year basis. 
a During all single dry years, no RWS system-wide shortages are in effect. 


b During multiple dry years, no RWS system-wide shortages are in effect until years 4 and 5 at 2045 levels of demand. 
During those years, a 10% system-wide shortage is in effect. 


c Total retail demands correspond to those in Table 3 and reflect passive and active conservation, onsite water reuse 
savings, and water loss. Demands for Groveland Community Services District is included in the table above. 


d As amended in 2018, the Water Shortage Allocation Plan (WSAP) Tier One Allocation Plan requires retail customers to 
conserve a minimum of 5% during droughts. If, during a declared water shortage, retail demands on the Regional Water 
System (RWS) are lower than the retail allocation in a dry year, retail demands on the RWS will be reduced by 5%. An N/A 
on this row means that either this 5% rationing requirement doesn't apply (i.e. no declared water shortage), or retail 
customers are already rationing greater than 5%. 


e Groundwater supplies are assumed to be equivalent to projected demands for the San Francisco Groundwater Supply 
Project (ramping up to 4 mgd by 2040) and Castlewood County Service Area (0.4 mgd). Groundwater availability would 
not be affected by dry year conditions. 


f Recycled water supplies are assumed to be equivalent to projected demands related to the Westside Recycled Water 
Project (1.6 mgd by 2021 and 1.8 mgd by 2030), Harding Park and Fleming Golf Courses (0.23 mgd), and Sharp Park Golf 
Course (up to 0.1 mgd) and Treasure Island (0.2 mgd by 2025 and 0.4 mgd by 2030). Recycled water availability would 
not be affected by dry year conditions. 


g Procedures for RWS allocations and the WSAP are described in Section 8.3 of the 2020 UWMP. Groundwater and 
recycled water are assumed to be used before RWS supplies to meet retail demand. However, in normal years, if 
groundwater and recycled water supplies are not available, up to 81 mgd of RWS supply could be used. 
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August 18, 2023 


Paula Kehoe 

Director of Water Resources, SFPUC 
525 Golden Gate Street, 10" Floor 
San Francisco, CA 94102 


Re: Projections of growth for San Francisco through 2050 


Dear Paula: 


On October 27, 2020, the Planning Department provided SFPUC household and job growth projections to inform 
the citywide water demand projections in the 2020 update of the SFPUC’s Urban Water Management Plan 
(UWMP). The SFPUC adopted the 2020 UWMP in June 2021. Since that time, the Planning Commission certified 
the Housing Element 2022 Update Environmental Impact Report (Housing Element EIR or EIR) in November 
2022. The EIR, which supported the City’s adoption of the Housing Element in January 2023, assumed slightly 
higher household projections than those used in the UWMP. As you requested, this memo provides the EIR’s 
household projections’ to inform a minor update to SFPUC’s water demand projections. 


Citywide Growth Projections 


Table 1 shows the Planning Department’s housing projections for the years 2020-2050. We recognize that the 
2020 UWMP water planning horizon extends only to 2045. 


Table 1: Development Projections 


Housing Units 407,000 432,667 458,333 483,600 509,000 534,000 559,000 


The Housing Element update is required to be adopted every eight years by state law and was approved by the 
Board of Supervisors in January 2023 and certified by the state Department of Housing and Community 
Development on February 1, 2023. One of the primary goals of the Housing Element 2022 Update is to improve 
housing affordability by increasing the rate of housing production compared with the past several decades. The 
projections are based on the Housing Element objective of producing an average of approximately 5,000 


* The Housing Element EIR assumed slightly less job growth than that assumed in the Planning Department's October 27, 
2020 memo used to inform the 2020 UWMP water demand projections (i.e., EIR assumed 869,000 jobs in 2045 whereas 
October 2020 memo assumed 894,255 jobs). Given that the 2020 UWMP water demand projections used more conservative 
(i.e., slightly higher) job growth assumptions, there is no need to update the water demand projections to account for the 
Housing Element EIR job growth assumptions. 
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housing units per year, with adjustments for certain large development plans. These projections were analyzed 
in the Housing Element EIR. (The projections can be found in Appendix C of the EIR.) The Housing Element EIR 
considered two projection years - 2035 and 2050. For the purposes of generating the 5-year incremental 
projections required by the SFPUC through 2045, the Planning Department assumes a constant, straight-line 
average pace of housing production for the periods of 2020-2035 and 2035-2050. 


Regarding the typology of projected new housing stock, our memo provided to SFPUC dated October 27, 2020, 
to inform preparation of the 2020 UWMP, contained analysis supporting a Planning Department 
recommendation that the SFPUC assume for the purposes of modelling citywide projected housing 
development in San Francisco that the number of single-family detached houses will not increase from existing 
stock and that all future net housing growth will take the form of multi-family structures. This recommendation 
is unchanged. 


Sincerely, 


tes 


Joshua Switzky 
Acting Director of Citywide Planning 


eG 

Fan Lau, SFPUC 

Lisa Gibson, Planning 

Wade Wietgrefe, Planning 

Debra Dwyer, Planning 

Julie Moore, Planning 

Scott Edmondson, Planning 

Peter Miljanich, City Attorney 
Andrea Ruiz-Esquide, City Attorney 


Planning 
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Appendix B —- Woodard & Curran Memorandum 


2023 Interim Water Demand Projections 


— 


Woodard 
& Curran 
TECHNICAL MEMORANDUM 
TO: Paula Kehoe, Director of Water Resources, San Francisco Public Utilities Commission 


Fan Lau, Water Resources Division, San Francisco Public Utilities Commission 
PREPARED BY: Chris Hewes, Woodard & Curran 
REVIEWED BY: Katie Cole, Woodard & Curran 
DATE: August 25, 2023 


RE: SFPUC Demand Forecast Model Re-Run with Updated Housing Unit Forecast 


In 2020, the San Francisco Public Utilities Commission (SFPUC) engaged The Brattle Group to develop an 
econometric-based water demand forecast model (Model) to generate retail water demands for the SFPUC’s 
2020 Urban Water Management Plan (UWMP). A key input to the Model was household development 
forecasts provided by the San Francisco Planning Department (October 27, 2020 memo from Joshua 
Switzky, Land Use & Community Planning Program Manager). At the time, these forecasts were in draft 
form, developed during preparation of the city’s General Plan Housing Element (Housing Element 2022 
Update). Since June 2021 when the 2020 UWMP was published, the Planning Commission certified the 
Housing Element 2022 Update Environmental Impact Report (EIR) in November 2022. The EIR, which 
supported the City’s adoption of the Housing Element in January 2023, assumed slightly higher household 
forecasts than those used in the UWMP. 


Woodard & Curran worked with the Model developers to re-run it with the updated housing development 
forecasts provided by the San Francisco Planning Department (see Section 1 - Updated Model Inputs). The 
resulting Model outputs (water demands) were combined with other values external to the Model that 
together provide full retail water demand for SFPUC (see Section 2 — Updated Results). 


1. UPDATED MODEL INPUTS 


See Table 1 for the updated housing development forecast provided by the San Francisco Planning 
Department (August 18, 2023 memo from Joshua Switzky, Acting Director of Citywide Planning). Per 
SFPUC's guidance in the previous Model effort, and re-confirmed by the San Francisco Planning Department 
for the current Model effort, it was assumed that there will not be an increase in the number of single-family 
detached houses from the existing stock. Therefore, the water demand forecast for the single-family sector 
is the same as the prior outputs. All future housing growth is expected to occur in the multi-family residential 
sector. No other inputs to the Model were changed (e.g., employment forecast, econometric variables, etc.). 


Table 1: Development Forecast 


Housing 


For 2020 UWMP 399,313 425,118 450,923 476,728 502,533 528,338 
For 2023 Update 407,000 432,667 458,333 483,600 509,000 534,000 
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2. UPDATED RESULTS 


See Table 2 for the updated outputs directly from the Model. Table 3 shows the updated multi-family 
residential sector forecast details. Tables 2 and 3 contain rows that specify the water savings associated with 
the Onsite Water Reuse Program. These savings were estimated for the 2020 UWMP but are not updated 
for this memo as (1) they are estimated separately from the Model and (2) the types of new multi-family 
residential projects and their participation in the Onsite Water Reuse Program are currently unknown. 


See Table 4 for a comparison of the previous and updated multi-family residential sector forecasts. 


See Table 5 for the updated retail demand forecast, which incorporates additional information that is 
external to the Model, as it was presented in the 2020 UWMP (e.g., municipal and irrigation demands in the 
“non-residential” sector, as well as Suburban Retail demands). 
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Table 2: 


Single Family Residential 


Model Outputs (mgd) 


p 


Woodard 
& Curran 


FY2019-20 FY2024-25 FY2029-30 FY2034-35 FY2039-40 FY2044-45 


Unadjusted Baseline Demand 14,32 13.83 13.63 13.60 13.63 13.65 
Conservation: Active 0.00 -0.15 -0.18 -0.17 -0.13 -0.11 
Total 14.32 13.68 13.45 13.43 13.49 13.54 
Multifamily Residential 
Unadjusted Baseline Demand 23.09 24.63 26.74 29.21 31.85 34.46 
Conservation: Active 0.00 -0.15 -0.20 -0.18 -0.11 -0.06 
Non-Potable / Onsite Reuse -0.07 -0.21 -0.35 -0.63 -0.91 -0.91 
Other Accounts: Fire 0.01 0.01 0.01 0.01 0.01 0.01 
Total 23.03 24.28 26.19 28.41 30.85 33.51 
Commercial and Industrial 
Unadjusted Baseline Demand 17.81 a ras) L735 17.49 17.93 18.38 
Conservation: Active 0.00 -0.28 -0.30 -0.30 -0.28 -0.23 
Non-Potable / Onsite Reuse -0.03 -0.09 -0.15 -0.27 -0.39 -0.39 
Other Accounts: Docks / Ships 0.02 0.02 0.02 0.02 0.02 0.02 
Builders / Contractors 0.18 0.18 0.18 0.18 0.18 0.18 
Fire 0.04 0,04 0.04 0.04 0.04 0.04 
Total 18.02 17.12 iff ala 17.16 17.51 18.00 
Grand Total 55.38 55.08 56.76 59.00 61.85 65.05 
Notes: 


FY2019-20: This column is a forecast that assumes no COVID-19 pandemic and average weather conditions. Actual 
demand for FY2019-20 is shown in Table 5 of this memo. 


Unadjusted Baseline Demand: This is the raw output of the statistical forecast model. 


Conservation Adjustments: These estimates are the output of the SFPUC Conservation model and have not been 


updated in this memo. 


Multifamily Residential Fire Accounts: These values were supplied by SFPUC and have not been updated in this 


memo. 


Commercial and Industrial: These forecasts are unchanged from the previous forecasts. 
Grand Total: This row does not include water losses, suburban accounts, irrigation accounts, or municipal accounts. 
The volumes from these additional sector types are included in Table 5 of this memo and are unchanged from the 


previous forecasts. 
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Table 3: Multi-Family Demand Forecast Details 


FY2019-20 FY2024-25 FY2029-30 FY2034-35 FY2039-40 FY2044-45 


Number of Units 282,814 308,481 334,147 359,414 384,814 409,814 
Residents per Unit 2.30 2.30 2.30 2.30 2.30 2,30 
Avg. Consumption per Capita (gal / day) 
Unadjusted Baseline Demand 35.50 3471 34.79 35.34 35.99 36.56 
Conservation: Active 0.00 0,21 -0.27 -0.23 -0.12 -0,06 
Non-Potable / Onsite Reuse -0.11 -0.30 -0.47 -0.78 -1.05 0,98 
Demand per Capita 35.39 34.20 34.05 34.33 34.82 BSi52 
Avg. Consumption per Unit (gal / day) 
Unadjusted Baseline Demand 81.66 79,84 80.01 81.27 82.78 84,09 
Conservation: Active 0.00 -0.49 -0.63 -0.52 -0.29 -0.14 
Non-Potable / Onsite Reuse -0.25 -0.70 -1.07 “1.79 -2.41 -2.25 
Demand per Unit 81.40 78.65 78.31 78.97 80.09 81.70 
Total Consumption (MGD) 
Unadjusted Baseline Demand 23.09 24.63 26.74 29.21 31.85 34.46 
Conservation: Active 0.00 -0.15 -0.20 -0.18 -0.11 -0.06 
Non-Potable / Onsite Reuse -0.07 -0,21 -0,.35 -0.63 -0.91 0.91 
Total Demand 23.02 24.27 26.18 28.40 30.84 33,50 
Notes: 


FY2019-20: This column is a forecast that assumes no COVID-19 pandemic and average weather conditions. Actual 
demand for FY2019-20 is shown in Table 5 of this memo. 

Unadjusted Baseline Demand: This is the raw output of the statistical forecast model. 

Conservation Adjustments: These estimates are the output of the SFPUC Conservation model and have not been 
updated in this memo. 


Table 4: Multi-Family Residential Water Demand Forecast (mgd) 


Actual? Projected” 
From 2020 UWMP 
From 2023 Update (from Table 3) 


Difference ng Se ae 


a Actual consumption data are obtained from customer billing data. 


Multi-Family Residential 


b Multi-family residential demand projections are from an econometric model developed for the SFPUC. 
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Table 5: Retail Water Demand Forecast (mgd) 


Actual? Projected? 


Retail Sector or Use Type 
YP 2020 2025 2030 2035 2040 2045 


| In-City Retail ail 
Single-Family Residential dAR5 eH) 13.5 qiare ALS} 5) 35 
Multi-Family Residential 22.9 24.3 26.2 28.4 [_ 30.9 re BAS 
Non-residential 20.9 22.9 22.9 22.8 Zen 23.6 
Water Loss‘ 7.2 6.0 6.0 6.0 50 6.0 
Subtotal In-City Retail Demand 65:3 66.9 68.6 70.6 73.5 LO, 
esetele eds 
Suburban Retail | 
Single-Family Residential® Eel. 0.1 oa Oud 0.1 0.1 
Non-Residential 341 4.0 4.0 4.0 ie 4.0 4.0 
es 
Groveland CSD* 0.3 0.3 0.3 0.3 0.3 | 0.3 
| Water Loss‘ 0.0 0.0 0.0 0.0 0.0 0.0 
Subtotal Suburban Retail Demand 35 4.4 4.4 4.4 4.4 4.4 
Total Retail Demand 68.8 71.3 73.0 75.0 77.9 81.1 


a Actual consumption data are obtained from customer billing data. 


b Single family residential and multi-family residential demand projections are from an econometric model developed 
for the SFPUC. Non-residential demands include commercial/industrial demands, which are also from an econometric 
model, as well as municipal and irrigation demands, which are assumed to remain constant at the previous five-year 
average level. 


c Water losses include both apparent and real losses. Suburban retail water losses are considered to be negligible. 
Actual water loss in 2020 is based on SFPUC’s July 2019 — June 2020 water loss audit. 


d Suburban retail residential demands are for single family only as no multi-family residential buildings are served. 


e Groveland Community Services District (CSD) is accounted for as a retail customer for the purpose of this table and 
subsequent retail supply and demand comparisons in the 2020 UWMP. Demand projections were provided by 
Groveland CSD based on its population projections and assumed per capita water use of 107 GPCD (projections are 
subject to change as part of its UWMP process). In the corresponding standardized tables in UWMP 2020 Appendix B, 
Groveland CSD is not reported as retail, but rather wholesale. 
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October 26, 2023 


To: Fan Lau, P.E. — San Francisco Utilities Commission 
From: Florentina Craciun, AICP — Environmental Planning 


Re: 655 Fourth Street — Revised Water Supply Assessment Request 
Planning Department File No. 2022-011490ENV 


The purpose of this memorandum is to request that the San Francisco Public Utilities Commission (SFPUC) 
prepare a Revised Water Supply Assessment (WSA) for the proposed 655 Fourth Street project, in compliance 
with CEQA Guidelines Section 15155 and Sections 10910 through 10915 of the California Water Code. 


A prior Project Water Demand Memo and WSA analysis was prepared for the project and was reviewed and 
approved by the SFPUC Commission on May 17, 2019. This WSA request provides updated information based 
on current requirements for a modified project at 655 Fourth Street. The WSA is intended for use in the 
support of a Housing Element General Plan Evaluation for the 655 Fourth Street Project (Case No. 2022- 
011490ENV) to be filed by the San Francisco Planning Department. 


The Planning Commission adopted Motion No. 20470 on June 20, 2019, to approve the original project at 655 
Fourth Street. The Revised Project does not include office or hotel uses and would increase the number of 
residential units from 960 to 1,105. The 655 4th Street Project (project or proposed project) would entail 
demolition of the three existing buildings, associated surface parking lots, and vegetation on the project site, 
including street trees and other plantings. The project would merge the seven existing lots and construct a 
podium building with two towers containing approximately 1,103,528 square feet of residential area 
including 9,923 square feet of ground-floor retail use and a vehicle drop-off area, bike facilities, a loading 
dock, back of the house retail operations, refuse handing area; along with 9,153 square feet of exterior 
privately owned publicly accessible open space (POPOS) (in the form of a public plaza). The new development 
would also include a 142,580-square-foot-below-grade, two-level basement containing car parking. Please 
see the attached memorandum for more project information. 


The project sponsor provided project information intended to meet the requirements outlined in the SFPUC 
guidance memo dated January 13, 2022. A summary of the project description, average daily water demands, 
and supporting tables prepared by the project sponsor’s consultant (based on the SFPUC Non-Potable Water 
Calculator(s) Version 9.1), are attached. Should you have questions or need additional information from the 
Planning Department or the project sponsor, please contact me at 628.652.7510 or 
Florentina.craciun@sfgov.org. 


Sincerely, 


Florentina Craciun, AICP 
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DATE: October 26, 2023 


TO: Florentina Craciun, San Francisco Planning Department 
FROM: Veronica Klein, Tishman Speyer (sponsor); 
Ryan Beaton and Sara Dansehvar, KPFF (civil engineer) 
REGARDING: 655 4" Street: Project Water Demand Memo (Updated 2023) 
SUMMARY 


Introduction 


The purpose of this memorandum is to request that the San Francisco Public Utilities Commission 
(SFPUC) prepare a Water Supply Assessment (WSA) for the proposed 655 4th Street mixed use 
residential/commercial project, in compliance with CEQA Guidelines Section 15155 and Sections 
10910 through 10915 of the California Water Code. The project site is located at 655 4th Street 
in San Francisco’s South of Market (SoMa) neighborhood. The intersection of 4th Street and 
Townsend Street is directly south of the project site, with 4th Street to the west and Townsend 
Street to the south. Interstate 80 (I-80) is approximately two blocks north. 


Basis for Requiring a WSA 


The proposed project qualifies for preparation of a WSA under Water Code Section 10912(a) 
because it is a mixed-use development that includes more than 500 dwelling units. The proposed 
project is characterized further in Table 1. 


A previous version of the project was the subject of a previous WSA. The prior Project Water 
Demand Memo was prepared for the project on November 8, 2018, and was incorporated into 
the WSA prepared by SFPUC staff on May 17, 2019. The WSA was approved by the SFPUC 
Commission at their May 28, 2019 public hearing. This revised Project Water Demand Memo 
provides updated information based on the modified proposed project, which is referred to as 
the “Proposed Project” in the remainder of this memo. 


2023 Proposed Project Description, as Compared to 2019 Previously Approved Project 


The basic information of the Proposed Project is as follows: 


Table 1: Project Overview 


Project Address: 655 4th Street 

Project Block/Lot(s): 3787/ 26, 28, 50, and 161-164 
Planning Department Case 2022-011490ENV 

Number: 

Planning Case Managers: Elizabeth White (CEQA) 


Monica Giacomucci (Entitlements) 


Zoning District: CMUO (Central SoMa Mixed Use Office) 
| Special Use District: Central SoMa Special Use District 


| Height/Bulk District: 400-CS 


eerimated Construction Date: 2025 - 2028 


| Proposed Land Use(s): = Residential (1,105 units) 
= Retail (9,923 SF) 
Site Size: 71,290 SF 
| Project Size: 1,042,451 GSF 


The Proposed Project would entail demolition of the three existing buildings, associated surface 
parking lots, and vegetation on the project site, including street trees and other plantings. The 
project would merge the seven existing lots and construct a podium building with two towers 
containing approximately 1,032,528 square feet of residential area and 9,923 square feet of 
ground-floor retail use and a vehicle drop-off area, bike facilities, a loading dock, back of the 
house retail operations, refuse handing area. It also contains 9,153 square feet of exterior 
privately owned, publicly accessible open space (POPOS) in the form of a public plaza, which is 
anticipated to be paved with planted areas containing trees and ground coverings. The new 
development would also include a 142,580-square-foot-below-grade, two-level basement 
containing car parking, and other back-of-house features such as mechanical equipment required 
for operation and maintenance of the building. 


The 2019 Previously Approved Project was approved by the Planning Commission via Motion No. 
20470 on June 20, 2019. The Previously Approved Project included 960 rental units, office space, 
ground-floor retail and a 38-room hotel, with publicly accessible open space located in an interior 
courtyard. The characteristics of the previously Approved Project are similar to, but slightly 
different from those that were analyzed in the Water Supply Assessment approved by the SFPUC 
on May 28, 2019. Specifically, the square footages for retail uses decreased, open space 
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increased, and total building size decreased before submittal to the Planning Commission. The 
water demands associated with the Proposed Project are anticipated to be lower than those 
presented in the Water Supply Assessment. 


Construction activities will take 36-42 months to complete. The project is anticipated to begin 
construction in January 2025 with completion anticipated in January 2028, immediately 
followed by project occupancy. The project is not anticipated to be phased. Occupancy is 


expected to begin in early 2028 with full occupancy expected by the end of 2029. 


The constructed gross areas of each use in the Proposed Project, as compared to the Previously 
Approved Project, are outlined below: 


Table 2. Comparison of the Previously Approved Project to the Proposed Project 


nn . ; vy | = rr Ya Droai 
Nou ly Apt Pa -roposed Pr : 


Projec 


655 Fourth Street 1,014,968 sf 1,042,451 sf +27,483 sf 


Project (overall 
square footage) 


Project Components 


Residential units RACE C0 teahee HY 1,105 +145 
Office 21,840 sf ie oe ey (21,840) sf 


Hotel 24,509 sf (24,509) sf 
Retail 18,454 sf 97923.si (8,531) sf 


Open Space 59,595 sf? 66,609 sf? +7,014 sf 


Vehicle Parking 276 +8 


Bicycle Parking 540 (132) 


Max Building 425 ft (including 435 ft (including +10 ft 
Height appurtenances) appurtenances) 


(1) Includes 35,100 square feet of private and commonly accessible open spaces for building residents and 2,484 square 
feet of ground-floor exterior privately owned public open space. 

(2) Includes 57,456 square feet of private and commonly accessible open spaces for building residents (comprised of 
23,460 square feet of private balconies and 33,996 square feet of common accessible terrace open spaces on floor 2 and 
floor 13 of the podium ) and 9,153 square feet of ground-floor exterior privately owned public open space. 


OVERALL SITE WATER MANAGEMENT APPROACH 
The project must comply with the Stormwater Management Requirements (SMR) regulated by 


the San Francisco Public Utilities Commission (SFPUC), which requires new and redevelopment 
projects to manage stormwater runoff using green infrastructure (GI) where feasible. Gl is a 
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stormwater management strategy that takes advantage of sustainable processes, such as 
infiltration and rainwater harvesting, to manage stormwater runoff at its source. 


As the project site is within the Combined Sewer System (CSS) area with an existing 
imperviousness of greater than 50%, the SMR requires a stormwater management plan that 
reduces the stormwater runoff rate and volume by 25% relative to pre-development conditions 
for the 2-year, 24-hour design storm. Since the project’s non-potable water demand for toilet 
flushing, irrigation, and cold-water clothes washing is exceeded by the graywater supply, the 
project is required to use graywater supply to meet those demands before incorporating 
rainwater harvesting & reuse. For projects in the CSS with challenging site constraints, the SFPUC 
has developed a Modified Compliance Program that allows qualifying projects to decrease the 
volume reduction percentage requirement in combination with an equivalent increase in the 
peak flow percentage reduction. However, as per the SFPUC Modified Compliance Application, 
this project is not eligible as it is within the recycled water use area and will generate a non- 
potable demand (including irrigation, toilet/urinal flushing, and cooling) greater than 2,500 
gpd/acre. 


Table 3. Water Demand by Use 


indoor Water Demand (1) (2) eaeen ane Total Demand 


Fe 


: Multi Family Other Indoor HVAC/ nee Average 
I 
ore cial Residential Demands Cooling (4) sceauon AL} Bveloee TE Gay mg/year 
Potable 0.0084 18.5887 0.0000 0.0000 0.0000 0.0510 18.5970 
Non-Potable 0.0286 8.8461 0.0000 2.9470 0.0744 0.0326 11.8963 
Total 0.0370 27.4348 0.0000 2.9470 0.0744 0.0836 30.4933 


(1) Annual average volume in units of millions of gallons per year (mgpy). 

(2) See SFPUC Calculator Tab 2. 

(3) See SFPUC Calculator Tab 3. 

(4) The calculation of monthly water use for cooling towers is based on calculated values for cooling tower evaporation, 
cycles of concentration and drift. These calculations are based on load profiles of the project and the associated weather 
data. The calculated cooling tower make up water loads are based on the factors listed in the table. The calculated 
annual cooling loads for the project were made using IES-VE energy modeling software. This provides provided hour-by 
hour cooling load (and associated heat rejection load) profiles for the entire year. A post processing Excel spreadsheet 
was then utilized that factors in the prevailing dry-bulb temperature, wet-bulb temperature, cycles of concentration and 
drift to calculate the necessary cooling tower make-up water. 


Given the project site’s unfavorable soil conditions, the most feasible GI technologies are: 
rainwater harvesting, green roofs, and flow-through bioretention planters. Given the site’s 
available graywater supply, the use of rainwater harvesting as the primary BMP is limited. Green 
roofs and flow-through bioretention planters are planned to be utilized in available open spaces 
where feasible. 
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The project also meets the criteria to comply with the City’s Non-potable Ordinance (NPO), which 
requires that new developments with greater than 100,000 square feet of gross floor area 
implement an onsite water reuse system to meet non-potable demands. Additionally, the project 
is subject to the Recycled Water Ordinance (RWO), which requires qualifying projects (e.g., have 
a gross square footage of 40,000 sf or more) located in the designated recycled water use areas 
to provide building dual-plumbing for the following uses: irrigation, flushing toilets and urinals, 
and cooling. 


The NPO requires that qualifying projects capture rainwater (defined as runoff from building 
roofs and other above- ground surfaces, distinct from stormwater which in this context refers to 
runoff from at- or below-grade surfaces), graywater (wastewater from showers, bathroom sinks, 
and laundry), and foundation drainage (nuisance subsurface water collected to maintain a 
buildings structural integrity or to dewater below grade floors that would typically be discharged 
into the CSS) and use these alternate water sources to meet the following non-potable demands: 
toilet/urinal flushing, irrigation, drain trap priming, and clothes washing. To the maximum extent 
practicable, the project must either meet 100% of these required non-potable demands or utilize 
100% of the available rainwater, graywater, and foundation drainage. Other non-potable 
demands, such as cooling tower makeup water or clothes washers, are not required but may be 
met by the water reuse system at the project’s discretion. 


A water balance analysis of the potential alternative sources and projected non-potable demands 
was based on: 
¢ Building gross square footage (GSF) provided by Solomon Cordwell Buenz (SCB) 
° Occupancy load factors per the SFPUC Non-potable Water Calculator 
° Building cooling tower makeup water demand provided by PAE 
e Pervious and irrigated open space areas assumed based on open spaces in site 
plan provided by SCB 


It was determined that residential showers, bathtubs, bathroom faucets, and washing machines 
are a viable source of graywater for the project. In addition, HVAC condensate supply and 
commercial lavatory faucets will be utilized as a source of graywater for the project. As required 
by the NPO, toilet flushing, urinal flushing, drain trap priming, clothes washing, and irrigation 
demands will be met by the captured graywater. Additionally, though not an end use demand 
required to be met by the NPO, the building cooling tower make up water demand was included 
as a component of the system. This additional demand on the reuse system allows more of the 
supply in storage to be used each day and increasing the annual volume of potable water offset. 


ONSITE DRAINAGE 

The project will incorporate Green Infrastructure to meet the SFPUC Stormwater Management 
Requirements, such as flow-through bioretention planters and green roofs. The drainage design 
will strive to further reduce the amount of stormwater entering the combined sewer system by 


implementing the following strategies: 
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e Reduce the amount of impervious surface wherever practical. Increases in pervious areas 
may allow for a decrease in the stormwater volume that leaves the project site. 

e Direct upper roof areas into flow-through planters to treat, filter, and detain stormwater. 
Flow-through planters will reduce the flow rate at which stormwater leaves the project site, 
and some stormwater volume will be retained. 

e Sheet flow paved surfaces onto adjacent landscape to encourage infiltration, filtration, and 
attenuation of the runoff prior to it being directed into drain inlets. Draining hardscape 
surfaces onto landscape surfaces has the additional benefit of decreasing the number of 
drainage inlets, trench drains, etc. within the pedestrian areas. 


The site drainage infrastructure will consist of drain inlets, area drains, trench drains, cleanouts, 
and storm drain piping. Drain grates within accessible routes of travel will need to be ADA 
compliant. Drains within landscape areas will have atrium grates where blockage caused by 
landscape debris is a concern. The storm drain pipe network will be sized to carry the 10-year 
storm flow at a minimum to the CSS within adjacent streets and alleys. Sand traps meeting city 
standards will be provided at each connection point. 


Attachments: SFPUC Single Site Non-Potable Water Calculator for 655 4th Street Project, dated 
10-26-23 
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NON-POTABLE WATER CALCULATOR 


Project Summary Sheet 655 4th seat 


Veronica Klein 
415-609-0771 
vklein@tishmanspeyer.com 


Project Contact: 


Total Gross Square Footage: 1,042,451 


Estimated Building Permit Issuance Date: 1/1/2025 


1. Demand and Supply Summary 


Demand Met by Non-Potable Supply (gallons/year): 11,896,277 
Total Annual Water Demand (gallons/year): 30,493,300 


6-Month Compliance Periods 


Potable Make-Up Allocation (gallons/period): 447,346 447,582 


2. Building Information Summary 


39% of total 


655 4th Street 


Project Address:|655 4th St 


Project / Building Name: 


3787/026,028,050,161-164 


2028 


Assessor's Block & Lot No. / APN: 


Date of Completion: 


3. Summary of Non-Potable Demands and Supplies for the Project 


Non-Potable Supply Estimates 
Onsite Alternate Water Sources 
Graywater: 
Blackwater: 
Condensate: 
Rainwater/Stormwater: 
Other Supplies: 
TOTAL: 


redeerais (aarp Y erie 
one Om 


14,809,087 


10/31/2023 7. Project Summary 


Impervious Surface Above Grade (ft’): 


Impervious Surface Below Grade (ft’): 


San Francisco 


Water 


Power 
Sewer 


1,042,451 
71,290 


Building Type: 
Total Building Size (GSF): 
Total Lot Size (ft”): 


Number of Residential Units: 


1,105 
80,092 
7,053 


Irrigated Landscaped Area (ft’): 5,500 


Non-Potable Demand Estimates 
Project Non-Potable Uses 
Toilets/Urinals: 
Drain Trap Priming: 
Irrigation: 
Clothes Washing: 
HVAC/Cooling: 
Other Demands: 
TOTAL: 


Annual Demand (gpy) 
5,217,051 


74,423 


3,657,803 
2,947,000 


11,896,277 


Page 1 of 1 


or ke Gals i! 


Ave oar mA val aa as balshert a " " 


o e t ono fa WO say © digo 


A head no 


jl ne i tn a 


sett 
ove ors mt pRabUi Lr dane anf Me eit 


oh is _ > 


vavnyh ip? (ured eee att aires ty. easels n pa 
wi Whee miriys?? (way yy A ewe oid 4} pe ae 


a ll 


hiding ae ee rer: 
a _ i waa o laileihaieianans 


wae ha] eam | ge rhea a 


hat uadeas aiaba 7 


- 


pr tes wa thlte avis See i ees 


wilt wit pe A Ain neti | Raabe en! iow where Cantaagy viet ‘ 
al nie nk w Mart oan Clon. a ) y iL 
. : aka cea belt? ‘cual: eh WO OTT vin ihe - 
’ uit | Qe pleats amet athe Ube Aol Mit 
}. i Pa Hervant ome ibe 
' sina Le a 


. tb {Per ae RY ai ie = \ “i 


. ‘pl ) { 
Se a 

wie | nee 9) a Ad 

(eee) om wt let! % mh ED on iighin Pengo’ ; 
i 
jut e a. j 
; 6 : 6% ” iw - . 
[ea ore marl Sani ~~ ee ae SA TRC WMA | eM be ese 

a > rae ee hs tr Ce: a ee. ew in Vihar) tw qrmtl 
faba Volvos lee late a 


Sees iiall oe 
+ , ped piogped 268 
rin" , jpeg ape iar eo Tagan wil ahs rid 


er] v ; : §Ac £18,9 = hebeq gear 
sary | elert ; « psa 249 
' ————— a GE om 
* ‘ red A | a eenwies> 
-  — _ Se eo —— 
nee ae i] ' Peat RR WIRE 4 | 
senna ima sen me ri 
‘ .. i 5 

mnie 4 OV MA —< 4 "* oun tiger 4 ‘ 


ia heed) Galiy) 


PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0214 


WHEREAS, Public Utilities Code Section 9621, requires that all of California’s large 
publicly owned electric utilities, including the SFPUC’s Hetch Hetchy Power program, prepare an 
Integrated Resource Plan (IRP) and have a plan to update the IRP at least once every five years; 
and 


WHEREAS, The goal of an IRP is to assist electric utilities to analyze and assess how best 
to meet their future energy demands at least cost, while ensuring reliable service and 
accomplishing other public purpose goals such as reducing emissions of greenhouse gases and 
other pollutants; and 


WHEREAS, In November 2018 this Commission adopted Resolution No. 18-0187, 
approving Hetch Hetchy Power’s IRP, and committing to update the IRP at least once every five 
years, consistent with the requirements of Public Utilities Code Section 9621; and 


WHEREAS, Staff has prepared, consistent with Public Utilities Code Section 9621 and 
California Energy Commission guidelines, an Updated IRP for Hetch Hetchy Power; and 


WHEREAS, The Updated IRP forecasts Hetch Hetchy Power’s retail electric demand and 
hydroelectric operations under four retail sales forecasts and three hydroelectric generation 
scenarios based on “normal”, “dry” and “wet” hydrologic conditions over a 2024 to 2045 planning 
horizon and analyzes these supply and demand forecasts to identify Hetch Hetchy Power’s net 
energy balance (i.e., generation supply shortfall or excess) across the planning period; and 


WHEREAS, Hetch Hetchy Power is projected to need additional energy supply to serve 
future demand beginning in calendar 2033, due to customer load growth and hydrological 
variability; and 


WHEREAS, The Updated IRP analyzed the addition of up to 150 megawatts of new 
renewable power supply to augment the Hetch Hetchy Power energy portfolio starting in calendar 
year 2033. Adding renewable energy power purchases to the portfolio would reduce Hetch Hetchy 
Power’s energy market exposure risk while maintaining its compliance with state and local 
regulatory and policy requirements: and 


WHEREAS, The Updated IRP projects that between 2024 and 2045 Hetch Hetchy Power 
can, with the addition of new renewable power purchases to supplement hydroelectric generation, 
accomplish the following: continue to provide 100% clean and renewable electric energy to serve 
all of its customer needs; exceed the greenhouse gas-reduction goals set for Hetch Hetchy Power 
by the California Air Resources Board; meet its compliance obligation under California’s 
Renewable Portfolio Standards program; and provide reliable electric service to meet its customer 
needs; and 


WHEREAS, Hetch Hetchy Power developed an Updated IRP, the results of which were 
presented to the Commission at its November 28, 2023, meeting; and 


WHEREAS, This action does not constitute a “project” under California Environmental 
Quality Act Guidelines section 15378 because the Updated Integrated Resource Plan does not 
involve commitment to any specific project which may result in a potentially significant physical 
impact on the environment; now, therefore, be it 


RESOLVED, That the Commission approves Hetch Hetchy Power’s Updated IRP in 
substantially the form of the attached Draft San Francisco Public Utilities Commission Hetch 
Hetchy Power Updated Integrated Resource Plan; and be it 


FURTHER RESOLVED, That the Commission authorizes the General Manager, or the 
General Manager’s designee, to file the Approved San Francisco Public Utilities Commission 
Hetch Hetchy Power Updated Integrated Resource Plan with the California Energy Commission 
on or before April 30, 2024, with any non-material changes or modifications to the exhibits, as 
may be acceptable to the General Manager. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 28, 2023. 


Secretary, Public Utilities Commission 


DRAFT 

San Francisco Public Utilities Commission 
Hetch Hetchy Power 

Updated Integrated Resource Plan 


Approved by the SFPUC Commission - November 28, 2023 
By Resolution 23-0214 


& Water 
SS Power 


Sewer 


October 2023 
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1.0 Executive Summary 


This is the Updated Integrated Resource Plan (IRP or Updated IRP) of Hetch Hetchy Power, the local 
publicly owned electric utility (POU) operated by the San Francisco Public Utilities Commission 
(SFPUC), which is a department of the City and County of San Francisco.! The SFPUC is governed by 
a five-member commission. 


California Energy Commission (CEC) Guidelines require each POU to submit an Updated IRP as well 
as supporting documentation that shows how the POU plans to meet California’s environmental and 
policy requirements and goals and explains the methodologies used in developing the Updated IRP.? 


This IRP updates the “San Francisco Public Utilities Commission Hetch Hetchy Power Integrated 
Resource Plan Filing Hetch Hetchy Power 2018 IRP Filing” (2018 IRP). In this document, Hetch 
Hetchy Power summarizes updates to its 20-year forecasts of retail sales and power supply and the 
analysis we’ve performed to identify options for maintaining a clean, reliable and affordable power 
supply for Hetch Hetchy customers. 


The Updated IRP will serve as a roadmap to guide San Francisco’s decisions about power resources 
needed to meet future electricity demand for Hetch Hetchy Power customers. This long-range energy 
resource plan will assist SFPUC in continuing to provide affordable, reliable electricity to its Hetch 
Hetchy Power customers. This Updated IRP is a crucial element for success in a constantly changing 
business and regulatory environment and will better position Hetch Hetchy Power to meet the 
challenge of cost-effectively and sustainably serving its customers into the future. 


Integrated resource planning is a process undertaken by a utility to determine future electricity 
resource requirements necessary for meeting forecasted demand under various conditions, with an 
adequate reserve to provide for system reliability and integrity. Key steps include: 


e Forecasting future electrical loads; 

e Identifying potential electricity resource options to meet future load; and 

e Determining an optimal resource plan within the framework of key parameters and 
metrics that meet Hetch Hetchy Power’s goals, federal, state and local regulatory 
requirements, and the overall objectives of the Updated IRP planning process. 


The conditions and circumstances in which utilities must make decisions about how to meet 
customers’ future electric energy needs are ever-changing. Decisions are influenced by the utility’s 
existing generation portfolio, the costs and availability of different resource alternatives, and by 
changes in regulations, commodity prices, technology advancements, and economic conditions at 
large. 


1 The SFPUC also operates CleanPowerSF, San Francisco’s Community Choice Aggregation (CCA) program, and 
provides water and waste-water services. 
2 CEC Guidelines, Ch. 2, Section E.2., pp. 5-6. 


Hetch Hetchy Power's 2018 IRP focused on several scenarios for investment and operation in the 
Hetchy Hetchy hydroelectric system, examining the economic tradeoffs between making all 
necessary investment in the hydroelectric system to maintain generation levels and alternatives 
involving more selective investment. The 2018 IRP ultimately did not identify a preferred scenario 
but concluded that its results would be used as inputs to the SFPUC’s broader organizational needs 
taking into account the interaction between the SFPUC’s water and power operations. 


This Updated IRP forecasts Hetch Hetchy Power’s retail electric demand and hydroelectric 
generation through the 2045 planning horizon using several demand and generation scenarios. 
Based on this IRP’s analysis, Hetch Hetchy Power will need additional energy supply to serve our 
retail sales demand starting in calendar year 2033, due to load growth and hydrological variability. 
Hetch Hetchy Power could acquire this new energy supply through short- or long-term energy 
market purchases, such as a new renewable energy power purchase agreement. 


The Updated IRP analyzed the addition of up to 150 megawatts of new renewable power supply to 
augment the Hetch Hetchy Power energy portfolio starting in calendar year 2033, supplemented with 
short-term renewable energy market purchases to cover demand in dry years. Adding new long- 
term renewable energy supplies to the portfolio would reduce Hetch Hetchy Power’s energy market 
exposure risk while maintaining its compliance with state and local regulatory and policy 
requirements. 


In addition to identifying a need to procure new supplies of renewable energy, this Updated IRP 
identifies the need to procure long-term sources of Local Resource Adequacy capacity from within a 
California Independent System Operator (CAISO) Local Capacity Area to support Hetch Hetchy 
Power's compliance with CAISO Reliability Requirements. Local Resource Adequacy requirements 
are expected to increase as Hetch Hetchy Power's retail sales grow over the planning horizon. This 
Updated IRP recommends that Hetch Hetchy Power conduct additional analysis in 2024 to identify 
resource options for meeting its projected Local Resource Adequacy capacity obligations over the 
coming decade. 


2.0 Background 


2.1 About the SFPUC 


The SFPUC, a department of the City and County of San Francisco (the City), provides water and 
wastewater services to San Francisco, along with power to San Francisco’s municipal departments 
and commercial and residential customers within the City. The SFPUC’s Power Enterprise operates 
two electric utility services, Hetch Hetchy Power, San Francisco's locally owned public utility, and 
CleanPowerSF, San Francisco’s community choice aggregation program.3 


3 This IRP is focused solely on Hetch Hetchy Power. The SFPUC prepares a separate IRP for CleanPowerSF, 
which is subject to different requirements and regulatory review from the California Public Utilities 
Commission. 


The Hetch Hetchy Water and Power System and the CleanPowerSF program are part of San 
Francisco’s clean energy backbone. Today, Hetch Hetchy Power's energy portfolio has a zero GHG 
emissions profile, it does not produce any harmful radioactive byproducts, or leave behind any waste. 


The majority of the power generated by Hetch Hetchy Power comes from three hydroelectric 
facilities located in the Sierra Nevada Mountains. These three facilities are operated to meet SFPUC’s 
water needs first, with power then generated from the system used to meet Hetch Hetchy Power's 
retail customer demand. Hetch Hetchy Power is unique among most utilities in California in that it 
possesses more generation than it has demand. Currently, it has roughly 380 megawatts (MW) of 
hydroelectric generation capacity for a system with a peak load of roughly 150 MW. 


The overall goal of Hetch Hetchy Power’s IRP is to maintain highly reliable electric service for its 
customers at affordable costs, while taking into consideration environmental impacts and system 
risks to ensure that near-term decisions made are robust. Just as importantly, Hetch Hetchy Power 
wants to retain flexibility in its resource portfolio so that the utility is well positioned to respond to 
future regulations and technologies. In developing this IRP, Hetch Hetchy Power has undergone an 
analytical process to evaluate available resource alternatives and to establish a resource 
procurement plan that satisfies the SFPUC’s resource planning goals. 


2.2 Hetch Hetchy Power 


Hetch Hetchy Power's customer base for electric energy primarily consists of city government 
agencies and tenants on city property (including the Port of San Francisco and San Francisco 
International Airport). Hetch Hetchy Power also serves some retail customers including those at the 
Treasure and Yerba Buena Islands, Candlestick/Hunter’s Point, and Mission Rock redevelopment 
projects. 


Hetch Hetchy Power receives its energy from three powerhouses located along the Hetch Hetchy 
system (Holm, Kirkwood, and Moccasin) with a combined capacity of 381 MW, 4 MW of small-scale 
hydroelectric generation at Moccasin Low-head, along with 8 MW ofin-city solar, 250,000 megawatt- 
hours (MWh)/year assuming normal hydrologic conditions* while Hetch Hetchy Power’s retail sales 
in 2022 were 926,348 MWh. Surplus Hetch Hetchy Power generation is sold to CAISO wholesale 
energy markets, CleanPowerSF, and other qualifying third parties. 


2.2.1 Hydroelectric System 
The Hetch Hetchy Power System is composed of three hydroelectric powerhouses (Table 2-1): 
e Moccasin Powerhouse and a nearby small in-line hydroelectric unit rely on gravity-driven 
water flowing downhill from the Hetch Hetchy Reservoir; 
e Kirkwood Powerhouse, like Moccasin, is also dependent on gravity-driven water flowing 
downhill from the Hetch Hetchy Reservoir; and 
e Holm Powerhouse relies on gravity-driven water flowing downhill from Cherry Lake. 


4 As modeled in the Updated IRP, Hetch Hetchy Power's average hydroelectric generation is 1,250,000 
MWh/year. 


TABLE 2-1. SFPUC HYDRO GENERATION 
HETCH HETCHY HYDRO 


{PH 
Mocassin PH 100 MW 


2 
hy 


Figure 2-1 is an illustration of the Hetch Hetchy Water and Power System. This system is operated 
on a water first basis, with power produced principally as a byproduct of moving water through the 
system. The water is delivered through a gravity-based system and via aqueduct to the Bay Area. It 
can store as much as 117 billion gallons for the Hetch Hetchy Regional Water System. 


The Hetch Hetchy Water and Power System comprises of three reservoirs, Hetch Hetchy, Lake 
Eleonor, and Cherry Lake. Water flows through to the Holm Powerhouse and Kirkwood Powerhouse 
and then to the Moccasin Powerhouse. From there, the water reaches the San Joaquin Pipelines, 
which deliver the water for local distribution to retail water customers in San Francisco and 
wholesale through 26 water agencies in Alameda, Santa Clara, and San Mateo counties. The System 
provides water to approximately 2.7 million customers. 


FIGURE 2-1. HETCH HETCHY POWER SYSTEM 
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2.2.2 Solar Energy and Other Generation Sources 


In addition to the hydro generation, approximately 8 MW of rooftop solar projects, including the 
Sunset Reservoir Solar project (5 MW), supports Hetch Hetchy Power electric service within the City. 


Finally, biogas generation facilities that capture energy produced from wastewater decomposition at 
the SFPUC’s wastewater treatment plants, generate about 2 MW of renewable energy. 


2.3  Hetch Hetchy Power’s IRP Process 


Integrated resource planning is a formal process undertaken by a utility to determine future resource 
requirements necessary for meeting forecasted annual peak and energy demand, with an adequate 
reserve to provide for system reliability and integrity. This IRP is also used to assess Hetch Hetchy 
Power environmental and policy requirements and goals. 


Through the evaluation of supply and demand alternatives, the IRP process can be used to develop 
strategies for procurement decisions. The best resource plans create a reasonable balance between 
fiscal responsibility and environmental stewardship, and present reasonable risks and associated 
costs to customers. All plans selected must maintain generation reliability at or above industry- 
standard levels. 


FIGURE 2-2. FIVE-STEP IRP DEVELOPMENT APPROACH 


ASSESS NEEDS 


Develop forecast of load growth, and contract term, operational constraints to 
determine resource needs over the planning horizon 


Evaluate available generation resources, including renewable and long-ternt 
market power purchases, ta identify the role each will play in meeting customer 
needs- 


DEVELOP RESOURCE PORTFOLIOS 


Develop resource portfolios through @ screening process, foltowed by a detailed 
quantttstive and qualitative evaluation proces: to develop preferred portfolios. The 
evaluation relies upon the needs assessment and planning data specified in previows 
steps. 


PERFORM SCENARIO AND RISK ANALYSIS 


Further evaluate prefenred resaurce portfolios through scenario and risk 
analysis to assess performance under a range of potential market and 
industry conditians 


PRESENT RESULTS 


The goal and intent is that any identified resource Portfoliol|s) will reliably and sustainably serve 
demand, utilize renewable end energy efficient resources, an Sccount for inherent risks st a 
reasonable tong-term cast and be flexible enough ta respond to any business, policy ar regulatory 
changes 


Following the process outlined on Figure 2-2, the Hetch Hetchy Power IRP was developed and 
evaluated primarily on energy supply sufficiency and environmental and economic performance. 
Hetch Hetchy Power IRP utilizes economic analyses and methodologies to assess various scenarios 
and sensitivities to arrive at an economically optimal plan. Through the evaluation of supply and 
demand alternatives, the Hetch Hetchy Power IRP has developed guidelines for procurement 
decisions in a manner that satisfies core principles of system reliability, fiscal responsibility, and 
environmental stewardship and provides a reasonable degree of flexibility to respond to future 
economic, regulatory and technological changes. 


3.0 Resource Procurement Plan 


3.1 Planning Horizon 


A fundamental purpose of the IRP is to identify how Hetch Hetchy Power will meet its 2030 GHG 
targets. The CEC Guidelines specify that the minimum planning horizon for a POU’s IRP cover through 
at least 2030 and encourages but does not require POUs to address the post-2030 period.> The 
planning horizon for Hetch Hetchy Power’s Updated IRP is 2024-2045 to support Hetch Hetchy 
Power's alignment with California’s 100% zero carbon goal.é 


3.2 Demand Forecast 


This IRP utilizes Hetch Hetchy Power’s long-term load forecast submitted to the CEC for its most 
recent Integrated Energy Policy Report (IEPR).? However, because the planning horizon for this 
Updated IRP extends beyond the IEPR forecasting window (to 2034), this forecast assumes a modest 
1% increase in load and customer count from 2035 to 2045. 


This IRP analyzes energy resource options for four load forecast scenarios. Scenario 1, a 1-in-2 
scenario, is the Base Case load forecast that has a 50 percent chance of occurring. The other three 
scenarios forecast distribution area peak demand under high-temperature conditions. These cases, 
referred to as 1-in-5, 1-in-10, and 1-in-20, forecast peak demand under temperature conditions that 
have a 20, 10, and 5 percent chance of occurring, respectively. The load forecast scenarios are 
illustrated below in Figure 3-1. 


° CEC Guidelines, Ch. 2, Section A, p. 4 
6 Public Utilities Code § 454.53(a). 
7 Hetch Hetchy Power’s (City and County of San Francisco) 2023 IEPR load forecast is available at 
fili GetDocument.aspx?tn=250844&DocumentContentId=85743 [accessed on 


FEES 22, 2023] 


FIGURE 3-1. HETCH HETCHY DEMAND FORECAST SCENARIOS, 2024-2045 


1,900,000 
1,800,000 
1,700,000 
1,600,000 
1,500,000 
1,400,000 
1,300,000 
1,200,000 
1,100,000 
1,000,000 

900,000 


Megawatt-hours 


py 


© AN AD AD DO ad Sh oP? oP WP © th OP OP WO wm 0? 
V VW? SP Wd” 5" % \) 5 int 
AP? AV VV LF OH MF LH AP OE “i 


Yb 
wv 
COROUOKEG 


a=m=» 1-in-2 Load Scenario ===1-in-5 Load Scenario ===" 1-in-10 Load Scenario === 1-in-20 Load Scenario 


As can be seen in Figure 3-1, Hetch Hetchy Power is forecasting a significant growth in electric energy 
demand over the planning horizon, with the 1-in-2 Load Scenario growing by an average of five 
percent per year over the 2024-2034 period. The load forecast takes into consideration various 
factors including real estate development trends in our service territory, and major load changes 
among key customers including the San Francisco International Airport, and the San Francisco 
Municipal Transportation Agency (SFMTA). Airport loads are expected to grow 3.6 percent annually 
over the planning horizon due to load growth from new terminals and associated facilities, and other 
projects from the Airport’s master plan. The SFMTA’s growth is due to a combination of factors 
including the new Central Subway extension and compliance with the Innovative Clean Transit Rule, 
the California Air Resources Board (CARB) regulations that require public transit agencies to shift 
their bus fleets to either all electric or fuel cell zero emission buses. 


Hetch Hetchy Power’s forecasted load growth also includes non-municipal electric load. This load 
growth is associated with large redevelopment projects and related demand in the southeastern area 
of San Francisco, as well as “infill” projects throughout the city, particularly new affordable housing 
projects. Current redevelopment-area customers include Hunters Point, Treasure Island/Yerba 
Buena Island, Transbay Transit Center, Alice Griffith, Candlestick, Pier 70, Mission Rock, University 
of California San Francisco, and HOPE SF (Potrero and Sunnydale). 


Due to the growth of residential units being built in San Francisco, and served by Hetch Hetchy Power, 
4 modest residential customer growth factor of four percent per year was used. Due to uncertainty 
regarding redevelopment efforts beyond 2034, the load forecast in this IRP assumes a one percent 
annual increase in load and customer count for the 2034-2045 period. 
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3.3 Scenarios and Sensitivity Analysis 


This IRP analyzed the four demand forecast scenarios noted above and three hydroelectric 
generation scenarios, illustrated in Figure 3-2. 


Figure 3-2. HETCH HETCHY DEMAND AND HYDROELECTRIC GENERATION 
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The IRP assumes the continued operation of all of Hetch Hetchy Power’s hydroelectric generation 
through 2045. As these units currently constitute 99% or more of Hetch Hetchy Power’s annual 
generation, Hetch Hetchy Power’s in-city solar and biomass generation were not separately modeled, 
but are included in the Supporting Tables. The hydroelectric generation forecast includes three 
hydrologic scenarios: an “Average Normal”, an “Average Wet”, and an “Average Dry” scenario. These 
scenarios were developed using historical system performance over 20 years. 


As can be seen in Figure 3-3, over the next several years Hetch Hetchy Power is forecasted to be long 
in generation and a net seller of power. Hetch Hetchy Power's generation is forecasted to be sufficient 
to meet the Base Case load forecast supplemented by short-term market purchases until 2033. 
However, as Hetch Hetchy Power’s retail sales are forecasted to grow over the next decade it will 
need to identify additional sources of energy to meet demand ona regular basis beginning in 2033. 
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FIGURE 3-3. MARKET SALES AND PURCHSAES UNDER BASE CASE LOAD FORECAST 
AND NORMAL HYDROELECTRIC GENERATION 


1,000,000 
800,000 


600,000 
400,000 SR 

a 2 
200,000 


0 


Megawatt-hours 


RV 


-200,000 re 


-400,000 
-600,000 
-800,000 
-1,000,000 


o==== Contract/Market Sales —=—=Contract/Market Purchases == Net Position 


To address this forecasted energy need, the IRP analyzed adding new renewable power supplies to 
augment the Hetch Hetchy Power energy portfolio on a long-term basis beginning in calendar year 
2033. Our analysis assumed this renewable power supply would be procured principally through 
long-term power purchase agreements (PPAs) supplemented with short-term renewable energy 
purchases to cover demand in dry years when the long-term PPA(s) and hydroelectric generation 
may be insufficient. This is illustrated in Figure 3-4. 


FIGURE 3-4. ANNUAL SUPPLY AND DEMAND BALANCE, 2024-2045 
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The IRP’s evaluation of Hetch Hetchy Power’ energy portfolio examined different renewable energy 
resource types, including solar, onshore wind, offshore wind, and geothermal. Figure 3-5 below 
shows monthly generation profiles (percent of annual energy produced by month) for the renewable 
energy resources analyzed. 


FIGURE 3-5. MONTHLY GENERATION PROFILE BY RENEWABLE RESOURCE 
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Figure 3-5 illustrates that there is seasonal variation in renewable resources. For example, the black 
line represents Hetch Hetchy hydroelectric generation, showing that the majority of the hydroelectric 
energy is produced during the months of February through July. The figure also shows that 
geothermal resources are steady through the year with fall and winter months being a bit more 
productive than spring and summer months. Solar resources produce significantly more energy 
during the summer months when days are longer. The figure also illustrates the different seasonal 
energy production characteristics of onshore and offshore wind, with onshore wind generating 
significantly more energy in the summer months than the winter months and offshore wind 
generating more consistently across the seasons. 
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FIGURE 3-6. RENEWABLE RESOURCE PROJECTED LEVELIZED COST OF ENERGY 
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Figure 3.6 summarizes the indicative renewable resource cost of energy used in this analysis. These 
cost estimates are based on publicly available renewable energy project cost data.’ As the figure 
illustrates the cost of energy produced by different renewable energy resource types varies, driven 
by the capital intensity of the technology and the expected energy productivity of the renewable 
resource, among other factors. 


To address Hetch Hetchy Power’s forecasted energy need, the IRP analysis examined a combination 
of new renewable resources that would support portfolio diversification while meeting Hetch Hetchy 
Power’s projected load growth and environmental objectives. Specifically, the IRP analyzed four 
renewable resource scenarios, involving the addition of new renewable energy supplies to the Hetch 
Hetchy Power portfolio beginning in 2033. These are summarized in Table 3-1. 


TABLE 3-1. HETCH HETCHY POWER NEW RENEWABLE RESOURCE SCENARIOS 


Installed 
Renewable Resources Capacity 
(MW) 


So. California Solar 100 1/1/2033 
Nor. California Solar 100 1/1/2033 


Onshore Wind 25 1/1/2035 
Offshore Wind 1 (Morro Bay) 25 1/1/2035 


Delivery Scenarios (“X” = Resource Included) 


Start Date 


Offshore Wind 2 (Humboldt) 25 1/1/2035 
Geothermal 25-50 1/1/2035 


8 Renewable resource Levelized Cost of Energy (LCOE) are nominal $/MWh and based on Lazard’s LCOE+ 
2023 Report, available at: https://www.lazard.com/media/20z00 lazards-lcoeplus-april-2023.pdf 
[accessed on October 20, 2023]. The LCOEs used here are on the high end of Lazard’s subsidized cost range 
for each technology type. 
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The combination of resources in each scenario is intended to deliver approximately 425-700 
gigawatt-hours per year in additional energy supply from renewable energy resources that have 
complimentary seasonal production characteristics. Scenarios A, B and C include 25 MW of 
geothermal combined with different combinations of solar and wind while Scenario D includes 50 
MW of geothermal and 100 MW of solar. All of the technologies modeled, with the exception of 
offshore wind, are commercially available in California today. It is anticipated that offshore wind will 
become commercially available in California in the coming decade. 


Using calendar year 2035 as an example, the IRP modeled the monthly energy balance in the Hetch 
Hetchy Power portfolio using the Base Case load forecast, normal hydroelectric generation and each 
of the renewable resource scenarios noted above. 
FIGURE 3-7. ENERGY PORTFORLIO IN 2035 WITHOUT NEW RENEWABLE RESOURCES 
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Figure 3-7 above shows the forecasted Hetch Hetchy Power portfolio before adding new renewable 
resources. The forecasted Hetch Hetchy generation (represented by the black bars) is representative 
of a “normal” generation year, with about 1,240,000 megawatt-hours of energy produced. Hetch 
Hetchy Power's line loss-adjusted retail sales in 2035 is forecasted to be approximately 1,600,000 
megawatt-hours, or about 360,000 megawatt-hours more than the forecasted portfolio supply. The 
area of the bars below the red line (loss-adjusted monthly demand) is used to serve retail customer 
demand while the area above the redline represents excess energy that may be sold toa third party 
or into the CAISO energy market. The orange bar segments represent energy that must be purchased 
in the market to serve customer retail sales (i.e, an open position in the energy portfolio). 
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FIGURE 3-8. ENERGY PORTFORLIO IN 2035, RENEWABLE RESOURCE SCENARIO A 
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The results of Scenario A are presented in Figure 3-8 above for calendar year 2035. The addition of 
100 MW of Southern California Solar, 25 MW of Offshore Wind (Humboldt) and 25 MW of Geothermal 
would generate approximately 630,000 megawatt-hours per year and would help close much of 
Hetch Hetchy Power’s open energy position (assuming normal hydroelectric generation) in the 
summer, fall and winter months. In total, the Hetch Hetchy Power portfolio under Scenario A would 
be projected to generate approximately 1,870,000 megawatt-hours to supply 1,600,000 megawatt- 
hours in projected line loss-adjusted demand in 2035. The portfolio is forecast to have an open 
position in some months (principally January, August, September, November and December), which 
could be met through short-term market purchases. The portfolio would also have excess generation 
in the spring months that could be sold into the wholesale electricity market to help offset the cost of 
these purchases. 
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FIGURE 3-9. ENERGY PORTFORLIO IN 2035, RENEWABLE RESOURCE SCENARIO B 
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The results of Scenario B are presented in Figure 3-9. The addition of 100 MW of Northern California 
Solar, 25 MW of Onshore Wind, and 25 MW of Geothermal would generate approximately 493,000 
megawatt-hours per year and would reduce Hetch Hetchy Power’s open energy position (assuming 
normal hydroelectric generation) in the summer, fall and winter months, but only close it in the 
month of July. Scenario B generates less energy than Scenario A due to the lower productivity of solar 
in northern versus southern California and onshore versus offshore wind. In total, Scenario B would 
be projected to generate approximately 1,730,000 megawatt-hours to supply 1,600,000 megawatt- 
hours in projected line loss-adjusted demand in 2035. Figure 3-9 shows that the portfolio is forecast 
to continue have an open position in most months, although it is greatly reduced. Like the other 
scenarios, some or all of this remaining open position could be met through short-term market 
purchases. The portfolio would also have excess generation in the spring months that could be sold 
into the wholesale electricity market to help offset the cost of these purchases. 
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FIGURE 3-10. ENERGY PORTFORLIO IN 2035, RENEWABLE RESOURCE SCENARIO C 
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The results of Scenario C are presented in Figure 3-10. The addition of 100 MW of Northern California 
Solar, 25 MW of Offshore Wind located in Morro Bay, and 25 MW of Geothermal would generate 
approximately 535,000 megawatt-hours per year and would reduce Hetch Hetchy Power’s open 
energy position (assuming normal hydroelectric generation) in the summer, fall and winter months, 
but only totally close it from March - July. Scenario B generates less energy than Scenario A due to 
the lower productivity of solar in northern versus southern California, but more than Scenario B due 
to the higher productivity of offshore versus onshore wind. In total, Scenario C would be projected 
to generate approximately 1,773,000 megawatt-hours to supply 1,600,000 megawatt-hours in 
projected line loss-adjusted demand in 2035. Figure 3-10 shows that the portfolio is forecast to 
continue have an open position in most months, although it is greatly reduced, especially for October 
and February. Like Scenario A, some or all of this remaining open position could be met through 
short-term market purchases. The portfolio would also have excess generation in the spring months 
that could be sold into the wholesale electricity market to help offset the cost of these purchases. 
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FIGURE 3-11. ENERGY PORTFORLIO IN 2035, RENEWABLE RESOURCE SCENARIO D 
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The results of Scenario Dare presented in Figure 3-11. The addition of 100 MW of southern California 
solar and 50 MW of geothermal would generate approximately 725,000 megawatt-hours per year 
and would greatly reduce Hetch Hetchy Power's open energy position (assuming normal 
hydroelectric generation) in all months, with only small open positions projected to remain in 
September, November and January. Scenario D generates the most energy of the scenarios analyzed 
due to the higher productivity of southern California solar and geothermal resources for each 
megawatt of capacity installed. In total, Scenario D would be projected to generate approximately 
1,964,000 megawatt-hours to supply 1,600,000 megawatt-hours in projected line loss-adjusted 
demand in 2035. Figure 3-11 shows that the consistent productivity of the geothermal resource 
across the months makes the most significant contribution to Hetch Hetchy Power’s forecasted 
energy requirements. Like the other scenarios, the relatively small remaining open position in 
Scenario D could be met through short-term market purchases. The steadier generating 
characteristics of geothermal coupled with its higher overall energy productivity means that Scenario 
D would also generate the most excess energy in a normal hydroelectric year. Also like the other 
scenarios, that excess energy could be sold into the wholesale electricity market to help offset the 
cost of the purchases. 


A summary of key results for each of the new renewable resource scenarios compared to a “do 
nothing” scenario in 2035 are presented in Table 3-2 below. The table identifies the amount of annual 
energy that would be generated by each of the 150 MW renewable resource scenarios analyzed. The 
results show that for the projected loss-adjusted demand, each of the new renewable resource 
scenarios would reduce Hetch Hetchy Power's short-term market purchases compared to the “do 


ig) 


nothing” scenario. It also shows that each of the new renewable resource scenarios would increase 
short-term market sales, relative to the “do nothing” scenario. 


TABLE 3-2. SUMMARY OF NEW RENEWABLE RESOURCE SCENARIO RESULTS FOR 2035 


Line-Loss New Renewable aoa oe Short-term Portfolio Net 
Scenario Adjusted Demand | Energy Procured pamehacee Market Sales Market Cost 
Wh MWh Milli 
(MWh) (MWh/year) (MWh) ( ) (SMillion) 


Bie ee) eae: 45.3 


The resulting Portfolio Net Market Cost column represents the net cost of spot market energy 
purchases and sales to serve the Hetch Hetchy Power energy portfolio with the assumed energy 
resources. Each of the scenarios include modelled Hetch Hetchy hydroelectric generation, which for 
2035 was forecasted to generate 1,238,815 megawatt-hours. In the “Do Nothing” scenario, the Hetch 
Hetchy Power portfolio would incur approximately $45.3 million in net costs to serve customer 
energy demand (includes both spot market purchases and sales of excess Hetch Hetchy generation). 
By comparison, each of the new renewable energy scenarios are projected to reduce the portfolio net 
cost, with Scenarios D and A reducing costs the most. This is the result of forecasted new renewable 
energy costs being comparable to, or less costly than the spot market, and reducing Hetch Hetchy 
Power's open position for energy during the late summer, fall and winter months, when forecasted 
spot power prices are high. 


Do Nothing 


1,607,346 


3.4 RPS Planning Requirements 


California’s RPS program requires POUs to supply 60% of their annual retail sales with RPS-eligible 
renewable resources by December 31 2030 and sets interim targets of 44 percent by December 31, 
2024 and 52 percent by December 31, 2027.9 Hetch Hetchy Power also owns the resources that meet 
more than 65% of its RPS procurement requirements through 2030.1° The alternative RPS 
procurement requirements of Public Utilities Code section 399.30(j) applies to Hetch Hetchy because 
it receives more than 67% of its electricity from its qualifying Hetch Hetchy generation, which is in- 
state owned hydroelectric generation that does not meet the requirements of Public Resources Code 


9 Public Utilities Code § 399.30(c)(2). 
10 See Public Utilities Code § 399.13(b). 
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section 2574.11 Section 399.39(j) requires Hetch Hetchy Power to meet its demand with generation 
from either Hetch Hetchy system or with RPS-eligible supplies.12 


Since SFPUC adopted Hetch Hetchy Power’s Renewable Portfolio Standard (RPS) Procurement Plan 
through Resolution 12-0217, SFPUC has met its requirement of supplying 100% of its demand, on an 
annual basis, with generation from either Hetch Hetchy system or with RPS-eligible supplies. 13 


This Updated IRP provides a roadmap for Hetch Hetchy Power to continue to meet its RPS compliance 
obligations by providing 100% of its annual retail electricity demands from its Hetch Hetchy 
hydroelectric generation and RPS-eligible energy products. 


TABLE 3-2. HETCH HETCHY POWER RPS PROCUREMENT OUTLOOK (SELECTED YEARS) 


aA gy [7075 Jk 200g 2035 0h lw DAD uae ecazOsE 
Retail Sales Forecast 1,053,300 1,288,923 1,492,321 1,568,603 1,651,875 


Total Existing Generation ——— ae oe 


Hydroelectric Generation"4 892,109 934,348 842,394 a7 Lt O7, 895,566 
RPS-eligible Generation 430,245 | 449,666 | 406,379 | 278,741 | 431,370 
1,322,354 | 1,384,014 | 1,248,773 | 849,938 | 1,326,936 


Net Results 269,054 (243,548) | (718,665) | (324,939) 
(Retail Sales - Total Generation) 
RPS-eligible Generation Target — (243,548) | (718,665) 


Table 3-2 summarizes Hetch Hetchy Power’s RPS procurement needs for selected years over the 
IRP’s planning horizon. Hetch Hetchy will exceed the mandated RPS requirements for three 
remaining compliance periods in this decade.15 Although hydroelectric generation forecasts are 
uncertain, the IRP shows that additional RPS-eligible renewable procurement will be required to 
maintain Hetch Hetchy Power's RPS compliance requirements, especially in years with below normal 


95,091 


(324,939) 


‘1 “Qualifying hydroelectric generation” includes all of the generation from the Holm, Kirkwood, and Moccasin 
Powerhouses except the Moccasin low-head (LH) generating unit which is RPS-eligible under Public Resources 
Code 25741. The calculation of Hetch Hetchy Power receiving 67% of its electric supply from its qualifying 
hydroelectric generation is determined at the start of each multi-year compliance period set by the CEC based 
on the average of the previous twenty years of Hetch Hetchy qualifying hydro generation, once eligibility is 
established, it remains in effect until the start of the subsequent compliance period when Hetch Hetchy Power 
must re-qualify. Hetch Hetchy Power anticipates qualifying through 2030. 

"* Portfolio Content Category 1 (PCC 1) is renewable energy that is procured at the same time as the REC (hence 
bundled) from an in-state California resource or resource that can directly deliver the renewable energy to 
California. 

'S The RPS Plan is attached as Appendix B. 

4 Hydroelectric Generation includes generation from the Holm and Moccasin Powerhouses. Generation from 
the Kirkwood Powerhouse is reported in the RPS-eligible generation line. 

15 January 1, 2021, to December 31, 2024, inclusive; January 1, 2025, to December 31, 2027, inclusive; 
January 1, 2028, to December 31, 2030, inclusive. Public Utilities Code § 399.30(b)(4-6). 
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hydroelectric generation (like 2040 in the forecast presented above). The new renewable resource 
scenarios modeled in this Updated IRP would ensure that Hetch Hetchy Power meets its RPS 
compliance obligations in all years of the planning horizon for this IRP with the exception of 2040 
and 2041, when low modelled hydroelectric generation would require some supplemental short- 
term renewable energy purchases. 


3.5 Energy Efficiency and Demand Response 


Hetch Hetchy Power has an annual budget of approximately $2 million for the development of 
distributed energy resources (DER) projects at locations throughout San Francisco including 
implementation of energy efficiency, electrification, and rooftop solar and battery storage projects. 


3.5.1 Commercial, Industrial & Agricultural Energy Efficiency Programs 

Hetch Hetchy Power's energy efficiency programs are generally tailored to each customer (almost all 
of which are other City departments), because most of these customers are large and have varied 
property characteristics. These programs include: 


e General Fund Program: This program provides complete retrofit services and customized 
incentives to targeted municipal customers. The program focuses on City agencies that are 
funded primarily through local tax receipts, fees, and federal/state-funded programs. These 
customers are considered hard-to-reach (due to limited access to capital and engineering, as 
well as insufficient price signals). 

e Civic Center Sustainability District: Through a partnership with the Clinton Global Initiative, 
this program demonstrates green, renewable and energy efficient technologies as a national 
model for sustainability in historic districts. For energy efficiency projects, the program 
provides free energy audits, design, construction management, construction services, and full 
funding to buildings in the City’s Civic Center historic district. 

e Energy Benchmarking Program: San Francisco requires owners of non-residential buildings 
over 10,000 square feet to annually benchmark and disclose the energy performance of their 
buildings. In FY 21-22, Power Enterprise released its tenth annual report benchmarking the 
energy performance of San Francisco’s municipal buildings. 

e Upgrade for Savings: Hetch Hetchy Power offers customized cash incentives and technical 
support to help customers make significant upgrades to energy-efficient equipment, systems, 
and operational practices. 

e Blueprint for Savings: This new construction energy efficiency program offers design 
assistance and cash payments to building owners and design teams planning to construct 
highly energy efficient buildings 50,000 square feet or larger. 


3.5.2 Residential Energy Efficiency Programs 

Hetch Hetchy Power primarily serves municipal loads. Hetch Hetchy Power provides distribution 
service to the former military installations at Treasure Island and Hunters Point, both of which are 
in the process of being redeveloped to residential/commercial uses. Additional energy efficiency 
activities for this new residential use are limited as these new units are being built to the latest code 
and energy efficiency standards. New programs are under development to serve these customers. 
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Since the inception of these programs, they have resulted in energy efficiency savings of over 50,000 
MWh of electricity (about five percent of current retail sales) and 2 million therms of natural gas use 
each year. In addition to these efficiency savings, Hetch Hetchy Power has installed approximately 
3.2 MW of roof-top solar at customer sites. The energy savings and peak load reduction associated 
with existing programs and completed measures are reflected in Hetch Hetchy Power’s load forecast. 
Energy efficiency savings reflected in Hetch Hetchy Power’s load forecast is consistent with estimates 
of achievable energy efficiency developed in Hetch Hetchy Power's report to the CEC required under 
Public Utilities Code section 9505(b). 


Hetch Hetchy Power is not currently offering a demand response program, but may consider such 
programs in the future.16 


3.6 Transportation Electrification 


The Updated IRP’s load forecast accounts for currently anticipated growth in Hetch Hetchy Power’s 
demand due to transportation electrification. 


Hetch Hetchy Power provides 100% renewable and GHG-free electric energy to San Francisco’s 
Municipal Transportation Agency. SFMTA operates the nation’s largest fleet of electric public transit 
including approximately 278 electric trolley buses, 200 light-rail vehicles and 40 cable cars. SEMTA’s 
electric transportation related energy usage is approximately 65,000 MWh/year.17 In February 2022, 
SF completed its Battery Electric Bus Facilities Master Plan, which presented the framework and 
actions for transitioning SFMTA’s six bus yards and fleets to accommodate a 100% battery-electric 
bus operation by 2035. 


SFMTA is also leading “The Building Progress Program,” which is a $2+ billion multi-year capital 
program, including planning, maintenance campaigns and major modernization projects, to 
modernize and rebuild transportation facilities owned and operated by the SFMTA. In 2018, the 
SFMTA Board of Directors approved a resolution committing to transitioning to an all-electric bus 
fleet. In 2021, and pursuant to the City’s Climate Action Plan and California Air Resources Board’s 
(CARB) Innovative Clean Transit regulation (ICT regulation), the SFMTA Board of Directors adopted 
the Zero Emission Bus Rollout Plan to achieve 100% zero emission fleet by 2040. The Building 
Progress Program’s core goals are to: modernize SFMTA facilities in order to meet the needs of 
everyone who travels in San Francisco; improve the transportation system’s resiliency to climate 
change and seismic events and make the SFMTA a better neighbor in the parts of the city that 
currently host SFMTA facilities. The Building Progress Program - Electrification Program 
implements elements of the SFMTA 2017 Facilities Framework and is anticipated to be implemented 


*° CEC Guidelines, Ch.2, Section F, 3.c,, p. 9. 
"” Hetch Hetchy Power is exploring the use of a green tariff offering for transportation-related energy usage. 
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from 2018 to 2034 as well as the recommendations in the 2022 Zero Emission Facility and Fleet 
Transition Plan - Battery-Electric Bus (BEB) Implementation Facility Master Plan.1® 


The SFMTA will receive a Federal Transit Administration Bus and Bus Facilities grant for Battery 
Electric Bus (BEB) chargers to be designed and installed at Woods Bus Facility (+ 12 more BEB 
chargers) and at Islais Creek Bus Facility (6 BEB chargers). The project will improve service 
reliability, state of good repair, and air quality for residents living in and around San Francisco. 


Hetch Hetchy Power also provides electric energy for several other CARB classified transportation 
uses, including on-shore power for some ships docked at the Port of San Francisco that would 
otherwise be powered by the ship’s diesel generators.19 In addition, Hetch Hetchy Power’s new 
incentive program, EV Charge SF, assists developers finance EV charging infrastructure in new 
construction projects. Hetch Hetchy Power also serves Electric Vehicle (EV) charging stations located 
at City-owned parking facilities and municipal buildings that use approximately 858 MWh/year.2° 


In Hetch Hetchy Power’s recent rates study and adoption, a standalone EV charging rate was created 
for residential or commercial customers who want to have a dedicated meter for their EV charging. 
At the time of the rate study, no customers were eligible for this rate, but Hetch Hetchy Power will 
gather and analyze the data as customers become eligible over the coming years. 


Hetch Hetchy Power’s adopted electrical rates to support the electric vehicle grid integration 
strategies it established. Hetch Hetchy Power splits its existing tiered residential rate to a gas-and- 
electric and an all-electric rate schedule. The all-electric schedule has wider/larger tiers and 
customers with EVs should be able to charge more cost effectively than before. “Hetch Hetchy Power 
Premium” surcharge allows customers to opt-in for energy that meets the requirements for the 
State’s Low Carbon Fuel Standard program. In this way, Hetch Hetchy Power ensures that its 
customers can access this incentive, which can help offset their costs from installing and operating 
all-electric transportation. 


3.7 Energy Storage 


Public Utilities Code, Chapter 7.7 (commencing with Public Utilities Code Section 2835), enacted as 
Assembly Bill (AB) 2514 required California’s retail power providers to evaluate the potential to 
procure viable and cost-effective energy storage systems.*! In response to AB 2514, the SFPUC 
determined in Resolution No. 14-0147 that it had no near-term need for energy storage services 
apart from the potential use of energy storage to fulfill Local Resource Adequacy Capacity 
requirements, which was not cost-effective in 2014. The SFPUC also decided to continue to evaluate 


18 https://www.sfmta.com/projects/battery-electric-bus-program and 
https://www.sfmta.com/sites/default/files/reports-and- 
documents/2022/07/sfmta rollout plan final 2022.pdf 


19 CARB Low Carbon Fuel Standards (LCFS). 
20 Hetch Hetchy Power also has eleven residential customers on its EV charging rate (REV-1). 
21 Public Utilities Code § 2835 et seq. 
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energy storage as a utility-scale procurement option going forward and to identify pilot energy 
storage projects. 


Since the SFPUC’s adoption of Resolution No. 14-0147, Hetch Hetchy Power has begun developing 
small-scale energy storage demonstration projects in San Francisco for local energy supply resiliency 
efforts and to maximize use of on-site solar energy production. Hetch Hetchy Power now has one 
active solar plus battery system installed and operational. A second project is going into construction 
in early 2024 and a third project in the design phase. 


The cost effectiveness of utility-scale energy storage has been bolstered by recent trends in 
California’s power markets, including significant increases Resource Adequacy capacity prices22 and 
the increasing price volatility in CAISO energy markets. Increasing occurrences of negative pricing 
due to overgeneration in the CAISO has resulted in increased economic curtailment of as-available 
renewable resources. Figure 3-12 below illustrates recent trends in wind and solar resource 
curtailment in the CAISO, showing that the amount of curtailment of wind and solar resources in the 
CAISO has significantly increased each year, from 187,000 MWh in 2015 to 1,432,660 MWh in 2022. 
Through April 30, 2023, the total curtailment of solar and wind year was already 1,566,228 MWh, 
with over 672,000 MWh of curtailment of solar alone in April 2023. 


FIGURE 3-12. WIND AND SOLAR CURTAILMENT BY MONTH, JAN 2015 - APRIL 2023 
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Overgeneration and negative pricing in the CAISO energy market has also required changes to the 
scheduling of Hetch Hetchy hydroelectric generation in recent years especially during the months of 


** RA capacity resources that garnered $3.63 kW-month in 2019 have risen to prices as high as the mid-$40 
kW-month for summer 2023. See CalCCA’s report on California’s Resource Adequacy market at: CalCCA- 


Stack-Analysis-2023-2026-updated-6 23 23.pdf (cal-cca.org) [accessed on November 1, 2023] 
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March, April, and May, which coincide with spring runoff and increasing solar generation on the 
CAISO system. Utility scale energy storage could increase utilization of Hetch Hetchy hydroelectric 
generation during these periods, allowing energy that might be generated into a negative price 
(increasing Hetch Hetchy Power's costs) or otherwise reduced or not generated at all to be generated 
and stored and then discharged during more valuable hours of the day. Hetch Hetchy Power plans to 
conduct further analysis of energy storage development opportunities and cost-effectiveness in 2024 
and will include the results of this analysis in subsequent updates to its IRP. 


4.0 System and Local Reliability 


Resource Adequacy (RA) plays an important role in the California market in terms of maintaining 
system reliability. The RA program is designed to meet reliability requirements by requiring load- 
serving entities, including POUs, to procure sufficient RA capacity resources to meet their forecasted 
peak demand plus a reserve or a buffer to cover extraordinary levels of demand or outages that may 
reduce available generation at certain times. 


Hetch Hetchy Power currently possesses more generation than it has demand. Currently, it has 380 
nameplate megawatts (MW) of hydroelectric generation capacity for a system with a peak load of 
roughly 150 MW. However, as detailed above, Hetch Hetchy Power is forecasting its customer 
demand to increase over the planning horizon, which will require additional generation capacity to 
continue to meet its peak demand and 15 percent planning reserve margin. 

The RA program currently features three capacity requirement types: System or “generic”, “ 
and “Flexible” RA capacity. Each of these is addressed below. 


Local” 


4.1 System Resource Adequacy 


Overall, Hetch Hetchy Power is required to meet a System RA requirement of 15 percent above its 
forecasted monthly peak demand.23 The System RA requirement ensures that Hetch Hetchy Power 
and the California electric system has sufficient electric generating capacity to serve peak demand. 


As a participant in the CAISO electricity market Hetch Hetchy Power can provide System RA from 
resources located anywhere on the electric system as long as it can meet CAISO deliverability 
requirements to serve the monthly peak load. Hetch Hetchy Power currently has excess capacity 
(307 MW in most months and 239 MW in Hetch Hetchy Power’s annual peak month of September) 2+ 


23 Peak demand is calculated based on an average peak demand, also known as a 1-in-2 peak or 50/50 load 
forecast, meaning that there is a 50% chance forecasted peak demand would be higher, and a 50% chance that 
peak demand would be lower than the adopted figure. The 15% planning reserve margin is the default value 
from CPUC’s adopted RA Policy Framework. 

24 This figure is lower than the total 380 MW capacity of the Hetch Hetchy hydroelectric system because it is 
based on the amount of dependable capacity, (Net Qualifying Capacity or NQC) by the CAISO. This figure drops 
to 277 MW from 2028 through 2045 when the Kirkwood Powerhouse Unit #3 is removed from service for 
refurbishment. 

33 Capacity requirements in the local capacity zones are higher because planning requirements are based ona 
1-in-10 peak load rather than on a 1-in-2 peak load. 
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relative to its 2023 maximum monthly RA capacity obligation of approximately 176 MW (153 MW 
peak demand + 15% reserve margin). As can be seen in Figure 4-1 below, this excess capacity can 
accommodate an increase in Hetch Hetchy Power retail customer demand over the 2023-2045 IRP 
planning horizon. 


FIGURE 4-1. HETCH HECHY POWER’S FORECASTED ANNUAL RA REQUIREMENT AND 
EXISTING NET QUALIFYING CAPACITY, 2024-2045 
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However, beginning in 2030, Hetch Hetchy Power will require additional RA capacity to meet its 
system peak load and planning reserve margin in September, when the Hetch Hetchy hydroelectric 


system has a Net Qualifying Capacity (NQC) of 239 MW. This change can be seen clearly in Figures 
4-2 and 4-3 below. 
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FIGURE 4-2. HETCH HECHY POWER’S FORECASTED MONTHLY RA REQUIREMENT AND 
EXISTING NET QUALIFYING CAPACITY, 2025 
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FIGURE 4-3. HETCH HECHY POWER’S FORECASTED RA REQUIREMENT AND EXISTING NET 
QUALIFYING CAPACITY, 2030 
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4.2 Local Resource Adequacy 


California’s RA program also requires load serving entities to provide RA capacity that is located 
within certain “local” transmission constrained zones, such as the San Francisco Greater Bay Area.25 
This Local RA requirement factors in operating contingencies such as the loss of generation or 
transmission lines that would impact the local area’s electric reliability. These transmission- 
constrained zones, or CAISO Local Reliability Areas, are shown in Figure 4-4. 


FIGURE 4-4. CAISO LOCAL RELIABILITY AREAS 
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The CAISO assigns Hetch Hetchy Power’s Local RA requirements based on its proportionate share of 
the Local RA needs for the Pacific Gas and Electric (PG&E) transmission access charge (TAC) area. 
Hetch Hetchy Power’s Local RA requirement is typically about 50% of its System RA requirement. In 
2023 Hetch Hetchy Power’s Local RA requirement is 82 MW, which is expected to grow 
proportionately with growth in Hetch Hetchy Power's peak load over the planning horizon. 


Hetch Hetchy Power does not currently own sufficient Local RA capacity resources within the PG&E 
TAC to meet this Local RA requirement. Hetch Hetchy Power has historically purchased Local RA 
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capacity resources from third parties. The procurement of new Local RA capacity resources should 
be prioritized in the near term to support Hetch Hetchy Power’s RA program obligations and 
contribute to statewide electric reliability. Procurement of standalone energy storage and/or energy 
storage paired with wind or solar generation could supply the Local RA capacity that Hetch Hetchy 
Power is projected to require over the planning horizon. 


4.3 Flexible Resource Adequacy 


As California adds more wind and solar resources to the electric grid to meet California’s RPS targets, 
additional flexible capacity will be needed to meet fluctuations in wind and solar generation and 
maintain the reliability of the grid. Asa participant in the CAISO, Hetch Hetchy Power is required to 
provide Flexible RA capacity based on its contributions to the CAISO’s flexible capacity needs. The 
CAISO determines each participating LSE’s Flexible RA obligation based on the their customers’ 
demand requirements and the flexibility of the generation resources they schedule in the CAISO 
system.26 


Hetch Hetchy Power receives its monthly Flexible RA obligation from the CAISO each year. Currently, 
Hetch Hetchy Power does not have a generation asset that provides Flexible RA, but it procures 
Flexible RA from the market. Like Local RA, the procurement of new Flexible RA capacity resources 
should be prioritized in the near term to support Hetch Hetchy Power's RA program obligations and 
contribute to statewide electric reliability. Procurement of energy storage resources located in a 
Local Capacity Area could supply Hetch Hetchy Power with both the Local and Flexible RA capacity 
that it is projected to require over the planning horizon. 


4.4 Ability to Meet Peak Demand 


While California’s RPS requirements mandate that an increasing portion of California’s energy needs 
come from renewable resources, this requirement does not necessarily ensure that new renewable 
resources coming online are matching the demand of California’s electric grid, particularly given the 
variability of such renewable resources as wind and solar. 


This is not an issue, currently, for Hetch Hetchy Power whose resource mix contains a minimal 
amount of variable renewable energy resources. Solar represents less than 1% of Hetch Hetchy 
Power's generation, today. Additionally, the remaining 99% of Hetch Hetchy Power generation is 
hydroelectric energy that is typically available to meet peak demand. However, as detailed above, 
Hetch Hetchy Power’s demand is forecasted to grow over this IRP’s planning horizon requiring 
additional renewable generation and possibly energy storage capacity to reliably serve customer 
load and contribute to statewide electric reliability. This is especially true for months when Hetch 
Hetchy hydroelectric generation may not be available to serve the forecasted load growth over the 
planning horizon. 


26 This obligation is called the Flexibility Resource Adequacy Capacity (FRAC) and is determined using a 
formula that measures each LSE’s contribution to the CAISO’s flexibility needs. The FRAC is calculated on a 
monthly basis using the maximum change in the 1-minute net load data over a 3-hour period plus 3.5 percent 
of the peak load for the CAISO system. LSEs are then allocated a share of the total FRAC requirement based 
upon their contribution from load and renewables. 
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The renewable energy procurement scenarios analyzed in Section 3.0 identify how different 
combinations of new renewable energy resources would contribute to Hetch Hetchy Power's 
monthly energy requirements. The analysis conducted for this IRP update found that Hetch Hetchy 
Power will need to procure approximately 150 MW or 425,000-700,000 megawatt-hours per year of 
additional renewables to meet forecasted load growth over the planning horizon. Figure 4-5 below 
illustrates how the addition of new renewable resources under Scenario A (100 MW of solar, 25 MW 
of offshore wind and 25 MW of geothermal) combined with 75 MW of battery storage would 
significantly increase Hetch Hetchy Power’s RA capacity relative to its forecasted annual RA 
requirement and support its ability to meet peak demand. 


FIGURE 4-5. HETCH HECHY POWER’S FORECASTED ANNUAL RA REQUIREMENT AND NET 
QUALIFYING CAPACITY WITH NEW RENEWABLE RESOURCES (SCENARIO A) 
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5.0 Greenhouse Gas Emissions 


A goal of this IRP update is to provide a roadmap that Hetch Hetchy Power can use to continue to 
reliably serve its customers with 100% renewable and/or GHG-free electric energy well into the 
future. Fulfilling this goal will also help Hetch Hetchy Power meet its state RPS requirements and 
achieve the GHG-reduction targets set by the California Air Resources Board (CARB). 
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In 2022, Senate Bill (SB) 1020 created new policy goals for zero carbon and renewable energy. * 
Specifically, SB 1020 set the following targets for zero carbon and renewable electricity used to serve 
all end-use customers in California: 90% by December 31, 2035, 95% by December 31, 2040, 100% 
by December 31, 2045.28 Under this IRP, Hetch Hetchy Power plans to continue to provide 100% 
zero-GHG renewable energy to its customers throughout the 2045 planning period. 


In its 2022 Scoping Plan Update, CARB identified GHG reduction targets for each sector of the 
economy as well as suggested measures to achieve these reductions. For California’s electric sector, 
the California Public Utilities Commission (CPUC) recommended a GHG emissions target of 38 million 
metric tons (MMT) by 2030.29 The CPUC subsequently adopted both a 38 MMT GHG and a 30 MMT 
GHG benchmark by 2030 for the CPUC’s 2022 IRPs.30 CARB’s 2022 Scoping Plan aligns with CPUC’s 
2030 targets and adopted a target range of 30 to 38 MMT.3! CARB assigned an individual target to 
each load serving entity. Hetch Hetchy Power’s share of this GHG target for 2030 is 12,000 to 15,000 
metric tons, which is about 0.041% of the statewide total. *2 


TABLE 5-1. HETCH HETCHY POWER’S FORECASTED 2030 GHG EMISSIONS 
COMPARED TO CARB’S 2030 TARGETS?3 
MILLION METRIC TONS/Year 
IRP Forecast 0 


CARB 2030 GHG Target _ Pe 12,000 
(low-end of range) 
CARB 2030 GHG Target — 15,000 


(high-end of range) 


Hetch Hetchy Power plans to continue to provide clean and renewable electricity supplies with 
minimal GHG emissions across the IRP’s planning horizon. As detailed in the sections above, while 
Hetch Hetchy Power's hydroelectric supplies are forecasted to be sufficient to serve its projected load 
growth over the coming years, it will need to procure additional renewable energy supplies as soon 
as a 2033 to maintain its high environmental standards and to meet California’s goals through 2045.. 


27 Clean Energy, Jobs, and Affordability Act of 2022 (Senate Bill 1020, Laird, Chapter 361, Statutes of 2022) 
(Public Utilities Code § 454.53(a).) 

28 Id. 

29 CPUC Decision (D.) 22-02-004 “Decision Adopting 2021 Preferred System Plan,” pp. 105-107. 

30 CPUC Rulemaking 20-05-003, “Administrative Law Judge’s Ruling Finalizing Load Forecasts and 
Greenhouse Gas Emissions Benchmarks for 2022 Integrated Resource Plan Filings,” (June 15, 2022), p. 15 (]] 
Za) 

https: //docs.cpuc.ca.gov/PublishedDocs/Efile/G000/M485/K625/485625915.PDF 

31 CARB “Senate Bill 350 Integrated Resource Planning Electricity Sector Greenhouse Gas Planning Targets: 
2023 Update”, September 2023, p. 2.https://ww2.arb.ca.gov/sites/default/files/2023-09/sb350-final-report- 
2023.pdf https://ww2.arb.ca.gov/sites/default/files/2023-09 /sb350-final-report-2023.pdf 

32 CARB “Senate Bill 350 Integrated Resource Planning Electricity Sector Greenhouse Gas Planning Targets: 
2023 Update”, September 2023, p. 4. 
https://ww2.arb.ca.gov/sites/default/files/2023-09/sb350-final-report-2023.pdf 

33 Id. at p. 4. 
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6.0 Retail Rates 


Hetch Hetchy Power's electric rates are governed by San Francisco Charter Section 8B.125 which 
requires the SFPUC to exercise prudent financial stewardship of SFPUC assets by establishing “rates, 
fees and charges at levels sufficient to improve or maintain financial condition and bond ratings at or 
above levels equivalent to highly rated utilities of each enterprise under its jurisdiction, meet 
requirements and covenants under all bond resolutions and indentures and provide sufficient 
resources for the continued financial health (including appropriate reserves), operation, 
maintenance and repair of each enterprise, consistent with good utility practice.” 


To meet these requirements most effectively, the SFPUC utilizes financial policies that foster financial 
sustainability and prudent stewardship of resources. The primary purpose of these policies is to 
ensure that each enterprise under the SFPUC’s oversight retains sufficient funds for future 
infrastructure needs, replacement of aging facilities, bond reserves, and various operating expenses 
in a manner that mitigates unexpected rate changes. These financial policies include: 


e Debt Service Coverage Policy: requires each SFPUC enterprise to adopt budgets, rates, 
and financial plans that generate net revenues such that Indenture Coverage shall equal a 
minimum of 1.35x annual debt service and Current Coverage shall equal a minimum of 
1.10x annual debt service; 

e Capital Financing Policy: requires that a minimum ranging between 15 percent and 30 
percent of each enterprise’s capital budget be revenue-funded (or “pay-as-you-go” funded) 
over a 10-year planning period. 

e Fund Balance Reserve Policy: requires that Hetch Hetchy Power’s Fund Balance Reserve 
maintain a minimum amount of 90 days or 25 percent of annual Operations and Maintenance 
Expenses (including programmatic projects, excluding debt service and revenue-funded 
capital) over a 10-year planning period. 

e Ratepayer Assurance Policy: reinforces SFPUC’s commitment to developing rates and charges 
that are affordable, predictable, easy to understand, based on cost of service, and that 
generate sufficient revenue for full cost recovery. 


San Francisco Charter Section 8B.125 further requires the SFPUC to conduct an independent cost of 
service and rates study at least once every five years for Hetch Hetchy Power. The most recent study 
was completed in 2022 and the SFPUC adopted new cost of service based electricity rates for Hetch 
Hetchy Power that were implemented beginning in Fiscal Year 2022-23. The 2022 Hetch Hetchy 
Power Rates Study was completed before this Updated IRP was conducted, so the rates study did not 
take into account or project the cost of service impacts of the IRP scenarios analyzed in this update. 
However, the SFPUC maintains rolling, 10-year financial plans for Hetch Hetchy Power. 


This IRP does not forecast any significant additional renewable procurement to be required for Hetch 


Hetchy Power until 2033, when projected load growth begins to require new renewable energy 
resources to supplement existing resources on a regular basis. Therefore, it is prudent to continue 
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to monitor projected load growth, Hetch Hetchy Power net energy and capacity needs, and renewable 
energy costs and incorporate refinements to the analysis performed in this IRP update in future 
iterations of Hetch Hetchy Power financial plans and cost of service studies. 


7.0 Transmission and Distribution Systems 


7.1 Bulk Transmission 


Electricity generated by the Hetch Hetchy system is transmitted through SFPUC-owned and operated 
transmission lines, consisting of approximately 110 miles of 115 kilovolt (kV) and 50 miles of 230 kV 
transmission lines and four substations. 


An overview of Hetch Hetchy Power’s transmission topology is shown below: 


FIGURE 7-1. HETCH HETCHY TRANSMISSION SYSTEM IN 2023 


Hetchy Supplies 
380 MW 
ia 


by 465 MW ) 


Holm 
Powerhouse 


i: : 4146 MW 


wis 
Kirkwood 
Powerhouse 


100 MW 


Moccasin | 


Oakdale/ Powerhouse 
Turlock 


oy, 
n 
Wat ey 


Customers 
150 MW 


Hetch Hetchy Power’s transmission system faces minimal transmission congestion/constraints to 
serve Hetch Hetchy Power load because of the high load carrying capacity of Hetch Hetchy Power's 
transmission lines. 


Hetch Hetchy Power’s transmission facilities connect into the CAISO-operated transmission system 
and PG&E’s distribution system to deliver power to most Hetch Hetchy Power customers located in 
San Francisco and the Peninsula. San Francisco is working diligently with PG&E to create or upgrade 
interconnection points at transmission level voltages to serve San Francisco loads independent of the 
PG&E system. As a result, San Francisco has recently completed the interconnection of the Bay 
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Corridor Transmission and Distribution (BCTD) Project that interconnects at 230 kV through a 
distribution substation that will deliver energy to customers at 12,470 volts. This will provide an 
alternative energy source for the distribution grid, alleviating the constraints of having a single 
energy provider and improving reliability for the overall distribution network system. 


The SFPUC is evaluating options that could reduce congestion on our transmission system and 
facilitate the interconnection and/or transmittal of energy, including renewable generation, in the 
east-west corridor between the City of Oakdale and Newark. 


7.2 Local Distribution 


PG&E's distribution system serves most of the Hetch Hetchy Power’s current electric demand under 
a FERC-regulated Wholesale Distribution Tariff (WDT). The SFPUC participates in proceedings 
before both the California Public Utilities Commission (CPUC) and FERC that effects PG&E’s rates and 
services; ensuring that not only Hetch Hetchy Power customers but also all of San Francisco’s 
residents and businesses receive reliable and reasonably priced service. Hetch Hetchy Power is also 
the power provider for new neighborhoods under Redevelopment, neighborhoods such as Hunters 
Point (“The Shipyard”) and Treasure Island. As these Redevelopment areas are completed, Hetch 
Hetchy Power will operate and maintain the local utility facilities that serve those end customers. 


8.0 Localized Air Pollutants and Disadvantaged Communities 


Hetch Hetchy Power’s generation from its Hetch Hetchy powerhouses is GHG-free and creates no 
localized air pollution. In most years Hetch Hetchy Power sells a significant portion of this GHG-free 
energy to other load serving entities. which helps reduce GHG emissions and other pollutants that 
may otherwise be generated from fossil-fueled power plants. 


San Francisco successfully collaborated with state energy agencies to close San Francisco’s two large 
in-city pollution-emitting power plants located in in the Hunters Point and Potrero areas of San 
Francisco. With the closure of these plants in 2006 and 2011 there are no large-scale fossil-fueled 
power plants located within San Francisco, and substantial clean-up and redevelopment of these 
areas is underway or being planned. 


There are 12 census districts within San Francisco that are classified as disadvantaged communities 
with a CalEnviroScreen score with a 76th to 100th percentile ranking or lacking an overall score but 
with a pollution burden score in the top 25%. Seven of these are in the Hunters Point area of San 
Francisco, four are around the Moscone Center/South of Market Street/Civic Center area and the 
twelfth is located on Treasure Island. Hetch Hetchy Power is the electric utility for both the Hunters 
Point and Treasure Island redevelopment projects and delivers GHG-free electricity to those 
customers with no generation of localized air pollutants. 


The SFPUC recently decided to stop the operation of the Southeast Cogeneration Plant (2.0 MW) 
located in the Bayview/Hunters Point area of San Francisco. For the past two decades, this plant took 
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methane (also known as biogas) generated as a by-product of the SFPUC’s processing of sewage 
biosolids waste and used it as a fuel to generate electric power. In combusting methane and 
converting it to electric energy, the Southeast Cogeneration Plant reduced the release of GHG 
emissions into the atmosphere, but also created localized (non-GHG) emissions, primarily Nitrogen 
Oxide (NOx).34 


As a part of a $2.7 billion project upgrading a major portion of the Southeast Wastewater Treatment 
Plant, the SFPUC will be replacing the Southeast Cogeneration Plant with a new Biogas Utilization 
Facility, forecasted to come on-line in 2027. The SFPUC has opted to change the end use for its 
methane/biogas by-product to renewable natural gas (RNG) and will no longer produce electric 
power in the Southeast Wastewater Treatment Plant. This new Biogas Utilization Facility will 
provide 100% beneficial use of the biogas, by treating and upgrading the biogas to natural gas quality, 
compressing and injecting the biogas into an existing PG&E pipeline, and then selling the biogas and 
marketing the energy credits (such as RINs or Low Carbon Fuel Standard) resulting in potential 
revenue for the SFPUC. 


This change in biogas end use from electrical power to RNG will reduce on-site air emissions (such 
as GHGs and NOx) into the surrounding Bayview-Hunters Point neighborhood by eliminating the 
cogeneration facility and the combustion of biogas in Southeast Wastewater Treatment Plant. In 
addition, the generation of RNG is in line with the City’s sustainability policies as it displaces the use 
of fossil fuels and improves local air quality. RNG currently offers the highest economic and 
environmental value as renewable fuel for compressed natural gas (CNG) vehicles. 


8.1 Programs to Support Affordability in Disadvantaged Communities 


Hetch Hetchy Power seeks to meet and exceed the goals set by the SFPUC’s Environmental Justice 
policy. 35 Among its programs, the Community Assistance Program (CAP) provides a 30% discount 
on electricity bills for income-qualified residential Hetch Hetchy Power customers that apply for the 
program. Customers may apply online at sfpuc.org/30offpower, or by calling the Customer Service 
Bureau. Additionally, customers may obtain a mail-in application in one of nine languages by 
downloading the form online or making a request for an application to be sent by mail. 


Hetch Hetchy Power is about to embark ona review of its CAP offerings, and is in the beginning stages 
of soliciting support from consultants experienced in evaluating affordability and arrearage 
management. Hetch Hetchy Power intends to investigate its discount offering to determine whether 
it is sufficient for meetings its customers’ needs when considering affordability. Efforts are expected 
to conclude in late 2024. 


34 The CEC classifies these types of plants as having zero-GHG emissions under the CEC’s GHG Emissions 
Performance Standards (SB 1368) requirements. 

35 In Resolution 09-0170, adopted October 13, 2009, the SFPUC “affirms and commits to the goals of 
environmental justice to prevent, mitigate, and lessen disproportionate environmental impacts of its activities 
on communities in all SFPUC service areas and to insure that public benefits are shared across all communities.” 
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Hetch Hetchy Power also offers a program called GoSolarSF which for over the last 15 years has 
provided incentives for Hetch Hetchy Power customers (as well as CleanPowerSF customers) to 
install roof-top solar. While GoSolarSF’s rebates to non-profits, businesses, and residential and low- 
income customers throughout San Francisco became fully subscribed in 2020, the program continues 
to offer rebates to low-income homeowners located in Disadvantaged Communities qualifying 
through the State’s Disadvantaged Community-Single Affordable Solar Home program (DAC-SASH).3¢ 


Appendices 
Appendix A: Standardized Tables 


Appendix B: Hetch Hetchy Power Renewables Portfolio 
Standard Procurement Plan 


°° For more information see: https://sfpuc.org/accounts-services/sign-up-for-savings/gosolarsf [accessed on 


October 31, 2023] 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0215 


WHEREAS, On September 12, 2017, by Resolution No. 17-0198, this Commission 
adopted a Ratepayer Assurance Policy requiring that, when setting rates, “The Commission will 
consider .... service affordability for all its customers”; and 


WHEREAS, On July 14, 2020, by Resolution No. 20-0149, this Commission affirmed that 
access to water, power, and sewer is a human right and directed the General Manager to prioritize 
equitable policies accordingly; and 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) retail and wholesale 
rates are the primary source of revenues for its operating and capital budgets; and 


WHEREAS, Under San Francisco Charter Section 8B.125, the SFPUC must conduct 
“studies of rate-based conservation incentives and/or lifeline rates and similar rate structures to 
provide assistance to low-income users, and take the results of such studies into account when 
establishing rates, fees and charges, in accordance with applicable state and federal laws”; and 


WHEREAS, The Financial Sustainability Workstream of the SFPUC’s Capital Planning 
Improvement Initiative aims to provide guidance on the allowable scope, timing, and magnitude 
of spending in the capital plan, suggest plans for capital financing that minimize the burden of 
financial plans, and generally ensure the SFPUC is able to handle the significant capital costs 
needed for its utility systems; and 


WHEREAS, A metric, calculating a typical and a low-income residential retail bill as a 
percent of income, would demonstrate to customers and other stakeholders the SFPUC’s 
commitment to affordable retail bills, while also setting clear guidance to staff for making 
decisions regarding capital planning; and 


WHEREAS, The SFPUC’s current affordability approach, providing that the average 
combined retail water and sewer bill should not exceed 2.5% of the San Francisco median 
household income, does not adequately account for the extremely high cost of living in San 
Francisco , widening income inequality, or differential impacts of rates upon Black, Indigenous, 
and People of Color households in San Francisco; and 


WHEREAS, Staff have analyzed industry standards for utility retail bill affordability, as 
well as data on San Francisco’s income distribution, cost of living, and racial inequality, to develop 
proposed retail affordability metrics and targets that fit local economic conditions and meet the 
SFPUC’s policy goals, especially those around racial equity; and 


WHEREAS, Adoption of the Affordability Policy does not constitute a “project” under the 
California Environmental Quality Act Guidelines section 15378(a) because there would be no 
physical change in the environment, and under section 15378(b)(4) because this is a fiscal activity 
which does not involve a commitment to any specific project; now, therefore, be it 


RESOLVED, That this Commission hereby adopts the attached Affordability Policy, 
setting metrics and targets for measuring retail customer affordability for financial planning 


purposes. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 28, 2023. 


SeWetary, Public Utilities Commission 


San Francisco 
/ Water! 


Services of the San Francisco Public Utilities Commission 


AFFORDABILITY POLICY 


Financial Policies Background & Purpose 


As the sole water and sewer provider and a primary power provider within San Francisco, and a 
wholesale water, power, and sewer provider to public and private agencies within five counties in the Bay 
Area and Sierras, the San Francisco Public Utilities Commission (SFPUC) has an obligation to take actions 
to advance and protect the needs of residents, businesses, and visitors relying on our services. The 
SFPUC's utilities are enterprise departments, relying primarily on customer rates to fund their operations. 
Prudent and sustainable financial management is critical to the agency’s mission. 


Section 8B.125 of the San Francisco Charter requires the SFPUC to “establish rates, fees and 
charges at levels sufficient to improve or maintain financial condition and bond ratings at or above levels 
equivalent to highly rated utilities of each enterprise under its jurisdiction, meet requirements and 
covenants under all bond resolutions and indentures... and provide sufficient resources for the continued 
financial health (including appropriate reserves), operation, maintenance and repair of each enterprise, 
consistent with good utility practice” and to “set retail rates... based on the cost of service.” In addition to 
Charter requirements, the SFPUC must also set rates that meet state and federal legal requirements and 
contractual obligations, including contractual covenants with the SFPUC’s wholesale customers. After 
these requirements have been met, the SFPUC also considers additional factors in its financial planning, 
as directed by approved Commission policy goals, other Charter language, and the agency's mission and 
values. 


To guide the SFPUC’s compliance with financial requirements and achievement of its goals, the 
SFPUC has enacted various financial policies that set performance metrics and targets. These policies are 
used when adopting budgets and developing financial and capital plans. Transparent capital and operating 
budgeting and planning demonstrates to stakeholders that the SFPUC is well-managed and committed to 
prudent financial practices. This policy sits alongside the SFPUC’s other financial policies and is one part 
of the comprehensive analysis necessary to inform sound financial decision-making. 


Affordability Policy Background & Purpose 


The SFPUC is dedicated to delivering cost-based, equitable, accessible, and affordable utility 
services for all our customers. This Affordability Policy sets forth the Commission’s understanding of retail 
customer bill affordability and establishes metrics to assist in evaluating the impact of operating and 
capital budget increases on future rates. While this policy does not elevate residential rate affordability 
above other financial planning considerations, it reflects the Commission’s commitment to consider the 
burden imposed by SFPUC bills on ratepayers, as directed by Charter Section 8B.125’s directive to 
“conduct studies of rate-based conservation incentives and... rate structures to provide assistance to low- 
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income users, and take the results of such studies into account when establishing rates, fees and charges, 
in accordance with applicable state and federal laws.” The Commission understands customer rate 
affordability to be a foundational priority in achieving all of its Charter and other legal requirements, 
underlying its credibility with ratepayers and its authority to provide utility services. 


US Census and other data indicates that, while San Francisco has a high proportion of residents 
with incomes above national and California averages, it also has among the highest cost of living and level 
of income inequality in the country. The SFPUC’S 2020 Resolution Condemning Systemic Racism & Taking 
Action to Promote Racial Justice requires the promotion of “racial and social equity across all enterprises 
and bureaus, including performance measures, incorporating a racial and social equity lens in budgeting, 
personnel, contracting decisions, and in all strategic long-term planning processes.” Census data shows 
that in San Francisco, Black, Indigenous, and People of Color households have lower median incomes than 
households generally. In light of these facts, these metrics focus on low-income customers in San 
Francisco, who are disproportionately burdened by their utility bills. Moreover, traditional metrics 
focused on the household at the median or 50" percentile income do not capture the disparate impact of 
racial inequality. Instead, our metrics will be based upon a “typical” household earning the 40" percentile 
income, which reflects a more diverse subpopulation of our residential customer base. 


This policy will be used to analyze utility bills to support sustainable budgeting and rate-setting. 
These metrics are not a rate cap or similar restriction. The SFPUC will always set rates that meet its legal, 
including regulatory, obligations, while at the same protecting the SFPUC’s current bond ratings, its ability 
to meet all debt covenants, its ability to meet other obligations (including contractual obligations to its 
wholesale customers), and its ability to provide utility services and maintain its infrastructure, all as 
required by the Charter. 


Affordability Policy 


It is the policy of the SFPUC when adopting budgets, developing financial and capital plans, and 
setting retail rates, to review the following metrics. The SFPUC’s capital and operating budgets should be 
developed based on retail rates that keep residential bills under the targets within a 20-year planning 
horizon. If this is not possible, each impacted Enterprise will include with their budget proposal to the 
Commission (1) an identification of the which targets are exceeded, (2) the rationale for exceeding the 
targets, and (3) proposed strategies to address affordability. These strategies might include cost 
management (operating expenditure cuts, reducing or deferring capital spending), securing alternative 
revenue sources (grants, federal and state loans, voter-approved taxes, fees for service, and resource 
recovery initiatives), or developing programs to assist low-income customers. Cost management and 
other strategies will be consistent with cost of service requirements of the California Constitution and San 
Francisco Charter. 


If it is necessary or prudent to adopt rates exceeding these affordability targets, SFPUC 
management will provide a rationale accompanying the rate proposal. This rationale will describe the 
progress toward or infeasibility of implementing the previously identified strategies to avoid rate 
increases exceeding the targets, and the reasons staff nonetheless recommends these rate increases. 


San Francisco Public Utilities Commission Affordability Policy 


Both of the below affordability metrics follow the same general calculation: 


Average Bill os ; 
——————— = Affordability Metric 
Income 


The SFPUC’s rate metrics are as follows: 


1. Typical Customer Affordability Metric: The average individually-metered residential bill as a 
percentage of the 40" percentile income (second quintile income) 


a. 


The combined water and sewer bill will target less than 3% of the typical customer’s 
income. 

The CleanPowerSF and Hetch Hetchy Power bills will be evaluated under this policy, but 
the target for power affordability has not been determined. Power affordability targets 
will be developed and included in a future version of this policy. 


2. Low-Income Customer Affordability Metric: The average individually-metered residential bill as 


a percentage of the 20" percentile income (lowest quintile income) 


a. 


The combined water and sewer bill will target less than 7% of the low-income customer’s 
income using standard rates, and will target less than 5% of the low-income customer’s 
income after accounting for enrollment in applicable bill discount programs. 

The CleanPowerSF and Hetch Hetchy Power bills will be evaluated under this policy, but 
the target for power affordability has not been determined. Power affordability targets 
will be developed and included in a future version of this policy. 


Income data will be sourced from the US Census Bureau’s latest available 5-year American 


Community Survey estimates for San Francisco, or an equivalent source if this information is no longer 


available. Bills and incomes will be expressed annually and include all relevant line items of the applicable 


rates schedules. Average bill calculations will assume the mean utility volumetric usage for all individually- 


metered residential accounts, fixed service charges based on the most common meter and/or parcel size, 


and the default residential rate schedule if there is more than one choice. 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0216 


WHEREAS, The San Francisco Airport Commission (the Airport or SFO), and the San 
Francisco Public Utilities Commission (SFPUC), each of which is a department or agency of the 
City and County of San Francisco (City), are collaborating on Airport Electric Capacity Upgrade 
Program Services (the Program); and 


WHEREAS, The SFPUC provides Hetch Hetchy power to the Airport through two 
SFPUC-owned substations located on SFO property, Airport Substation and Substation MA (the 
Substations). Based on its future load demand profile, the Airport has identified the need to 
increase capacity to meet anticipated demand through improvements made at the Airport 
Substation to increase capacity and improve redundancy for power supply scenarios outside of 
normal operations; and 


WHEREAS, The SFPUC and the Airport wish to enter into a Memorandum of 
Understanding (MOU) wherein the Airport will procure the Project Management Support 
Services and design-build services to execute the Airport Substation Transformer Bank Upgrade 
project (the Project). The SFPUC will fund the work relating to the Project as outlined in the 
MOU, Service to be Provided (the Services); and 


WHEREAS, The Project will replace the two existing Airport Substation transformers 
with three new 55MVA transformers (one will serve as a backup), the existing switchgear 
equipment, and other supporting electrical systems. SFPUC | operates the equipment that will be 
replaced. Replacing the existing transformers at the Airport Substation, each rated at 33/55 
MVA, will provide the Airport with reliable power capacity to support current and future Airport 
energy demands and Airport operations. All Project construction will occur within the existing — 
Airport Substation footprint; and 


WHEREAS, The SFPUC will delegate to the Airport the SFPUC’s jurisdiction over the 
procurement, design, and construction of power facilities and equipment to the extent necessary 
to construct the Project. The Airport will provide its staff and resources and procure the project 
management support services consultant and the design-build contractor necessary to construct 
the Project; and 


WHEREAS, Upon execution of this MOU, Airport and SFPUC shall mutually agree 
upon a process for SFPUC participation in the selection of the PMSS consultant and the design- 
build contractor and the performance of the Services throughout the term of this MOU. SFPUC 
participation will include determination of minimum qualifications for proposers and proposer 
review and selection; and 


WHEREAS, On June 26, 2023, the San Francisco Planning Department determined the 
Project to be categorically exempt from environmental review under California Environmental 
Quality Act (CEQA) Guidelines sections 15301, Class 1 (Existing Facilities), 15302, Class 2 
(Replacement or Reconstruction), and 15303, Class 3 (New Construction) under Case Number 
2023-004665ENV; and 


WHEREAS, Funds are available from Project No. 10033822 - SFO Substation 
Improvements. SFPUC will provide funds through a direct charge process and require the 
Airport to submit copies of PMSS consultant’s and design-build contractor’s invoices and/or 
receipts as documentation of costs to be paid by SFPUC and invoices documenting the time 
spent by Airport personnel and the all-in hourly rate for salary and fringe benefits monthly in 
accordance with the MOU; and 


WHEREAS, The SFPUC is not required to reimburse the Airport for any costs beyond 
the Budget Amount or for any services beyond the Services in the MOU, unless the Airport and 
SFPUC enter a written modification to the MOU documenting such changes; and 


WHEREAS, The term of the MOU is from December 4, 2023, to December 31, 2028; 
now, therefore, be it 


RESOLVED, That this Commission hereby authorizes the General Manager of the 
SFPUC to execute the MOU with the Airport in an amount not-to-exceed $50,000,000, with a 
term of November 17, 2023 to December 31, 2028; and be it 


FURTHER RESOLVED, That this Commission hereby authorizes the General Manager 
to enter into any amendments or modifications to the Memorandum of Understanding with the 
Airport that the General Manager determines, in consultation with the City Attorney, are in the 
best interest of the City; do not materially increase the obligations or liabilities of the SFPUC or 
materially diminish the benefits to the SFPUC; are necessary or advisable to effectuate the 
purposes and intent of the Memorandum of Understanding or this resolution; and are in 
compliance with all applicable laws, including the City Charter. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of November 28, 2023. 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING AGENDA 
Tuesday, December 12, 2023 
1:30 PM 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Members of the San Francisco Public Utilities Commission (SFPUC) will attend this meeting in-person. Members 
of the public are invited to observe the meeting in-person or remotely by watching live online 


Members of the public attending the meeting in person will have an opportunity to provide public comment on 
every action or discussion item. Remote public participation is available for individuals who cannot attend in 
person due to disability by making a request to the Commission Secretary by 12 PM (noon) the day before the 
Commission meeting at Commission@sfwater.org or 415-554-3165. 


Members of the public are encouraged to provide public comment by email. Send an email to 
Commission@sfwater.org by 5 PM the day before the meeting to ensure your comment is received by the 
Commission in advance of the meeting. All comments received will be made part of the official record. 


Commissioners 
Tim Paulson, President 
Anthony Rivera, Vice President 
Sophie Maxwell 
Newsha Ajami 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


Accessible Meeting Policy: City Hall, Room 400 is wheelchair accessible. The meeting will be broadcast and 
captioned on SFGovTV. Remote public participation is available for individuals who cannot attend in person 
due to disability by making a request to the Commission Secretary by 12:00 PM (noon) the day before the 
Commission meeting at Commission@sfwater.org or 415-554-3165. Sign Language Interpretation is also 
available upon request. Sign Language Interpretation is available upon request. If requesting Sign Language 
Interpretation, please submit an accommodation request a minimum of four business hours before the start of 
the meeting. Allowing a minimum of 48 business hours for all other accommodation requests (for example, all 
other auxiliary aids and services) helps ensure availability. To request accommodation, please contact the 


Commission Secretary at Commission@sfwater.org or 415-554-3165. 


Know Your Rights Under the Sunshine Ordinance: Government's duty is to serve the public, reaching its 


decision in full view of the public. Commissions, boards, councils and other agencies of the City and County 
exist to conduct the people's business. This ordinance assures that deliberations are conducted before the 
people and that City operations are open to the people's review. For more information on your rights under 
the Sunshine Ordinance or to report a violation of the ordinance, contact Administrator, by mail to Sunshine 
Ordinance Task Force, | Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102.4689: by phone 
at 554.7724; by fax at 554.7854; or by email at sotf@sfgov.org. Copies of the Sunshine Ordinance can be 
obtained from the Clerk of the Sunshine Task Force, the San Francisco Public Library and on the City’s 
website at http://www.sfgov.org. 


311 Free Language Assistance: 2 235 & b8)/ Ayuda gratuita con el idioma / BecnnarHaa NOMOLIb 
nepesogunkos / Tro giup Théng dich Mién phi / Assistance linguistique gratuite / #£4}O S78 Xe/ GS 


MO /ALA/ ensuwao wnaa’ u'va‘elavluos availa Sau / Libreng tulong para sa wikang Tagalog 
yMaa® 


Lobbyist Registration and Reporting Requirements: Individuals and entities that influence or attempt to 
influence local legislative or administrative action may be required by the San Francisco Lobbyist Ordinance 
[SF Campaign & Governmental Conduct Code §2.100] to register and report lobbying activity. For more 
information about the Lobbyist Ordinance, please contact the San Francisco Ethics Commission at 25 Van 
Ness Avenue, Suite 220, San Francisco, CA 94102; telephone (415) 252-3100; fax (415) 252-3112; web site 


at www.sfgov.org/ethics. 


CEQA Appeal Rights under Chapter 31 of the San Francisco Administrative Code: If the Commission’s 


action on a project constitutes the Approval Action for that project (as defined in S.F. Administrative Code 
Chapter 31, as amended, Board of Supervisors Ordinance Number 161-13), then the CEQA determination 
prepared in support of that Approval Action is thereafter subject to appeal within the time frame specified in 
S.F. Administrative Code Section 31.16. Typically, an appeal must be filed within 30 calendar days of the 
Approval Action for a project that has received an exemption or negative declaration pursuant to CEQA. For 
information on filing an appeal under Chapter 31, contact the Clerk of the Board of Supervisors at City Hall, 
| Dr. Carlton B. Goodlett Place, Room 244, San Francisco, CA 94102, or call (415) 554-5184. If the Planning 
Department’s Environmental Review Officer has deemed a project to be exempt from further environmental 
review, an exemption determination has been prepared and can be obtained on-line at http://www.sf- 
lanning.org/index.aspx?page=3447, Under CEQA, in a later court challenge, a litigant may be limited to 
raising only those issues previously raised at a hearing on the project or in written correspondence delivered 
to the Board of Supervisors, Planning Commission, Planning Department or San Francisco Public Utilities 
Commission at, or prior to, such hearing, or as part of the appeal hearing process on the CEQA decision. 


ORDER OF BUSINESS 


ie 


2 


230218 


230219 


Call to Order 
Roll Call 
Approval of the Minutes of November 28, 2023 


General Public Comment 
Members of the public may address the Commission on matters that are within the Commission’s 
Jurisdiction and are not on today’s agenda. 


Citizens’ Advisory Committee Annual Report (discussion only) (Garcia) 


Report of the General Manager (discussion only) 

a) Quarterly Budget Status Report 

b) Water Enterprise Capital Improvement Program Quarterly Report 

c) Water System Improvement Program Quarterly Report 

d) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


REGULAR CALENDAR 


Approve a fee structure and fee schedule for the use of reservable rooms and spaces at the 

Southeast Community Center; and authorize the General Manager to approve and modify event 

policies and procedures for reservations and use of the Southeast Community Center. 
(Ordikhani) 


Award Contract No. WD-2862, San Antonio Pump Station Motor Control Center Replacement 
and Seismic Retrofit, to the responsible bidder that submitted the lowest responsive bid, Big 
Valley Electric, in the amount of $8,869,322 and with a duration of 1,125 consecutive calendar 
days (approximately three years and one month), to replace the motor control centers and 
appurtenant equipment and seismically upgrade the San Antonio Pump Station. This action 
constitutes the Approval Action for the Project for the purposes of the California Environmental 
Quality Act (CEQA), pursuant to San Francisco Administrative Code section 31.04(h). The 
Planning Department has determined that the Project is exempt from the CEQA. The 
Commission will rely on that determination to make its decision on this action. | (Robinson) 


Public hearing to consider and possible action to adopt revised Rules and Regulations 
Governing Electric Service (Rules) in conformance with the requirements of Charter section 
4.104, effective February 12, 2024. The revised version of the Rules replaces in its entirety the 
original version that the Commission approved in February 2010 as well as amendments in 
November 2015 and May 2017. (Hale) 


. Approve Proposed Ordinance Amendment extending the authorization of the General 


Manager to continue to enter into agreements to obtain up to $150 million of credit support for 


23 9? 2 Lan additional 10 years for the CleanPowerSF Program; and authorize the General Manager to 


seek advancement of the Proposed Ordinance Amendment for consideration by the Board of 
Supervisors. (Hom) 


Le 


i 


13% 


14. 


Le 


230222 


16. 


17. 


18. 


Is 


20): 


Communications (information only) 

a) Advance Calendar 

b) Contract Advertisement Report 

c) Correspondence Log 

d) 2009 Water Supply Agreement Update 

e) Annual Water Pipeline Assessment 

f) Annual Water Resources Division Report 
g) Annual Water Supply Development Report 
h) CleanPowerSF Quarterly Report 

i) O’Shaughnessy Dam Reservations Quarterly Report 
j) Water Supply Conditions Update 


Items initiated by Commissioners (discussion only) 

Public Comment on the matters to be addressed during Closed Session 

Motion on whether to assert the attorney-client privilege regarding the matters listed below 
The Commission will go into Closed Session to discuss the following items: 

CLOSED SESSION 


CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 
§54956.9(d)(1), San Francisco Administrative Code §67.10(d)(1)): 


Lynette Chun v. City and County of San Francisco 

Unlitigated File No.:23-01554 

Date Filed: March 6, 2023 

Proposed settlement of unlitigated claim resulting from a water main rupture with the City and 
County of San Francisco to pay Lynette Chun $42,115.44 in exchange for a full and final release, 
subject to final approval by the Board of Supervisors. (action item) (Bregman) 


PUBLIC EMPLOYEE PERFORMANCE EVALUATION (Government Code Section 54957(b) 
and Administrative Code Section 67.10(b)): 
Dennis J. Herrera, General Manager (discussion only) 


CONFERENCE WITH LABOR NEGOTIATOR (Government Code Section 54957.6 and 
Administrative Code Section 67.10(e)): 

Designated representative: Commissioner Sophie Maxwell 

Unrepresented Employee: General Manager 

Anticipated issues under negotiation: Compensation (discussion only) 


Following Closed Session, the Commission will reconvene in Open Session 
Announcement following Closed Session 


Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a) 


Adjournment 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 


REGULAR MEETING MINUTES 
Tuesday, December 12, 2023 
1:30 PM 
(Approved January 9, 2024) 


1 Dr. Carlton B. Goodlett Place 
City Hall, Room 400 


Commissioners 
Tim Paulson, President 
Anthony Rivera, Vice President 
Sophie Maxwell 
Newsha Ajami 
Kate H. Stacy 


Dennis J. Herrera 
General Manager 


Donna Hood 
Commission Secretary 


1. Call to Order 


President Paulson called the meeting to order at 1:31 pm. 


De Roll Call 
Present: Paulson, Rivera, Ajami, Maxwell, and Stacy 


3. Approval of the Minutes of November 28, 2023 


No public comment. 


On motion to approve the Minutes of November 28, 2023: 
Ayes: Paulson, Rivera, Ajami, Maxwell, and Stacy 


4. General Public Comment 
e Francisco DaCosta stated it is a hardship to provide in-person public comment. He 
discussed the increased cost of the Sewer System Improvement Program and questioned how 
the Bayview community has benefited. 


Written General Public Comment 
e Dave Warner: Review all Capital Project Priorities 


5. Citizens’ Advisory Committee Annual Report 
Moisés Garcia, Chair, Citizens’ Advisory Committee (CAC) indicated that the CAC transitioned 


to in-person meetings and has a full complement of 17 members. Chair Garcia thanked the 
Commissioners who appearing before the CAC during the last year. Chair Garcia reviewed the 
CAC’s highlights, which included a joint meeting with the Southeast Facility Commission, and a 
meeting with Muwekma Ohlone leadership. He reviewed the CAC’s 2024 priorities which are 
centered on capital program implementation, rates and customer assistance programs, and 
workforce retention and hiring. Chair Garcia thanked the Commission for their work on the 
SFPUC’s Customer Assistance Program. He thanked SFPUC’s staff for their work supporting 
the CAC and the members and leadership of the CAC for their work. 


President Paulson and Commissioner Stacy thanked the CAC for their work and expressed 
appreciation for the questions asked by the CAC members during their appearances. 
Commissioner Maxwell stated she looks forward to working with the CAC. Commissioner Ajami 
expressed appreciation for the conversations and the work of the CAC. 


Public Comment 
e Francisco DaCosta stated that there is protocol for interacting with the First People. 


6. Report of the General Manager 
a) Quarterly Budget Status Report 
Laura Busch, Acting Deputy Chief Financial Officer (CFO) stated there were positive 


operating results projected for Wastewater, Power, and CleanPowerSF, and a shortfall 
for Water. She presented the following results (1) Water and Wastewater: Revenues are 
projected to be below budget. The budget was adopted assuming the drought surcharge 
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would remain, but it was removed in May 2023. Additionally, she indicated wholesale 
water volumes are lower than expected; (2) Power: Revenues projected to exceed budget 
due to higher wholesale sales and generation. Large savings are projected for power 
purchases in the first quarter. Projections include the 100-day planned shutdown of 
Mountain Tunnel; (3) CleanPowerSF. Revenues are projected to exceed budget due to 
increased sales and customer enrollment, partially offset by higher-than-expected power 
purchases, and (4) Year-end financial results are projected to meet-or-exceed policy 
targets. 


Director Busch reviewed FY 2023-24 budget variances (sources and uses) for (1) Water: Net 
operating results $14.6 million with total sources down ($26.5 million), with $11.9 million in 
cost savings; (2) Wastewater: Net operating results $6.9 million with total sources down 
($22.7 million), with $29.6 million in cost savings; (3) Power: Net operating result $38.7 
million with total sources up $12.4 million, with $26.2 million in cost savings, and (4) 
CleanPowerSF: Net operating result $52.9 million with total sources up $29.8 million, with 
$1 million in cost savings. 


Director Busch reviewed key financial ratios for Water, Wastewater, Hetchy and 
CleanPowerSF. 


Barbara Hale, Assistant General Manager (AGM) Power Enterprise, in response to a 
request from Commissioner Maxwell, provided an example of resource adequacy 
indicating it provides reliability for the capacity to deliver electricity; and to a follow-up 
question from Commissioner Ajami describing the process for selling capacity. 


Commissioner Ajami expressed the need to decouple rates and suggested hiring a power 
rate consultant. 


In response to a question from Commissioner Stacy regarding the “Department Transfer 
Adjustment” in Appendix A, Director Busch stated it is the “Hetchy transfer” and is the 
amount the water department transfers to Hetch Hetchy Water and Power to cover the 
cost of providing water; and “Services for Other Departments” in Appendix B, C, and D, 
which are work orders for interdepartmental services, such as City Attorney, Department 
of Technology, Public Works, etc. 


No public comment. 


b) Water Enterprise Capital Improvement Program Quarterly Report 
Katie Miller, Director Water Capital Programs stated that the Water Enterprise Capital 
Improvement Program (WECIP) has 25 projects, with the addition of the Sunol Valley 
Chloramination Facility Improvements and Millbrae Yard Security Improvements, and 
removal of the East Bay Regional Park District Water System and the Rollings Road 
Building Renovations; and that the Local WECIP has 13 projects, with removal of the 
Local Water Lead Component Services Program, and the Reservoir Roof and Tank 
Coatings. 


As of September 2023, the WECIP is 33% complete with $1,039 million expended and 
$2,040 remaining. She reviewed the WECIP cost summary by category for active 
projects, noting a ($17 million) variance for the quarter for Watershed and Lands 
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Management. Director Miller reviewed the budget for the approved 25 Regional WECIP 
Projects by phase and provided updates for the following Regional projects: Sunol Valley 
Water Treatment Plant Ozone; Sunol Valley Chloramination Facility; Harry Tracy Water 
Treatment Plant Filter Underdrain Replacement, and Millbrae Security Upgrades. 


Director Miller reviewed the budget for the 11 approved Local Projects by phase and 
provided updates for the following Local WECIP projects: Lead Component Services 
Program, Reservoir Roof and Tank Coatings; and Emergency Firefighting Water System 
Pipelines. 


Public Comment 
e Francisco DaCosta asked that the Bayview Hunters Point be a focal point due to the 
presence of lead pipes in homes. 


Commissioner Ajami discussed simple lead tests that the City of Chicago is providing to 
customers. AGM Ritchie stated the SFP UC is aggressively attacking the lead problem via 
capital programs (on the meter side) to determine if there are any remaining lead pipes. He 
stated the program is fully funded to move forward rapidly. He noted the Federal 
government has issued lead and copper rule improvements which will direct water agencies 
to deal with pipes up to the house, and stated staff is evaluating the rule. He indicated the 
SFPUC has a lead testing program provided to customers for a minimal charge, and he 
emphasized the need for accuracy in this testing. Brief discussion ensued. 


c) Water System Improvement Program Quarterly Report 
Director Miller reviewed the Regional Water System Improvement Program (WSIP) 


status as of September 2023 stating the project is 99% complete, with $3,730 million 
expended and $74 million remaining. She reviewed the WSIP cost summary noting a 
$10.2 million Regional WSIP cost variance for the Sunol Valley Region. 


Director Miller provided status updates for the Alameda Creek Recapture Project and the 
Regional Groundwater Storage and Recovery Project. 


Director Miller responded to a question from Commissioner Stacy as to whether there 
was good financial return for the items sold at auction, indicating that there was nominal 
financial value received, but noted if the items were returned to the vendor, the SFPUC 
would have been required to pay a restocking fee. 


No public comment. 


d) Report on Recent San Francisco Public Utilities Commission Activities, Events and 
Announcements 


None. 


7. Approve a fee structure and fee schedule for the use of reservable rooms and spaces at the 
Southeast Community Center: and authorize the General Manager to approve and modify event 
policies and procedures for reservations and use of the Southeast Community Center. 
(Resolution 23-0218) 

Emily Rogers-Pharr, Southeast Community Center (SECC) Executive Director stated the 
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proposed item provides for approval of a fee structure and schedule for use of reservable rooms 
and spaces at the SECC, and authorizes the General Manger (GM) to approve and modify event 
policies and procedures for reservations and use of the SECC. Director Rogers-Pharr noted the 
center opened on October 22, 2022 and indicated is a 45,000 square foot facility with 2.5 acres 
of open space. She stated there have been 1,100 events and that 44,000 guests have been 
welcomed at the facility since the opening. 


Victoria Bryant, Community Programs Analyst, SECC discussed (1) process for determination of 
fees; (2) fee structure (individual, business, and special events); (3) deposits (30% of total 
reservation fees and additional deposit of $500 for memorial services and events that serve 
alcohol) and discounts (District 10 community discount with eligibility based on a members’ zip 
code, and non-profit discount based on business rate); and (5) add-ons (event monitor, security 
and additional hours). 


In response to a question from Commissioner Ajami, Director Rogers-Pharr stated that the 
community has provided positive feedback on the proposed fees and expressed appreciation for 
discounts for local community members. 


Director Rogers-Pharr responded to a question from Commissioner Maxwell regarding the fees 
collected, stating that the SECC is part of the Wastewater Enterprise (WWE) and that fees into 
the WWE budget and support WWE operations and activities, including those at the SECC. She 
confirmed that the SECC receives adequate financial resources to support their activities and 
resources. 


Public Comment 

e Susan Murphy, Chair Southeast Community Center Commission thanked their staff for a 
stellar job. She noted the community's praise for the facility and stated it fills needed gaps. 
She stated that staff have ensured the fees are fair and equitable. 

e Francisco DaCosta discussed 1800 Oakdale and stated that 1550 Evans needs a general 
building policy and should offer renting rooms for short-term and hourly needs. 

e =Oscar (inaudible) asked that the Commission provide an MOU so that contractors and 
subcontractors understand what is included. 

e Oronde Sterling, Sterling Builders, LLC stated that those who live in the community and 
helped construct the building should not be charged for the meeting space, stating it is a 
financial burden for small local contractors. 

e Dennis Williams, Real Estate Developer, stated the City needs to city needs to fund or refund 
community programs started by legendary Black leaders and they should receive priority for 
programs that pertain to community outreach and job training. He stated the Bayview should 
receive priority and preference for jobs in the community. 

e Demetrius Williams, President, San Francisco Hyperlocal Building Trades Contractors 
Collective stated the community shouldn't be charged for meeting space. 

e La Sonia Mansfield, Mansfield and Mansfield Construction Clean Company noted the 
difference between 1800 Oakdale and 1550 Evans and the lack of resources offered to the 
community at no charge at 1550 Evans. 


Commissioner Ajami thanked those who spoke and stated that there is space at the SECC that 
individuals may utilize for work or leisure at no charge, that fees are only charged for the 
renting of the event space. 
ES PS Nw IS 
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Commissioner Maxwell thanked those who spoke and acknowledge comments regarding the 
need for community space. 


On motion to approve item 7: 
Ayes: Paulson, Rivera, Ajami, Maxwell, and Stacy 


8. Award Contract No. WD-2862, San Antonio Pump Station Motor Control Center Replacement 
and Seismic Retrofit, to the responsible bidder that submitted the lowest responsive bid, Big 
Valley Electric, in the amount of $8,869,322 and with a duration of 1,125 consecutive calendar 
days, to replace the motor control centers and appurtenant equipment and seismically upgrade 
the San Antonio Pump Station. This action constitutes the Approval Action for the Project for the 
purposes of the California Environmental Quality Act (CEQA), pursuant to San Francisco 
Administrative Code section 31.04(h). The Planning Department has determined that the Project 
is exempt from the CEQA. The Commission will rely on that determination to make its decision 
on this action. (Resolution 23-0219) 


Commissioner Maxwell exited the hearing room at 2:51 pm. 
Stephen Robinson, AGM Infrastructure Bureau introduced the item and requested approval. 
No public comment. 


On motion to approve item 8: 
Ayes: Paulson, Rivera, Ajami, and Stacy 


9. Public hearing to consider and possible action to adopt revised Rules and Regulations Governing 
Electric Service (Rules) in conformance with the requirements of Charter section 4.104 effective 
February 12, 2024. The revised version of the Rules replaces in its entirety the original version 
that the Commission approved in February 2010 as well as amendments in November 2015 and 
May 2017. (Resolution 23-0220) 


Catherine Spaulding, Deputy AGM Power Enterprise stated the rules lay out the conditions 
under which Hetch Hetchy Power provides electricity service to customers and delineates the 
responsibilities of the SFPUC and of customers. She stated the rules were first approved in 2010 
with amendments in 2015 and 2017. The updates are needed to reflect the evolution of the Hetch 
Hetchy Power Program and to be more responsive to customers. 


Commissioner Maxwell returned to the meeting at 2:56 pm. 


Deputy AGM Spaulding noted the Rule highlights and outlined the updates that will (1) delete 
extraneous provisions; (2) clarify the meaning of other provisions, (3) update cost allocations 
and generating facility interconnections, and (4) offer provisions for customers depending on 
whether they are connecting to City-owned electrical infrastructure, to third party-owned 
electrical infrastructure, and/or connecting in master-planned development areas. She stated the 
goal is to provide consistent and comprehensive policies that are effectively communicated. 
Deputy AGM Spaulding discussed the need to provide accountability to customers and the goal 
of providing consistent and comprehensive policies that are effectively communicated. She 
indicated the revised Rules would become effective two months after approval. She stated 
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appendices are online and updated as needed. 


She stated that during the past four months many meetings were held with customers including 
municipal departments, representatives of the private sector who build affordable housing, and 
developers at Yerba Buena Island, Treasure Island, and Mission Rock. She indicated the 
meetings were productive with engaging conversations and helpful feedback which benefited 
development of the Rules. 


In response to a question from Commissioner Stacy as to whether drafts were shared with 
stakeholders, Deputy AGM Spaulding stated that drafts, with successive red-line revisions were 
provided. In response to a follow-up question, AGM Spaulding stated that if a customer has an 
application for service in the queue, the Rules and Regulations in effect at that time will be 
honored. She stated a variance request process will be brought on-line soon. 


In response to a question from Commissioner Maxwell, Deputy AGM Spaulding stated that the 
practices and rule changes adhere to industry standards and that the Rules were informed by 
many subject matter experts. 


No public comment. 


On motion to approve item 9: 
Ayes: Paulson, Rivera, Ajami, Maxwell, and Stacy 


10. Approve Proposed Ordinance Amendment extending the authorization of the General Manager 
to continue to enter into agreements to obtain up to $150 million of credit support for an 
additional 10 years for the CleanPowerSF Program: and authorize the General Manager to seek 


advancement of the Proposed Ordinance Amendment for consideration by the Board of 
Supervisors. (Resolution 23-0221) 


Nikolai Skarloff, Capital Finance Director stated Ordinance 8-18, approved by the Board of 
Supervisors on January 23, 2018, delegated to the GM authority to enter into credit 
agreement(s) for CleanPowerSF. He noted the Commission's approval of Resolution 18-0012 
authorizing the SFP UC to enter into a credit agreement and associated fee agreement with JP 
Morgan Chase Bank. He stated in March 2018 CleanPowerSF entered into a five-year credit 
agreement which was subsequently extended for an additional year, expiring in March 2024. 


He discussed the need for the credit agreement and indicated that that CleanPowerSF is 
required to post a standby letter of credit to satisfy financial security requirements of the 
California Public Utilities Commission (CPUC) for Community Choice Aggregation (CCA) 
Programs to provide assurance that costs associated with returning customers to the incumbent 
utility provided can be paid. This requirement is expected to remain in place indefinitely. A 
formal extension of and request to the existing credit agreement will be brought before the 
Commission in January 2024 


In response to a question from Commissioner Maxwell, Barbara Hale, AGM Power Enterprise 
stated that if the CCA happened to fail that PG&E is the provider of last resort, and stated that 
the Rules and Regulations do not apply to the provider of last resort. 


Commissioner Ajami requested that staff inform the Commission when there is a draw on the 
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line of credit. 
No public comment. 


On motion to approve item 10: 
Ayes: Paulson, Rivera, Ajami, Maxwell, and Stacy 


11. Communications (information only) 
a) Advance Calendar 
b) Contract Advertisement Report 
c) Correspondence Log 


d) 2009 Water Supply Agreement Update 
e) Annual Water Pipeline Assessment 


f) Annual Water Resources Division Report 

g) Annual Water Supply Development Report 

h) CleanPowerSF Quarterly Report 

i) O’Shaughnessy Dam Reservations Quarterly Report 
j) Water Supply Conditions Update 


In response to a question from Commissioner Stacy, AGM Ritchie confirmed that staff 
regularly meets with the Bay Area Water Supply and Conservation Agency and keeps 
them updated on SFP UC projects and programs. 


12. Items initiated by Commissioners 
Commissioner Stacy mentioned a San Francisco Chronicle regarding recycled water and asked 
that staff continue to look carefully at recycled water use. 


No public comment. 


13. Public Comment on the matters to be addressed during Closed Session 
None. 


14. Motion on whether to assert the attorney-client privilege regarding the matters listed below 


On motion to assert the attorney-client privilege 
Ayes: Paulson, Rivera, Ajami, Maxwell, and Stacy 


The Commission entered Closed Session at 3:25 pm. 


Present in Closed Session: Commissioners Paulson, Maxwell, Ajami, and Stacy (all items); 
Sheryl Bregman, Deputy City Attorney (all items); Dennis Herrera, General Manager (items 15 
and 16); Steve Ritchie, AGM Water (item 15) and Donna Hood, Commission Secretary (items 15 
and 17). 


15. CONFERENCE WITH LEGAL COUNSEL regarding existing litigation (Government Code 
§54956.9(d)(1), San Francisco Administrative Code §67.10(d)(1)): 
Lynette Chun v. City and County of San Francisco 
Unlitigated File No.: 23-01554 
Date Filed: March 6, 2023 wy eK oe 
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Proposed settlement of unlitigated claim resulting from a water main rupture with the City and 


County of San Francisco to pay Lynette Chun $42,115.44 in exchange for a full and final release, 
subject to final approval by the Board of Supervisors. (Resolution 23-0222) 


16. PUBLIC EMPLOYEE PERFORMANCE EVALUATION (Government Code Section 54957(b) 
and Administrative Code Section 67.10(b)): 
Dennis J. Herrera, General Manager 


17. CONFERENCE WITH LABOR NEGOTIATOR (Government Code Section 54957.6 and 
Administrative Code Section 67.10(e)): 
Designated representative: Commissioner Sophie Maxwell 


Unrepresented Employee: General Manager 
Anticipated issues under negotiation: Compensation 


The Commission exited Closed Session at 5:49 pm. 


18. Announcement following Closed Session 
President Paulson announced that the Commission recommended that the Board of Supervisors 


approve the settlement referenced in item 15. No other action was taken. 


19. Motion regarding whether to disclose the discussions during Closed Session pursuant to San 
Francisco Administrative Code Section 67.12(a) 


On motion not to disclose discussions during Closed Session: 
Ayes: Paulson, Rivera, Ajami, Maxwell, and Stacy 


20. Adjournment 
President Paulson adjourned the meeting at 5:50 pm. 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO.:: 23-0218 


WHEREAS, In around 1986, the San Francisco Public Utilities Commission (SFPUC) 
built the Southeast Community Facility (SECF) at 1800 Oakdale Avenue in San Francisco as 
mitigation for the environmental and social impacts of the SFPUC’s Southeast Treatment Plant 
expansion in the 1970s and 1980s (Mitigation Requirements) for the benefit of the Bayview- 
Hunters Point community; and 


WHEREAS, In October 2023, the SFPUC opened the new Southeast Community Center 
(SECC), an approximately 40,000 square foot, three-story building, at 1550 Evans Avenue in San 
Francisco as a replacement for the SECF; and 


WHEREAS, In keeping with Administrative Code Chapter 54 and the Mitigation 
Requirements, the SECC promotes the health, wellbeing, cultural, educational, and financial 
empowerment of first the Bayview-Hunters Point residents and then the greater San Francisco 
community; and 


WHEREAS, In addition to the childcare center and workspaces for nonprofit organizations 
serving the Bayview-Hunters Point community, the SECC also provides open spaces, gardens, 
outdoor dining areas, and play spaces for children; and 


WHEREAS, The SECC includes state-of-the-art meeting rooms, large multi-purpose 
rooms, the stand-alone Alex Pitcher Pavilion, an amphitheater, and lawn area, all of which are 
available for use by reservation for a fee; and 


WHEREAS, SECC staff developed the fee structure and schedule, and determined the 
appropriate uses of the center, categories of user, and reasonable fees, based on collaboration with 
the Community Benefits Division, Real Estate Services, City Attorney’s Office, and several 
consultants; and 


WHEREAS, At its March 23, 2023, meeting, the Southeast Community Facilities 
Commission unanimously recommended the proposed fee structure and fee schedule for the use 
of reservable rooms and spaces at the SECC to this Commission; and 


WHEREAS, SECC staff also recommends adoption and approval of the proposed fee 
structure and fee schedule; and 


WHEREAS, This action does not constitute a “project” under the California Environmental 
Quality Act Guidelines section 15378(a) because there would be no physical change in the 
environment; now, therefore, be it 


RESOLVED, That this Commission approves the fee structure and fee schedule 
proposed by SECC staff; and, be it 


FURTHER RESOLVED, That this Commission delegates to the General Manager 
the development, implementation, and modification of policies and procedures for the reservation 
and use of reservable spaces at the SECC in accordance with the approved fee structure and 
fee schedule, that the General Manager determines, in consultation with the City Attorney, are 
in the best interest of the City; are necessary or advisable to effectuate the purposes and intent 
of this resolution; and are in compliance with all applicable laws. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 
its meeting of December 12, 2023. 


cretary, Public Utilities Commission 


PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


RESOLUTION NO. 23-0219 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) Water Enterprise 
Regional Water Program provides for the replacement of equipment at the end of its useful service 
life and upgrades to ensure reliable water delivery system; and 


WHEREAS, On June 29, 2023, the SFPUC advertised Contract No. WD-2862, San 
Antonio Pump Station Motor Control Center Replacement and Seismic Retrofit; and 


WHEREAS, The Engineer’s Estimate is $7,000,000 for this construction work to replace 
the motor control centers and appurtenant equipment, and seismically upgrade the San Antonio 
Pump Station in Sunol, CA; and 


WHEREAS, The contract duration is 1,125 consecutive calendar days; and 


WHEREAS, On October 19, 2023, the SFPUC received and publicly opened three bids; 
and 


WHEREAS, SFPUC staff and Contract Monitoring Division (CMD) reviewed the bids and 
the application of bid preferences and have determined that Big Valley Electric is the responsible 
bidder with the lowest responsive bid: and 


WHEREAS, The CMD established a 11% Local Business Enterprise (LBE) subcontracting 
requirement for this Contract, and Parent, Randy Big Valley Electric committed to 10.98% LBE 
participation in its bid submittal; and 


WHEREAS, On December 30, 2022, the San Francisco Planning Department determined 
the Project to be exempt from environmental review under the California Environmental Quality 
Act Guidelines section 15061(b)(3) (Common Sense Exemption) under Case Number 2022- 
010476ENV; and 


WHEREAS, Funds are available from Project No. 10015076, SAPS MCCs; now, 
therefore, be it 


RESOLVED, That this Commission hereby awards Contract No. WD-2862, San Antonio 
Pump Station Motor Control Center Replacement and Seismic Retrofit, in the amount of 
$8,869,322 and with a duration of 1,125 consecutive calendar days, to the responsible bidder that 
submitted the lowest responsive bid, Big Valley Electric. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of December 12, 2023. 


Secretary, Public Utilities Commission 
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PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 
RESOLUTION NO. 23-0220 


WHEREAS, The San Francisco Public Utilities Commission (SFPUC) provides electric 
service to customers; and 


WHEREAS, It is common electric industry practice to adopt rules and regulations 
governing electric service to define the relationship between the utility and its customers; and 


WHEREAS, In February 2010, the Commission adopted the Rules and Regulations 
Governing Electric Service (Rules) and amended these Rules in November 2015 and May 2017; 
and 


WHEREAS, The Commission now wishes to provide a more comprehensive and updated 
version of the Rules; and 


WHEREAS, SFPUC staff has prepared the proposed revised Rules set forth in the 
attachment to this Resolution; and 


WHEREAS, The revised version of the Rules deletes extraneous provisions, clarifies the 
meaning of other provisions, and makes new additions to reflect the evolution of the Hetch Hetchy 
Power program and be more responsive to needs of customers; and 


WHEREAS, The revised version of the Rules replaces in its entirety both the original 
version approved in 2010 and amendments approved in November 2015 and May 2017; and 


WHEREAS, Notice of a public hearing on December 12, 2023 for Commission 
consideration of the Rules was given at least ten days prior to the meeting, as required by Charter 
section 4.104; now, therefore be it 


RESOLVED, That this Commission hereby adopts the Rules as set forth in the attachment 
to this Resolution, effective February 12, 2024, in conformance with the requirements of Charter 
section 4.104; and be it 


FURTHER RESOLVED, That this Commission authorizes the General Manager to modify 
and adopt appendices as needed to implement these Rules. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities 
Commission at its meeting of December 12, 2023. 


Secretary, Public Utilities Commission 
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AUTHORITY FOR AND PURPOSE OF THESE RULES AND REGULATIONS 


These Rules and Regulations (Rules) govern the provision of Electric Service to Customers of the 
San Francisco Public Utilities Commission (SFPUC) municipal utility program, Hetch Hetchy 
Power. The purpose of these Rules is to establish uniform treatment of all SFPUC Hetch Hetchy 
Power electric Customers. Additional technical requirements for service and interconnection 
are set forth in the SFPUC’s Electric Service Guidelines which can be found in Appendix G of this 
document. 


These Rules and Regulations do not apply to SFPUC’s CleanPowerSF customers. 


The SFPUC will review and update these Rules as needed and as provided under San Francisco 
Charter Section 4.104. 
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SECTION | - GENERAL 
RULE 1.0 — DEFINITIONS 


Unless otherwise expressly stated and defined in a separate Rule, the following terms in bold 
font shall, for the purpose of these Regulations, have the meaning indicated following the colon 


(:). 


Advance Amount: Payment made by Applicant to SFPUC prior to construction of a 
Distribution or Service Line Extension, which shall include both the Refundable and Non- 
Refundable Amounts for the Distribution or Service Line Extension. The Advance 
Amount includes the cost of the entire facility (e.g., trenches, substructures, meters, 
etc.) needed by the SFPUC to provide electric service. The Advance Amount can include 
a cash payment, the value of Substructures to be conveyed to SFPUC, or the value of 
Excavation to be performed by Applicant in connection with the construction of a 
Distribution or Service Line Extension. 


Amortization Agreement: An agreement between Customer and SFPUC that allows a 
Customer to pay any past-due Bill amounts over an extended period of time. This 
agreement will outline the payment plan and schedule. 


Applicant: A Person, or authorized agent of same, requesting SFPUC to supply a new 
Electric Service or to modify an existing Electric Service. Applicant shall not include a 
Person requesting that an existing Electric Service be transferred without any 
modification. 


Application for Electric Service: A request for new Electric Service or modification of an 
existing Electric Service submitted to SFPUC by Applicant. A form Application for Electric 
Service is attached as Appendix A. 


Authority Having Jurisdiction or AHJ: An organization, governmental entity, or 
individual responsible for enforcing the requirements of a code or standard. 


Bill: Statement of money owed for products or services provided by SFPUC. A Bill can 
include charges for any deposit, engineering, estimating, installation, revisions to 
Electric Service or monthly charges for Electric Service, or any other items described in 
the Rate Schedule. 


Billing Date: Date on which Customer’s Bill is generated. 


Billing Demand: Maximum Demand during a Billing Period. This is used to calculate 
Customer’s Bill. 


Billing Period: Period-of-time covered by a Bill for Electric Service, usually between 25 


and 35 days. 
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City: City and County of San Francisco. 


Commercial Allowance: The dollar amount that SFPUC will contribute towards the 
installed costs of a Distribution or Service Line Extension, or a combination thereof, for 
Permanent Load serving a Commercial Customer. The amount of the Commercial 
Allowance is shown in Appendix B. 


Commercial Customer: Customer requiring Electric Service primarily for commercial, 
industrial, educational, or other business-related purposes. 


Commission: SFPUC’s governing body. 
Conductor: Electrical equipment designed to carry electric current. 


Connected Load: Sum of the rated capacities (in Kilowatts) of all of Customer’s 
equipment that can be connected to a Service Line at any one time. 


Consumption: Total amount of Energy and, when applicable, Demand used by Customer 
as measured by the revenue meter. 


Cost-of-Ownership Charge: A financial charge Customers pay to reimburse SFPUC for 
financing (if applicable), owning, and maintaining non-standard facilities that were 
installed by SFPUC for Customer or installed by Customer and transferred to SFPUC. The 
amount of the Cost-of-Ownership Charge is shown in Appendix B. 


Covered Building: As defined in Public Resources Code § 25402.10(a)(2), a building that 
either has no residential utility account or has five or more active utility accounts 
(residential or commercial). 


Customer: Person in whose name Electric Service is provided as evidenced by the 
signature on the Application, contract, agreement for that service, or in the absence of a 
signed instrument, by the receipt and payment of Bills regularly issued in Customer's 
name, regardless of the identity of the actual user of the Electric Service. 


Customer Information: Energy Consumption or other information that can reasonably 
be used to identify a residential or non-residential Customer. 


Demand: The measurement (in Kilowatts) of the rate of energy usage over the interval 
(5, 15, or 30 minutes) measured by the meter. 


Developer: A Person that is coordinating physical improvements to a Development. 


Development: A property being newly constructed or renovated to provide residential 
or commercial building(s) for sale or lease. 
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Distribution Line: Utility-owned overhead and/or underground lines and related 
facilities that are operated at distribution voltages and used to provide Electric Service 
to more than one Customer. 


Distribution Line Extension: New Distribution Line that continues or branches off from 
the nearest, acceptable, existing, and permanent Distribution Line to the Customer’s 
point of connection. 


Distribution and Service Line Extension Agreement: An agreement between SFPUC and 
Applicant for installation of a Distribution and/or Service Line Extension. A form 
Distribution and Service Line Extension Agreement is attached as Appendix C. 


Distribution System: Interconnected utility-owned overhead or underground 
Distribution Lines and related facilities used to deliver Energy to Customers. 


Easement: Rights granted to the SFPUC by the Applicant to construct, maintain, replace, 
and remove SFPUC facilities and their appurtenances under, over, and on dedicated 
strips or parcels of land owned or controlled by Applicant, together with rights of ingress 
and egress for such SFPUC personnel and vehicles as are necessary to construct, 
maintain, replace, and/or remove SFPUC facilities on any land subject to the Easement. 
The Applicant is responsible for granting and obtaining all necessary easements and 
executing all documents conveying the Easement to SFPUC. 


Electric Service: Electric Service provided to Customer by SFPUC’s Hetch Hetchy Power 
program. Electric Service does not include service obtained from CleanPowerSF. 


Electric Service Agreement: An agreement between Customer and SFPUC to provide 
Electric Service. A form Electric Service Agreement is attached as Appendix D. 


Electrical Infrastructure: The basic physical system needed for a utility to transmit 
electrical power. Primary electrical infrastructure is used to transmit power at primary 
voltages. Secondary electrical infrastructure is used to transmit power at secondary 
voltages. 


Energy: Total amount of electricity (in Kilowatt-Hours) consumed by Customer over a 
period-of-time. 


Excavation: Removal of material, such as by means of trenching, as required to install 
Substructures used for a Distribution or Service Line Extension. 


Generating Facility: All Generators, electrical wires, equipment, and other facilities 
owned or provided by Producer to produce electric power. 


Generator: A device converting mechanical, fossil fuel, chemical, or solar energy into 
electrical energy, or a battery storage device, including all of its protective and control 
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functions and structural appurtenances. One or more Generators co-located under 
common ownership comprise a Generating Facility. 


Generator Interconnection: The physical connection of a Generating Facility, in 
accordance with the requirements of these Rules, so that Parallel Operation with the 
Distribution System can occur. 


Generator Interconnection Agreement: An agreement between SFPUC and the 
Producer providing for the interconnection of a Generating Facility that gives certain 
rights and obligations to affect or end interconnection. When such interconnection 
involves a third-party utility, such agreement would be between the third-party utility 
and the Producer. 


Good Utility Practice: Any of the practices, methods, and acts engaged in or approved 
by a significant portion of the electric utility industry during the relevant time period, or 
any of the practices, methods, and acts which, in the exercise of reasonable judgment in 
light of the facts known at the time the decision was made, could have been expected to 
accomplish the desired result at a reasonable cost consistent with good business 
practices, reliability, safety, and expedition. Good Utility Practice is not intended to be 
limited to the optimum practice, method, or act to the exclusion of all others, but rather 
to be practices, methods, or acts generally accepted in the region. 


Hetch Hetchy Power: The SFPUC’s publicly owned electric utility consisting of 
greenhouse gas-free hydroelectric generation, solar generation, energy transmission 
lines from Yosemite to the Bay Area, and distribution facilities in San Francisco. 


Interconnection Facilities: Any structures, substructures, facilities, equipment, 
substations, switchyards, switchgear, devices, and apparatus directly or indirectly 
required or installed to enable SFPUC to interconnect and deliver Electric Service to 
Customer. 


Kilovolt-Amperes or kVA: 1,000 volt-amperes. A volt-ampere is the basic unit of 
apparent power in an electric circuit, equal to the product of current and voltage at the 
point of measurement. 


Kilowatt or kW: 1,000 Watts (W). The basic unit measure of Demand. 


Kilowatt-Hour or kWh: 1,000 Watt-hours (Wh). The basic unit of measure of Energy 
Consumption equal to one kW delivered or used continuously for an hour. 


Load: Amount of electric power that is used by a machine, circuit, or piece of 
equipment, such as a household appliance, Street Light, or an industrial electrical motor, 
as it performs its function. 


Master-Meter: A single meter installed at a property or service that is used to measure 
the total Energy Consumption of multiple end-users. 
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Master-planned Development: A type of Development on large sites that typically 
includes multi-phases; the creation of new infrastructure, blocks and streets, parks, and 
community facilities; as well as special agreements between Development sponsors and 
the City. 


Maximum Demand: The highest measured Demand during a specified period of time or 
Time-of-Use Period. It is typically, but not exclusively, measured at the 15-minute 
interval level. 


Multi-dwelling Unit: Apartment building, condominium, duplex, court group, or any 
other group of residential units located on a single premises or lot. 


Nonbypassable or Departing Load Charges: Charges imposed by a third-party 
distribution utility that a Customer must pay to that third-party, pursuant to California 
laws, regulations, or decisions, including, but not limited to, departing Load charges. 


Non-Refundable Amount: Estimated value of any Excavation, Substructures, Special 
Facilities, riser materials on utility poles, and Protective Structures installed by Applicant 
for a Distribution or Service Line Extension. Non-Refundable costs also include, but are 
not limited to, associated SFPUC plan checks, inspections, and design services. The Non- 
Refundable Amount items are not eligible for refund by the SFPUC to the Applicant. 


Parallel Operation: The simultaneous operation of a Generating Facility while 
interconnected with the Distribution System, whether the Generating Facility’s output is 
consumed by Customer or delivered to the Distribution System. 


Permanent Load: Load that, in the opinion of SFPUC, is perpetual and established. 
Permanent Load can include Load that is intermittent or seasonal in nature. In 
determining whether Load is permanent, SFPUC will consider: 


=" Whether construction is about to proceed or has proceeded. 
= Whether Applicant has obtained building permits or signed sales contracts. 
=" Other relevant evidence of occupancy submitted by Applicant. 


Person: Individual, company, partnership, association, joint stock company, trust, 
corporation, or governmental entity. 


PG&E: Pacific Gas and Electric Company. 


Power Factor: Fraction of power in a circuit actually used by Customer’s electric 
equipment compared to the total apparent power supplied. In other words, this is the 
ratio of real (or “active”) power (kW) to apparent power (kVA). It is usually expressed as 
a percentage. When the Power Factor equals 100%, all consumed power produces 
useful work. 
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Premises Wiring: Permanently and temporarily installed interior and exterior wiring, 
together with all associated hardware, fittings, and wiring devices, extending from the 
Service Delivery Point to points of electrical energy service, such as outlets, devices, 
equipment, and appliances. 


Primary Electric Service: Electricity supplied from the Distribution System to: (a) a single 
Customer substation; or (b) directly to a single Customer at primary voltage and without 
transformation. 


Primary Switchgear: A centralized collection of circuit breakers, metering devices, 
switches, and other circuit protection devices that function to meter usage, protect, 
control, and isolate electrical equipment. Primary switchgear is used at primary 
voltages. 


Producer: An entity that seeks to or does interconnect a Generating Facility to the 
Distribution System. A Producer may or may not own or operate the Generating Facility 
but is responsible for the rights and obligations related to the Generating Facility 
pursuant to these Rules and, if applicable, a Generator Interconnection Agreement. 


Protective Structures: Fences, retaining walls, posts, barricades, bollards, sound 
barriers, or other structures as required by SFPUC to protect its equipment. 


PV Generation System: Roof, building, or ground-mounted arrays of photovoltaic cells 
that convert sunlight directly into electric power. 


Rate Schedule: SFPUC’s Rates Schedules & Fees for Water, Power, and Sewer Service, as 
may be amended by the Commission from time-to-time. The Rate Schedule outlines the 
Energy rates for Customers. The Rate Schedule can be found on the SFPUC website 
(sfpuc.org). 


Refundable Amount: The difference between SFPUC’s total estimated cost, including 
taxes, for installing eligible cabling, switches/protective devices, meters, or 
Transformers to complete a standard Distribution or Service Line Extension and any 
applicable Commercial or Residential Allowances. The Refundable Amount is the total 
amount that the SFPUC may refund to an Applicant. 


Residential Allowance: The dollar amount that SFPUC will contribute toward the 
installed costs of a Distribution or Service Line Extension, or a combination thereof, for 
Permanent Load serving a Residential Customer. The amount of the Residential 
Allowance is shown in Appendix B. 


Residential Customer: Customer requiring Electric Service primarily for domestic 
purposes. 


Rules: These SFPUC Rules & Regulations Governing Electric Service, as approved by the 
Commission and as may be amended from time-to-time. 
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Secondary Electric Service: Electricity supplied from a utility-owned secondary 
distribution Transformer used to provide Electric Service to Customers, typically at 480 
volts or lower. 


Service Delivery Point: Location where a Service Line is connected to SFPUC meter. 


Service Line: The overhead and/or underground Primary Electric Service or Secondary 
Electric Service facilities extending from SFPUC Distribution System to the Service 
Delivery Point. 


Service Line Extension: New Service Line extending from the Distribution System to a 
Service Delivery Point. 


SFDBI: San Francisco Department of Building Inspection. 
SFPUC: San Francisco Public Utilities Commission. 


Special Facilities: Any one of the following: (a) utility-owned facilities requested by 
Applicant in addition to or in substitution for standard facilities SFPUC would normally 
install or cause to be installed for delivery of Electric Service at one point, through one 
meter, and at one voltage class; or (b) a pro rata portion of any utility-owned facilities 
requested by Applicant to be allocated for its sole use that would not normally be 
allocated for such sole use. 


Street Light: A light mounted on a pole and constituting one of a series of lights spaced 
at intervals along a private or public right-of-way. Where applicable, this includes lights 
directed to the sidewalk portion of a private or public right-of-way. 


Street Light Interim Electric Service Agreement: An agreement between a Developer 
and SFPUC in which SFPUC will provide Electric Service to Developer-owned Street 
Lights prior to their acceptance for ownership and maintenance by the City. 


Sub-Meter: A meter that is located downstream from a Master-Meter. 


Substructures: Facilities that contain Distribution or Service Line Extensions, whether 
those structures are installed at the surface or below ground, including conduits, splice 
boxes, pull boxes, vaults, foundations, and pads for surface-mounted Transformers. 


Subtractive Metering: A method to calculate Consumption that involves subtracting 
values on Sub-Meters from values on a Master-Meter. 


Switchgear: Electrical disconnect switches, fuses or circuit breakers, and meters used to 
control, protect, and isolate electrical equipment and measure usage and that is 
important to the reliable delivery of electricity. 
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System Impact Study: SFPUC’s assessment whether its Distribution System has 
sufficient capacity to serve the Customer’s Load. SFPUC will study: (i) the adequacy of 
SFPUC’s Distribution System to accommodate the requested Electric Service; and (ii) 
whether any additional facilities are necessary to provide the requested Electric Service. 


Temporary Electric Service: Service that is typically used for construction and lasts for 
three years or less. 


Temporary Electric Service Line: Service Lines that are energized for a short duration 
only (generally less than three years) or are planned for removal at the end ofa 
construction project. 


Time-of-Use or TOU: Method of Energy pricing in which the rate for Energy 
Consumption varies depending on the time of day and the season. 


Transformer: A device that changes the voltage of electricity. 


Upgrade: Raise to a higher standard by improving equipment or facilities or by adding or 
replacing existing equipment or facilities. 
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RULE 2.0 - GENERAL CONDITIONS 


2:1 


GENERAL 


By accepting Electric Service from SFPUC, Customer agrees to abide by these Rules and any 
other SFPUC requirements concerning Electric Service including, but not limited to, the SFPUC 
Electric Service Guidelines and the Rate Schedule. 


212 


(1) 


(2) 


(3) 


(4) 


(5) 


23 


(1) 


ACCESS TO CUSTOMER’S PREMISES 


Customer grants SFPUC unimpeded access to SFPUC facilities and any Customer- 
owned facilities used to provide Electric Service at all times to inspect, maintain, 
install, operate, and, if necessary, modify any part of the Distribution System, Service 
Lines, or meters on Customer's premises. 

SFPUC shall have access at Customer’s premises at all times for any purpose in 
connection with SFPUC’s provision of Electric Service including, but not limited to, 
installing, reading, inspecting, testing, operating, maintaining, repairing, replacing, or 
removing any part of the Distribution System, Service Lines, or meters to verify rate 
applicability of Customer’s Electric Service or for vegetation management. Customer 
shall be responsible for taking corrective action whenever SFPUC determines that its 
access to Customer’s property has been impaired. 

Any Customer that is not the owner of the premises where Customer is to receive 
Electric Service from SFPUC shall be solely responsible for obtaining from applicable 
third parties all necessary rights, permissions, access to rights-of-way, Easements, 
leases, licenses, and/or permits, in a form satisfactory to SFPUC and without cost to 
SFPUC, to enable SFPUC to obtain access to the premises at all times. This 
requirement shall apply any time a part of the Distribution System or Service Line 
used to provide Electric Service to Customer is on property owned by third parties. 
SFPUC may require Customer or property owner to grant SFPUC an Easement when 
SFPUC seeks to install a Distribution Line on Customer’s or owner’s property. When 
required, Customer or owner will provide SFPUC with an Easement at no cost to 
SFPUC. Customer/owner shall retain the services of a licensed civil engineer or 
surveyor to prepare the legal description and Easement drawings for submittal to 
SFPUC for approval prior to SFPUC supplying Electric Service at the property. 
Customer/owner shall be responsible for maintenance and repair of all Easement 
areas. 

Customer is responsible for installing lock boxes for fenced electrical facilities or 
electrical rooms for access by SFPUC. 


SUPPLY AND INTERRUPTION OF ELECTRIC SERVICE 


Electric Service will be supplied only under and in accordance with these Rules and 
the currently approved applicable Rate Schedule. 
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(2) 
(3) 


2.4 


Customer acknowledges that SFPUC does not guarantee continuity or sufficiency of 

supply of Electric Service. 

By accepting Electric Service from SFPUC pursuant to these Rules, Customer 

expressly agrees to the following: 

a. SFPUC may undertake all repair, maintenance, extension, improvement, 
renewal, removal, or replacement work on Distribution System and/or Service 
Lines that, in its sole judgment, SFPUC deems to be necessary or prudent. SFPUC 
will, to the extent practicable, do such work at such time as will minimize 
inconvenience to Customers and, whenever practicable, give Customers 
reasonable advance notice of such work (unless it is an emergency). 

b. SFPUC may undertake any actions that, in its sole judgment, are necessary or 
prudent to protect the safety, performance, integrity, reliability, and stability of 
Distribution System or any interconnected electrical system. Such actions may 
occur automatically or manually or may be taken as a result of requests or 
instructions received from the California Independent System Operator, the 
reliability coordinator, the transmission operator, or third-party distribution 
utility (if applicable) to protect the performance, integrity, reliability, and 
stability of the State of California’s electrical system. 

c. SFPUC may undertake actions to maintain system reliability at times of resource 
deficiency. Actions taken may include rolling outages. 


DISCONNECTION FOR SAFETY, EMERGENCIES, MAINTENANCE, OR FOR CUSTOMER TO 


PERFORM WORK 


(1) 


(2) 


(3) 


SFPUC may undertake all repair, maintenance, extension, improvement, renewal, 
removal, or replacement work on Distribution System and/or Service Lines that, in 
its sole judgment, SFPUC deems to be necessary or prudent. SFPUC will, to the 
extent practicable, do such work at such time as will minimize inconvenience to 
Customers and, whenever practicable, give Customers reasonable advance notice of 
such work (unless it is an emergency). 

SFPUC may undertake any actions that, in its sole judgment, are necessary or 
prudent to protect the safety, performance, integrity, reliability, and stability of 
Distribution System or any interconnected electrical system. Such actions may occur 
automatically or manually or may be taken as a result of requests or instructions 
received from the California Independent System Operator, the reliability 
coordinator, the transmission operator, or third-party distribution utility (if 
applicable) to protect the performance, integrity, reliability, and stability of the State 
of California’s electrical system. 

SFPUC may undertake actions to maintain system reliability at times of resource 
deficiency. Actions taken may include rolling outages. 
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29 USE OF ELECTRIC SERVICE 


Customer may use Electric Service only for purposes specified in the Application, Electric 
Service Agreement, and/or applicable Rate Schedule. 


2.6 UPGRADE INTERFERENCE WITH QUALITY OF SERVICE 


If Customer’s noncompliance with any of the Rules causes interference with the quality of 
Electric Service supplied to other Customers, SFPUC may: 


(1) Require Customer to take corrective action, which may include providing and 
installing, at Customer’s expense, such special or additional equipment on the Load 
side of the main breaker as SFPUC deems necessary; 

(2) Provide and install Special Facilities at Customer’s expense; or 

(3) Discontinue Electric Service to any Customer that refuses to comply with the 
requirements of this section. 


2.7 LIMITATION OF LIABILITY 


(1) SFPUC shall incur no liability whatsoever for any damage, loss, or injury to any 

Person or property caused by: 

a. The use of Customer-owned Service Lines, Premises Wiring, or equipment; or 

b. The negligence, omission of proper protective devices, want of proper care, or 
other wrongful acts of Customer or its agents, employees, or licensees when 
installing, maintaining, using, operating, or interfering with any Customer-owned 
electrical facilities or equipment. 

(2) Electric Service is inherently subject to interruption, suspension, curtailment, and 
fluctuation. For this reason, SFPUC will not incur any liability to its Customers, or any 
other Persons, for any interruption, suspension, curtailment, or fluctuation in 
Electric Service; shortage or insufficient supply of Energy; or for any losses or 
damages caused thereby. 
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RULE 3.0 — SFPUC USE OF CUSTOMER INFORMATION 


3.1 CUSTOMER PRIVACY PROTECTED 


All Customer Information shall be treated as confidential and only subject to disclosure as 
specified in California Government Code § 6254.16, California Public Utilities Code § 8381, as 
required by the California Public Utilities Commission, or as contained in any SFPUC privacy 
policy that implements the requirements of State law. 


3:2 PERMISSIBLE USES OF CUSTOMER INFORMATION 


Pursuant to California Public Utilities Code § 8381, SFPUC may do the following: 


(1) Include Customer Information in any aggregate data that SFPUC may use for 
analysis, reporting, or program management, provided that information related to 
Customer’s identity has been removed. 

(2) Disclose Customer Information to a third party for system, grid, or operational 
needs, or the implementation of Demand response, energy management, or energy 
efficiency programs, provided that SFPUC: 

a. Requires the third party to use reasonable security procedures and practices 
appropriate to protect Customer Information from unauthorized access, 
destruction, use, modification, or disclosure; and 

b. Prohibits the use of Customer Information for a secondary commercial purpose 
without Customer’s prior consent to that use. 

(3) Disclose Customer Information to a third party when Customer has consented in 
writing to such disclosure. 


3:3 THIRD-PARTY ACCESS TO CUSTOMER INFORMATION 


Customer may authorize third parties to obtain access to Customer Information. Such 
authorization: 


(1) Shall be in writing in the form attached as Appendix E. or can be provided via the 
web-based account portal with SFPUC; 

(2) Will be for a term of one year, unless Customer specifically request a shorter or 
longer term up to three years; and 

(3) May be revoked by Customer at any time. 


3.4 DISCLOSURE OF ENERGY CONSUMPTION AT COVERED BUILDINGS 


Pursuant to California Public Resources Code § 25402.10 and California Energy Commission 
(CEC) regulations implementing that section: 
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(1) 


(2) 
(3) 


3.5 


(1) 


(2) 


3.6 


For a Covered Building, with written authorization from a building owner or its agent 
or operator, SFPUC shall provide to building owner, building owner’s agent or 
operator, or building owner’s Energy Star Portfolio Manager account aggregated 
Energy Consumption information for all Customers in the same building for each of 
the prior twelve months, subject to the following: 

a. lf the Covered Building has at least three active Customer accounts, Customer 
consent is not required. Such Energy Consumption information shall not be 
considered Customer Information. 

b. If the Covered Building has fewer than three active Customer accounts, such 
data may only be provided with Customer’s written or electronic consent. 

Information required to be provided under this section shall be provided within four 

weeks of SFPUC’s receipt of a request. 

If required by the CEC, SFPUC will provide to the CEC benchmarking data for Energy 

Consumption at Covered Buildings. 


DISCLOSURE REQURED BY JUDICIAL PROCESS 


SFPUC may disclose Customer Information when required by a warrant or other 
court order naming, with specificity, Customer account for which information is 
sought. Unless otherwise directed by a court or required by law, SFPUC shall treat a 
request for real-time access to Energy Consumption information as wiretaps 
requiring approval under the federal or State wiretap law as necessary. 

Unless otherwise prohibited by court order or required by law, upon receipt of a 
subpoena for disclosure of Customer Information, SFPUC shall, prior to complying 
with the subpoena, notify Customer in writing and allow Customer seven days to 
appear and contest the claim of the Person or entity seeking disclosure. 


LIMITATION OF LIABILITY FOR DISCLOSURE OF CUSTOMER INFORMATION 


Nothing in this section shall be construed to impose liability on SFPUC for disclosure of 
Customer Information or other Energy Consumption information to a third party under the 
following circumstances: 


(1) 
(2) 


(3) 
(4) 


(5) 


The disclosure was authorized by California Public Utilities Code § 8381. 

The disclosure was required by California Public Resources Code § 25402.10 and CEC 
regulations implementing that section. 

The disclosure was made pursuant to valid warrant, court order, or subpoena. 

The disclosure was made to a third-party whom Customer authorized to obtain 
access to its Customer Information. 

The disclosure was otherwise required by law. 
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RULE 4.0 — SERVICE TYPES 
4.1 SERVICE CATEGORIES 
SFPUC provides service to Customers through two Distribution System mechanisms: 


=» ASFPUC-owned Distribution System 
» A third party-owned Distribution System 


Customers served through a third party-owned Distribution System must adhere to the same 
provisions as Customers served through the SFPUC-owned Distribution System, as well as 
additional provisions, as outlined in Rules 14, 15, and 16. 


4.2 CUSTOMER CATEGORIES 
SFPUC provides Electric Service to the following Customer classes: 


= Residential 
= Commercial 
=* Industrial 
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SECTION II — SERVICE INITIATION AND CHARACTERISTICS FOR ALL CUSTOMERS 


RULE 5.0 — INITIATING OR MODIFYING ELECTRIC SERVICE 


5.1 


(1) 


(2) 


(3) 


(4) 
(5) 


(6) 


(7) 


5.2 


(1) 


(2) 


APPLICATION FOR ELECTRIC SERVICE 


Customer shall submit an Application for Electric Service to initiate new service or in 
advance of any: 
a. Anticipated material increase in Maximum Demand; 
b. Change in main switch size, main service-switch continuous current rating, or 
permanent modifications to the service-termination enclosure; 
c. Installation of an electric vehicle charging station; or 
Installation of a Generating Facility of any size, such as battery storage, or a PV 
Generation System. 
After receipt of an Application for Electric Service, SFPUC will review the Application 
for completeness. After SFPUC determines the Application is complete, SFPUC may 
determine that a System Impact Study is needed to assess the capacity that is 
available to supply the new Load. If a System Impact Study is needed, SFPUC will 
notify Applicant and provide Applicant with a cost estimate for the System Impact 
Study. 
If SEPUC concludes following a System Impact Study that an Upgrade of SFPUC’s 
Distribution System is required to reliably serve the new Load, SFPUC will notify 
Applicant and provide Applicant with a cost estimate and an approximate schedule 
to complete this Upgrade work. 
After entering into appropriate agreements with Applicant, SFPUC will design and 
engineer the required Upgrades. 
Construction of any required Upgrades will commence after receipt of full payment 
for the estimated costs for the work from Applicant. 
At SFPUC’s request, Customer will provide SFPUC with any revised or updated 
drawings and specifications, related to changes in the Premises Wiring and/or 
Customer’s electrical equipment. 
If such changes result in the need for improvements to the Distribution System or 
Service Lines, or should Customer require Special Facilities, Customer shall 
reimburse SFPUC for any associated costs, in accordance with Rules 8, 12, and 15. 


APPLICANT FOR ELECTRIC SERVICE 


Applicant for Electric Service, if an individual, must be at least 18 years old or a fully 
emancipated minor, as defined by the State of California. 

Applicant for Electric Service must complete an Application for Electric Service and 
pay any applicable Application fee (in accordance with the Rate Schedule) and 
Advance Amount. 
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(3) 


(4) 


(5) 


5.3 


(1) 


SFPUC may require Applicant to provide a non-refundable engineering fee to start 
the engineering process, in accordance with the Rate Schedule. 

SFPUC may require Applicant to pay upfront for any required system studies, 
whether performed by SFPUC or by a third-party distribution utility. 

Applicant desiring to take over an existing Electric Service shall request service from 
SFPUC in the manner required by SFPUC and furnish such information as SFPUC may 
reasonably require. 


ELECTRIC SERVICE AGREEMENTS 


SFPUC may require Applicant to enter into an Electric Service Agreement when one 

or more of the following conditions are present: 

a. The conditions set forth in the Rate Schedule or any agreement with a developer 
requires an Electric Service Agreement. 

b. Applicant’s Energy requirements are unusually large or small such that Customer 
would impose a substantial economic risk on SFPUC without an Agreement. 

c. Any other unique circumstance as determined by SFPUC in its sole discretion. 


(2) In the event of a conflict between an Electric Service Agreement and these Rules, 

the provisions in the Electric Service Agreement will take precedence. 
5.4 COMMENCEMENT OF SERVICE 

(1) Applicant’s Electric Service will commence, and Applicant will become Customer 
once: 

a. All SEPUC-owned equipment and Applicant-owned equipment necessary for the 
delivery of Electric Service has been installed and connected in accordance with 
all applicable requirements, and deemed by SFPUC as ready for service; 

b. Any necessary easements and/or land rights needed by the SFPUC have been 
provided by the Applicant to SFPUC; 

c. All electrical work has been inspected and permitted by the Authority Having 
Jurisdiction (such as SFDBI, the Port of San Francisco, or other appropriate AHJ), 
has been completed, and is operational; 

d. The AHJ over the permitting of the electrical installation (such as SFDBI or the 
Port of San Francisco) has certified that service is safe to energize (via a green 
tag or other release); and 

e. SFPUC has notified Applicant that Electric Service is available and ready for 
service. 

(2) Where SFPUC obtains services from a third-party distribution utility to provide 
Electric Service to Applicant, in addition to fulling the requirements of Rule 5.3(1), 
Applicant’s Electric Service will commence once: 

a. The third-party distribution utility has installed and allowed SFPUC to 
interconnect with any of the third-party distribution utility's facilities, including 
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Upgraded facilities, which are necessary for SFPUC to provide Electric Service to 
Applicant; 

b. When required by SFPUC, Applicant has executed an agreement granting SFPUC 
control of certain Applicant’s facilities that may be necessary for SFPUC to 
provide Electric Service; and 

c. Except where SFPUC agrees otherwise, Applicant has paid any service initiation 
fee required by the third-party distribution utility and paid for any new facilities 
required by SFPUC or the third-party distribution utility to obtain distribution 
service from the third-party distribution utility. 

(3) Electric Service to Customer taking over an existing Electric Service will commence 
once: 

a. SFPUC has received from Customer such information reasonably requested by 
SFPUC in accordance with Rule 5.1(5); 

b. SFPUC has received any deposit required by SFPUC pursuant to Rule 20; 

c. SFPUC has secured any resources or services from any relevant third-party 
distribution utility needed to provide Electric Service pursuant to Rule 5.3(1); and 

d. SFPUC has informed Customer that Electric Service is available. 

(4) SFPUC may require Applicant to pay an additional Advance Amount and Cost-of- 
Ownership Charge where Applicant for residential Electric Service does not 
commence taking service within six months of receiving notice from SFPUC that such 
service is available, or Applicant for commercial Electric Service does not commence 
taking service within twelve months of receiving such notice. 


5.5 NONBYPASSABLE OR DEPARTING LOAD CHARGES 


(1) Customer shall be solely responsible for any Nonbypassable or Departing Load 
Charges imposed on Customer by a third-party distribution utility. 
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RULE 6.0 - CHARACTERISTICS OF SERVICE 
6.1 SERVICE VOLTAGE 


The type and voltage of Electric Service offered by SFPUC at a particular location shall be 
determined by SFPUC. SFPUC does not provide either direct current or two-phase service. 
Service may be provided at the following distribution voltages: 


# Single phase 120/240 volt; 3 wire. 
# Single phase 120/208 volt; 3 wire. 
# Three phase 120/240 volt; 4 wire. 
# Three phase 120/208 volt; 4 wire. 
= Three phase 277/480 volt; 4 wire. 
= Three phase 12,470 volt; 3 wire. 


6.2 SERVICE DELIVERY POINT 


(1) Electric Service shall be delivered to a single Service Delivery Point, at a single 
voltage level, and as measure through one electric meter. 

(2) SFPUC may determine that Electric Services greater than 4,000 amperes or where 
the minimum Demand Load requirement is greater than 2,500 kVA shall be a 
Primary Electric Service. 

(3) SFPUC must approve the design of all Service Lines used to receive Primary Electric 
Service before providing Electric Service. Applicant must notify SFPUC during 
preliminary design of such Service Lines. 


6.3 LOAD BALANCE 


Customer must balance its Demand loading between two phases of single-phase service and all 
three phases of three-phase service. Ampere differences between sides, or phases, shall not be 
above 10%. It is Customer’s responsibility to stay within these limits. 


6.4 CONNECTED LOAD RATINGS 


(1) SFPUC shall determine Customer’s Connected Load as follows: 
a. Motors are counted at their horsepower output ratings and other devices at 
their nameplate input ratings in kW or kVA. 
b. Welding devices are treated as specifically detailed in Rule 6.10 below. 
c. Conversions between horsepower, kW, and kVA shall be made on a one-for-one 
basis. 


6.5 TRANSFER SWITCH EQUIPMENT 


Customer shall not install or operate transfer switch equipment without the prior approval of 
SFPUC. Transfer switch equipment shall be always accessible to SFPUC. 
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6.6 OPERATION OF MAJOR EQUIPMENT 


(1) Customer shall not start and stop major electric equipment such as pumps and 
motors in a manner that causes voltage fluctuations that adversely affect other 
Customers or is detrimental to the Distribution System. 

(2) If the starting voltage for any single piece of equipment, or pieces of equipment if 
started simultaneously, exceeds the limits in Table | below, Customer shall use 
reduced voltage starters or other means of limiting voltage fluctuations to 
acceptable levels. 

(3) If SEPUC determines that Customer’s major electrical equipment starts are causing 
unacceptably large voltage fluctuations that interfere with Electric Service to other 
Customers, SFPUC may direct Customer to install, at its own expense, appropriate 
devices to mitigate voltage fluctuations caused by major equipment starts. 

(4) If Customer’s installed pieces of major electrical equipment are designed to start 
automatically SFPUC may direct Customer to install, at its own expense, suitable 
time-delay devices to stagger automatic Load start-ups to ensure that simultaneous 


start-ups do not occur under any circumstances. 


Lye Table |. Maximum Allowable Major Equipment Starting Currents Alternating-Current Equipment 
Rated Single-Phase Voltage Three-Phase Voltage Equipment Rating 
Horsepower Equipment Rating (Service Voltage) 
Output (Service Voltage) 
240v 
ig 2D 60 amps 
3 80 amps 32 amps 
> 120 amps 46 amps 
a Yas 170 amps 146 amps 127 amps 63 amps 


186 amps 


162 amps 81 amps 


267 amps 


232 amps 116 amps 


347 amps 151 amps 


186 amps 
221 amps 


508 amps 442 amps 


669 amps 582 amps 291 amps 


830 amps 722 amps 361 amps 


* 


431 amps 


For units with rated horsepower above 60, Customer shall consult with SFPUC for starting requirements. 
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6.7 OPERATION OF WELDING EQUIPMENT 


(1) Welder Ratings 

a. Motor-generating type arc welder’s horsepower ratings shall be determined by 
the horsepower ratings of the motors driving the welder. 

b. Transfer type arc welders’ horsepower ratings shall be determined by the 
nameplate maximum kVA input (at rated output in amperes). 

c. Resistance welder’s horsepower ratings shall be determined by multiplying the 
welder transformer nameplate rating (at 50% duty cycle) by the appropriate 
factor listed below in Table Il: 


Table Il. Welder Ratings 


I Type of Welder Transformer sw nee 
Nameplate Rating @ 
50% Duty Cycle SFPUC-Owned 


Applicant-Owned 


Distribution Distribution 
Transformer Transformer 
Rocker Arm, Press or Projection 20 kVA or less 0.60 0.50 
Spot 
Rocker Arm, Press Spot over 20 kVA 0.80 0.60 
Projection Spot | 21-75 kVA 


Flash or Butt 100 kVA and over 


Ee Seam or Portable Gun All sizes 
| Flash or Butt 67-100 kVA * He i 


Projection Spot over 75 kVA 1.20 0.90 


Flash or Butt 66 kVA or less 


: Each flash or butt welder in this group will be rated at 80 kVA 
** — Each flash or butt welder in this group will be rated at 60 kVA 


d. Welder ratings specified by Rule 6.7(1)(a.-c.) above will normally be determined 
by manufacturer supplied data. If such data is either unavailable or considered 
by either Customer or SFPUC to be unreliable, ratings will be determined by 
testing at Customer’s expense. 

e. If established by seals provided by SFPUC, welder ratings may be limited by 
sealing taps that provide greater capacity than the selected tap and/or by the 
interlocking lockout of one or more welders with other welders. 

(2) Welder Loads 


SFPUC will calculate Energy Consumption of welders subject to the following provisions: 


a. Loads from welding shall be included as part of Connected Load with ratings as 
determined in the table located in Rule 6.8(1) based on the maximum Load that 
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(3) 


6.8 
(1) 


(2) 


(3) 


6.9 


can be connected at any time without allowance for diversity between welding 
devices. 


b. Where resistance welders are served, the computation of diversified resistance 


welding Load shall be as follows: 

i. Individual resistance welding ratings, as prescribed above, shall be 
multiplied by the following factors and added together to obtain the sum 
of the welding Load: the largest welder rating, plus 0.8 times the next 
largest welder rating, plus 0.6 times the next largest welder rating, plus 
0.4 times the next largest welder rating, plus 0.2 times the ratings of all 
additional welders. 

ii. If the sum of the computed diversified resistance welder Load is greater 
than the Demand, the diversified resistance welder Load shall be used for 
billing purposes. 

Residential Customer Welding 
A Residential Customer shall not connect welding equipment exceeding three kVA at 
50% duty cycle without the advance written approval of SFPUC. 


OPERATION OF MOTORS 


Motor generator sets and rectifiers shall be considered power apparatuses. For the 
purpose of determining charges, motors shall be rated on the manufacturer’s input 
rating of the set or, at SFPUC’s option, by actual test. 

All motor installations shall have a protective apparatus or construction within the 
motor for protection. Phase reversal and open-phase protection are recommended 
for all three-phase installations and are required for installations involving elevators, 
hoists, and similar equipment to disconnect motors from the line in the event of 
phase reversal or opening of one phase. 

Motor starting currents shall not cause Harmful Wave Forms or excessive voltage 
drops on the Distribution System. 


METERING 


SFPUC shall meter all Customer Energy Consumption and generation. Notwithstanding the 
foregoing, in circumstances where metering Load is impracticable or impossible as determined 
by the SFPUC, the SFPUC may permit unmetered Load at its discretion where SFPUC can 
calculate Customer’s Energy usage. 


6.10 MASTER-METERING 


(1) Master-Metering for Multi-dwelling Units 
a. SFPUC will not allow Master-Metered Electric Service at new Multi-dwelling 
Units. SFPUC shall individually meter all residential units. 
b. SFPUC will continue to allow Master-Metered Electric Service at existing Master- 
Metered Multi-dwelling Units, provided the cost of Energy Consumption is 
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absorbed in the rent and there is no separately identifiable charge for each 
tenant based on Consumption. 
(2) Master-Metering for Commercial Properties and Marinas 

a. Except as outlined in 2b below, SFPUC will not allow Master-Metered Electric 
Service at commercial properties or marinas. SFPUC will individually meter all 
users. 

b. SFPUC may approve Master-Metered Electric Service at a commercial property 
or marina on a case-by-case basis provided that, at a minimum: 

i. Customer submits a request for exemption to this rule, together with a 
detailed explanation supporting the rationale for an exemption, and any 
other drawings or other information requested by SFPUC to review, 

ii. SFPUC determines it would be impracticable for the SFPUC to separately 
meter each tenant; and 

iii. The Master-Meter Customer either: (a) includes the cost of electricity in 
the rent without a separately identifiable charge for each tenant based 
on Energy Consumption; or (b) installs and maintains Sub-Meters 
approved by SFPUC and bills users for their Energy Consumption 
proportionate to the Energy Consumption on the Master-Meter bill for 
the same Energy Consumption period, or as otherwise approved by the 
SFPUC. 

(3) Audits of Master-Metered Electric Service 


SFPUC shall have the right to audit Electric Service provided to Master-Meter Customer to 
ensure that Master-Meter Customer is properly allocating charges for Electric Service to its 
users as required by these Rules or any exemption granted. 


(4) Termination of Master-Metered Electric Service 


SFPUC may terminate Customer’s MasterOMeter Electric Services under the following 
conditions: 


a. SFPUC determines that the Master-Meter Customer has not properly allocated 
charges for Electric Service to its users. 

b. Following any maintenance, extension, improvement, renewal, or replacement 
work on the existing electrical system and/or individual facilities that facilitates a 
transition to individual metering. 
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RULE 7.0 — EQUIPMENT CONDITIONS 


hod PROTECTIVE DEVICES 


(1) Customer shall install and maintain all protective devices that are necessary to 
safeguard its electrical equipment. SFPUC is not responsible for any loss or damage 
to Customer’s electrical equipment caused by Customer’s failure to install and 
maintain suitable protective devices. 

(2) Customer shall coordinate its installation of and settings for protective devices with 
SFPUC’s protective equipment. 

(3) Customer’s protective devices must be approved by SFPUC. 


Fez COMPLIANCE WITH CODES, ORDINANCES, STANDARDS, AND REQUIREMENTS 


(1) Customer-installed Premises Wiring and Service Lines must comply with the most 
restrictive requirements of the latest versions of the following, when applicable: 


a. 


-~"oaogs 


Uniform Electric Service Requirements approved by the Electrical Utility Service 
Equipment Requirements Committee (EUSERC) 

Standards approved by the Institute of Electrical and Electronics Engineers 
SFPUC Electric Service Guidelines 

National Electric Code (NEC) 

San Francisco Electrical Code 

Applicable tariff and contract provisions 


(2) Rerreent must obtain such permits as may be required from SFDBI, the Port of San 
Francisco, or other appropriate AHJ. 

(3) SFPUC may require Customer altering existing Service Lines to Upgrade existing 
facilities to meet current standards. 


7.3 CUSTOMER RESPONSIBILITY FOR CUSTOMER-OWNED EQUIPMENT AND USE OF 


ENERGY 


(1) Customer shall, at its sole risk and expense, furnish, install, inspect, and keep in good 
and safe condition all Premises Wiring or other equipment of any kind or character 
that may be required to: 


a. 


Receive Energy from the Distribution System, regardless of the location or 
voltage of the Transformers, meters, or other equipment; and 


b. Apply and use such Energy, including all necessary protective devices and 


suitable housings. 


(2) Customer shall be solely responsible for obtaining all necessary permits and 
approvals for such equipment and for compliance with all applicable laws, rules, 
regulations, and codes with respect to such equipment. 


Rules and Regulations Governing Electric Service Page 23 of 67 


Adopted: December 12, 2023 
Effective: February 12, 2024 


(3) Customer shall be solely responsible for the distribution and delivery of Energy over 
or through Customer’s Premises Wiring and equipment regardless of the location 
where such Energy is transformed or metered. 


7.4 CUSTOMER RESPONSIBILITY FOR SFPUC EQUIPMENT 


(1) SFPUC equipment installed on Customer’s property will remain at all times the 
property of SFPUC. Customer shall exercise reasonable care to protect SFPUC 
equipment on Customer property. 


(2) Customer shall provide and maintain a space for and around the clock access to 
SFPUC’s equipment on Customer’s premises. 
(3) In the event of loss or damage to SFPUC’s equipment arising from Customer 


tampering, neglect, or failure to reasonably care for the equipment, Customer shall 
be responsible for the cost of any necessary repairs or replacement of SFPUC 
equipment, and SFPUC may estimate usage and charge customer accordingly. 
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RULE 8.0 — SPECIAL FACILITIES AND TEMPORARY ELECTRIC LINES 
8.1 SPECIAL FACILITIES 


(1) SFPUC will install only those standard facilities that it deems necessary to provide 
Electric Service in accordance with these Rules. 

(2) When Applicant requests that SFPUC install Special Facilities to obtain Electric 
Service, and SFPUC agrees to make such an installation, any additional costs for such 
Special Facilities shall be borne by Applicant as a Non-Refundable Amount. 

(3) Special Facilities will be installed, owned, maintained, or allocated by SFPUC as an 
accommodation to Applicant, provided SFPUC determines that the requested 
Special Facilities will not impair the operation and reliability of SFPUC Electric Service 
to Applicant and other Customers. 

(4) Special Facilities will be installed, owned, maintained, or allocated under the terms 
and conditions of a Special Facilities Agreement between Applicant and SFPUC, 
which will specify a minimum: 

a. Applicant’s installation costs and Cost-of-Ownership Charges for the Special 
Facilities installed by SFPUC for Applicant; or 

b. Applicant’s Cost-of-Ownership Charge for the estimated installed cost of the 
portion of any existing facilities to be allocated to Applicant for its sole use. 

(5) Where SFPUC determines the collection of continuing Cost-of-Ownership Charges is 
not practicable, SFPUC may require Applicant to make a one-time payment 
equivalent to the present value of ongoing monthly Cost-of-Ownership charges. 


8.2 TEMPORARY ELECTRIC SERVICE LINE 


(1) When Applicant is seeking temporary Electric Service, SFPUC will provide an 
estimate of the cost of labor and expendable material necessary to install and 
remove the Temporary Electric Service Facilities. Applicant will be responsible for 
the entire cost of installing and removing the Temporary Electric Service Facilities. 

(2) After receipt of this non-refundable charge and proper establishment of credit, 
SFPUC will install the Temporary Electric Service Facilities. 

(3) Applicant must obtain a permit from SFDBI, the Port of San Francisco, or other 
appropriate AHJ prior to SFPUC’s provision of Electric Service. 

(4) Where SFPUC may be able to use a Temporary Electric Service facility as a 
Distribution or Service facility to provide Electric Service to Applicant’s Permanent 
Load, SFPUC may determine that some of Applicant’s costs for the Temporary 
Electric Service facility could be considered refundable for the installation of the 
permanent Distribution or Service facility. To determine this, the Applicant must 
conduct an evaluation of the service attributes, alignment, and installation 
specifications of the temporary and needed permanent facility as well as an 
inspection of the condition of the Temporary Electric Service facility, trench, and 
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surrounding area to assess conditions and determine the extent of reuse and 
whether the temporary facility would qualify for any reimbursement. The Applicant 
must cover all costs related to this evaluation and inspection. 

(5) SFPUC will meter the Temporary Electric Service. 

(6) Applicant will take ownership of all segments of the Temporary Electric Service Line 
within the Applicant’s private property except the meter that SFPUC will own and 
maintain. 
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RULE 9.0 — STREET LIGHTS 


fall 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


PUBLIC RIGHT-OF-WAY 


SFPUC shall not be responsible for Street Lights in the public right-of-way that were 
installed by an Applicant or its Developer without the prior written approval of 
SFPUC. 

A street improvement permit granted by Public Works shall be considered prior 

written approval for compliance with Rule 9.1 as long as the Applicant commences 

work prior to the permit expiration or revocation and within a period of five years. 

For Master-planned Developments with multiple phases, this approval will only 

apply to current phases only. 

SFPUC shall not be responsible for maintaining Street Lights installed by an Applicant 

or its Developer on streets prior to acceptance of such streets by the Board of 

Supervisors, unless SFPUC provides prior written approval to do so. 

SFPUC will not accept Street Lights that do not meet the Street Light Standards. 

Please see street and pedestrian lighting standards at this link on the SFPUC website: 

https://www.sfpuc.org/streetlights. 

Street Light Standards are subject to change and will be updated as needed. The 

SFPUC will honor guidelines and requirements that were in effect: 

a. At the time Public Works approved the Applicant’s street improvement permit. 
SFPUC will honor the existing guidelines and requirements as long as the 
Applicant commences work under the permit prior to its expiration or revocation 
and within a period of five years. For Master-planned Developments with 
multiple phases, this approval will only apply to current phases only. 

b. At the time the Applicant submits an application for Electric Service for a period 
up to two years, in the event Public Works does not require a street 
improvement permit for the project. 

If Applicant or its Developer installs new Street Lights on a street that has not been 

accepted by the Board of Supervisors, SFPUC will not accept the Street Lights until 

the street has been accepted. 

At Applicant or its Developer’s request, and provided SFPUC is able to offer the 

service, SFPUC will provide Electric Service to Street Lights that have not been 

accepted by SFPUC, provided Applicant or its Developer executes a Street Light 

Interim Electric Service Agreement that, among other things, requires Applicant or 

its Developer to: 

a. Reimburse SFPUC for all costs incurred by SFPUC to interconnect the Street 
Lights with the Distribution System; 

b. Pay for any Distribution or Service Line Extension required to serve the Street 
Lights; 

c. Pay for Street Light Energy Consumption as prescribed by the Rate Schedule; and 
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d. Accept responsibility for any Nonbypassable or Departing Load Charges. 
9.2 PRIVATE STREET LIGHTS 


(1) SFPUC shall not be responsible for furnishing, installing, or maintaining Street Lights, 
path lights, or decorative lights on private property or property not in the public 
right-of-way. 

(2) Customers requesting Electric Service for Customer-owned Street Lights, path lights, 
or decorative lights on private property must: 

a. Reimburse SFPUC for all costs incurred by SFPUC to interconnect the Street 
Lights with the Distribution System; 

b. Pay for any Distribution or Service Line Extension required to serve new Street 
Lights; 

c. Pay for Street Light Energy Consumption as prescribed by the Rate Schedule; and 

d. Accept responsibility for Nonbypassable Charges or Departing Load Charges. 


9.3 MEASURING ENERGY CONSUMPTION AT STREET LIGHTS 


Consistent with Rule 9.2(1), SFPUC will serve privately-owned Street Lights as metered Load. 
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RULE 10.0 — DISCONTINUANCE AND RESTORATION OF SERVICE 


10.1 REASONS FOR DISCONTINUANCE OF SERVICE 
(1) Customer Request 

a. Customer may discontinue Electric Service by giving SFPUC at least two business 
days’ notice and stating the date on which the discontinuance is to become 
effective. 

b. Where SFPUC is providing Electric Service to a Multi-dwelling Unit, and the 
discontinuance may deprive residential users of Electric Service, Customer must 
give written notice to SFPUC and all residential users at least ten business days 
before the date discontinuance is to become effective. SFPUC will not 
discontinue service before expiration of the specified period of notice. 

c. Customer discontinuing Electric Service shall be responsible for all Energy 
Consumption at the premises until the requested date of discontinuance, or until 
expiration of the required period of notice, whichever is later. 

(2) Payment or Credit Issues 

a. SFPUC may discontinue Customer’s Electric Service, or refuse to restore Electric 
Service, for the following reasons: 

b. Customer has not paid Bills, provided that a written notice of discontinuance of 
service for nonpayment of Bills has been issued. 

c. Customer has not paid a requested credit deposit or has a closed SFPUC Electric 
Service account with an unpaid balance. 

d. Customer has not adhered to the terms of any relevant Amortization 
Agreements, provided that notice of discontinuance of service has been issued. 

(3) Unsafe Use of Electrical Service 

a. SFPUC may discontinue Customer’s Electric Service, or refuse to restore Electric 
Service, without notice to Customer, if SFPUC, or a governmental agency 
authorized to enforce laws, ordinances, or regulations, finds that: 

b. Any part of Customer's Premises Wiring or equipment, or use thereof, is either 
unsafe or in violation of any law or code; 

c. Customer is using equipment that adversely affects SFPUC’s Electric Service to 
other Customers; or 

d. Customer is using electrical equipment that could be detrimental to the 
Distribution System. 

(4) Unauthorized Use of Electrical Service 

a. SFPUC may discontinue Customer’s Electric Service, or refuse to restore Electric 
Service, if SEPUC determines that: 

b. Customer has been using Electric Service for any purpose other than that 
disclosed in the Application; 

c. Customer’s actions or the condition of affected premises are such as to indicate 
theft, diversion, an intent to defraud SFPUC; or 
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d. Customer has been tampering with the meter or any of SFPUC’s equipment or 
facilities. 
(5) No Access to Customer’s Premises 


SFPUC may discontinue Customer’s Electric Service, or refuse to restore Electric Service, if 
SFPUC is unable to access any SFPUC equipment or facilities on Customer's premises or any 
Customer facilities connected to the Distribution System or Service Lines. 


(6) Failure to Fulfill Contractual Obligations 


If SEPUC determines that Customer has failed to comply with any contract between 
Customer and SFPUC, SFPUC will serve Customer with written notice of such failure. If 
Customer does not remedy the situation in the time required by the notice, SFPUC may 
discontinue Electric Service. 


10.2 RESTRICTIONS ON DISCONTINUANCE OF ELECTRIC SERVICE 


SFPUC will not discontinue Electric Service for nonpayment of a Bill for Residential Electric 
Service under the following circumstances: 


(1) On any Saturday, Sunday, City legal holiday, or at any time SFPUC’s business offices 
are closed to the public. 

(2) When a licensed physician has certified that to do so could be life-threatening, 
Customer is disabled, or Customer is over 70 years old, provided Customer is both 
(a) financially unable to pay for service within the normal payment period, and (b) 
willing to enter into an Amortization Agreement with respect to all charges that 
Customer was unable to pay prior to delinquency. 

(3) When Customer has paid any past-due amounts, initiated a complaint, or requested 
an investigation within five days of receiving a disputed Bill. 

(4) When, within 13 days of mailing of a notice of discontinuance of Electric Service, (a) 
Customer has requested an extension of the payment period of a Bill asserted to be 
beyond the means of Customer to pay in full during the normal period for payment; 
and (b) SFPUC has not completed a review of the complaint, investigation, or 
request. 

(5) When Customer is complying with an Amortization Agreement and keeping its 
account current as charges accrue in each subsequent Billing Period. 

(6) Where SFPUC is providing Electric Service to residential occupants through a Master- 
Meter in a Multi-dwelling Unit, a mobile-home park, or permanent residential 
structure in a labor camp, as defined in Section 17008 of the California Health and 
Safety Code, and the owner, manager, or operator of the Multi-dwelling Unit, 
mobile-home park, or permanent residential structure in a labor camp is listed as 
Customer, SFPUC will not terminate Electric Service to residential occupants for non- 
payment of Bills: (a) during the pendency of a SFPUC investigation of Customer 
dispute or complaint; (b) if Customer has been granted an extension of the period 


Rules and Regulations Governing Electric Service Page 30 of 67 Adopted: December 12, 2023 
Effective: February 12, 2024 


for payment of a Bill; (c) if Customer’s indebtedness is to a City agency other than 
SFPUC; (d) if a delinquent account relates to another property owned, managed, or 
operated by Customer; or (e) if a public health or building officer certifies that 
termination would result in a significant threat to the health or safety of the 
residents. 

(7) In situations of public emergency when action by the State, City, or San Francisco 
Public Utilities Commission has placed restrictions on discontinuance. 


10.3. NOTICE OF DISCONTINUANCE OF ELECTRIC SERVICE FOR NON-PAYMENT 


(1) Commercial Customers 


a. 


Before discontinuing Electric Service to a Commercial Customer for non- 
payment, SFPUC will mail a written notice of discontinuance of Electric Service at 
least ten days prior to the proposed discontinuance to Customer. Such notice 
will not be sent until at least 19 days have elapsed from the date of mailing of 
SFPUC’s Bill. The ten-day period shall not commence until five days after the 
mailing of the notice. 

SFPUC shall also make a reasonable attempt to contact a person over the age of 
18 at Customer’s premises by telephone or personal contact at least 24 hours 
prior to any discontinuance of Electric Service. If telephone or personal contact 
cannot be accomplished, SFPUC shall give notice of termination of service at 
least 48 hours prior to termination by mail, in person, or by posting a notice ina 
conspicuous location at Customer’s premises. If notice is mailed, SFPUC will 
allow five days for the delivery of the notice. Hand delivered notices will be 
delivered at Customer’s premises at least 48 hours prior to discontinuance. 
SFPUC will suspend discontinuance of Customer's Electric Service, or restore 
Customer’s Electric Service if already discontinued, if Customer pays any past- 
due amounts. 


(2) Residential Customers 


a. 


Before discontinuing Electric Service to a Residential Customer for non-payment, 
SFPUC will mail a written notice of discontinuance of Electric Service at least ten 
days prior to the proposed discontinuance to Customer. Such notice will not be 
sent until at least 19 days have elapsed from the date of mailing of SFPUC’s Bill. 
The ten-day period shall not commence until five days after the mailing of the 
notice. 

SFPUC shall also make a reasonable attempt to contact a person over the age of 
18 residing at Customer’s premises by telephone or personal contact at least 24 
hours prior to any discontinuance of Electric Service. If telephone or personal 
contact cannot be accomplished, SFPUC shall give notice of termination of 
service at least 48 hours prior to termination by mail, in person, or by posting a 
notice in a conspicuous location at Customer’s premises. 
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c. SFPUC’s notice of discontinuance of Electric Service shall state at the top in bold 
face type “Notice of Discontinuance of Electric Service” and shall include the 
following information: (i) Customer’s name and address; (ii) the amount of the 
delinquency; (iii) the date by which payment or arrangements for payment is 
required in order to avoid discontinuance; (iv) how Customer may initiate a 
complaint or request an investigation concerning Electric Service or charges; (v) 
that Electric Service will not be discontinued during SFPUC’s investigation of 
Customer’s complaint; (vi) how Customer may request an extension of time to 
pay or amortize any unpaid charges; (vii) how Customer may obtain information 
on the availability of financial assistance; and (viii) the name, telephone number, 
and email address of an SFPUC representative who can provide Customer with 
additional information concerning the notice or institute arrangements for 
payment. 

d. If SEPUC has entered into an Amortization Agreement with Customer, and 
Customer fails to comply with such agreement, SFPUC may terminate Electric 
Service only after giving notice to Customer at least 48 hours prior to 
termination of the conditions Customer must meet to avoid termination. 


(3) Residential Master-Meter Customers 


Where SFPUC is providing Electric Service to residential occupants through a Master-Meter 
in a Multi-dwelling Unit, a mobile-home park, or permanent residential structure in a labor 
camp, as defined in Section 17008 of the California Health and Safety Code, and the owner, 
manager, or operator of the Multi-dwelling Unit, mobile-home park, or permanent 
residential structure in a labor camp is listed as Customer: 


a. SFPUC shall make every good faith effort to inform the residential occupants by 
means of a written notice posted on the door of each residential unit at least 15 
days prior to termination that the account is in arrears and that Electric Service 
will be terminated on a date specified in the notice. The notice required under 
this section shall be in English and the languages listed in California Civil Code § 
1632. 

b. Where it is not reasonable or practicable to post the notice on the door of each 
residential unit, SFPUC shall post two copies of the notice in each accessible 
common area and at each point of access to the structure or structures. 

c. The notice shall inform the residential occupants that they have the right to 
become SFPUC Customers who will then be billed the Electric Service and will 
not be required to pay the amount due on the delinquent account. The notice 
also shall: (i) specify what residential occupants are required to do in order to 
prevent the termination of, or to reestablish, Electric Service; (ii) state the 
estimated monthly cost of Electric Service; (iii) identify an SFPUC contact person, 
and (iv) provide the address and telephone number of qualified legal services. 
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10.4 THIRD-PARTY NOTIFICATION 


(1) Customer may designate a third party to receive a copy of all Customer Bills or other 
information and/or notice of any matter affecting the provision of Electric Service to 
Customer. A form Authorization to Provide Customer Information to a Third Party is 
included as Appendix E. 

(2) Where Customer has properly designated a third party to receive notice, SFPUC will 
attempt to notify the Person designated by Customer that Customer’s account is 
past due and subject to discontinuance of Electric Service. The notice shall advise 
the third party of the steps Customer must take to avoid discontinuance. 

(3) Should SFPUC have reason to believe that Customer is unable to comprehend the 
impact of a discontinuance of Electric Service, SFPUC will consider an appropriate 
“social agency” to be the third party. A “social agency” is any entity that has a 
primary purpose of helping individuals locate assistance or providing assistance 
directly to individuals. 


10.5 RESTORATION OF ELECTRIC SERVICE 
SFPUC will restore Customer’s Electric Service when: 


(1) The causes of the discontinuance, if other than non-payment of Bills, have been 
removed or remediated; 

(2) Payment of all past-due Bills and other charges or deposits due from Customer have 
been made; and/or 

(3) SFPUC and Customer have entered into an Amortization Agreement with respect to 
all charges that Customer was unable to pay prior to delinquency. 


10.6 DISCONTINUANCE OF DISCOUNTS AND INCENTIVES 


SFPUC reserves the right to discontinue any discounts or incentives if Customer receives more 
than two delinquency notices in any 12 consecutive Billing Periods. 


10.7 DISCONNECT CHARGES 


(1) If SEPUC dispatches personnel to Customer’s premises to post a 48-hour notice of 
disconnection for nonpayment of Customer’s Bill, SFRUC may charge a 48-hour 
notice fee in accordance with the Rate Schedule. 

(2) In the event SFPUC dispatches personnel to Customer’s premises to disconnect 
Flectric Service at the meter, SFPUC may charge Customer a field action charge in 
accordance with the Rate Schedule. 

(3) If, at its sole discretion, SFPUC determines it is necessary and appropriate to 
disconnect Customer’s Electric Service at the utility pole or underground service 
entrance, SFPUC will charge Customer for pole or underground disconnection 
and/or reconnection according to actual cost. 
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(4) Customer whose Electric Service has been disconnected will be required to pay an 
Electric Service turn on fee in accordance with the Rate Schedule. If Customer 
requests that SFPUC restore its Electric Service after SFPUC’s normal business hours, 
SFPUC will require Customer to pay an additional fee in accordance with the Rate 
Schedule. 
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SECTION Ill — ADDITIONAL SERVICE CHARACTERISTICS FOR APPLICANTS CONNECTING ONLY 
TO SFPUC-OWNED DISTRIBUTION SYSTEM 


This Section (Rules 11, 12, and 13) applies specifically to Electric Service provided only through 
the SEPUC-owned Distribution System. It does not apply to Electric Service provided through a 
third party-owned Distribution System; refer to Section IV (Rules 14, 15, and 16) for such 
service. 


RULE 11.0 — DISTRIBUTION AND SERVICE LINE EXTENSIONS AND REPLACEMENTS 
11.1 DISTRIBUTION AND SERVICE LINE EXTENSIONS AND REPLACEMENTS 


(1) Where Applicant’s Electric Service requires a Distribution or Service Line Extension, 
Applicant shall apply for such extension by submitting an Application for Electric 
Service. Applicant shall submit such Application sufficiently in advance of the date 
Applicant requires Electric Service to allow SFPUC adequate time to complete 
engineering, gain access to rights-of-ways where necessary, procure materials, 
obtain access to Applicant’s property, and construct, inspect, and authorize service 
from new facilities before Applicant requires service. Applicant shall be solely 
responsible for any costs incurred by Applicant or SFPUC due to untimely notice. 

(2) Within a reasonable time after receipt of an Application for Electric Service and after 
the completion of the System Impact Study, SFPUC will provide Applicant with a 
proposed Distribution and Service Line Extension Agreement. 

(3) SFPUC will not perform any work on a Distribution or Service Line Extension until 
Applicant has signed the Distribution and Service Line Extension Agreement, paid 
any required Advance Amount, installed all necessary Substructures and Protective 
Structures, and obtained SFPUC approval of such Substructures and Protective 
Structures. 


11.2 DISTRIBUTION SYSTEM UPGRADES 


(1) After receipt of an Application for Electric Service, SFPUC will review the documents 
for completeness. After SFPUC determines the Application is complete, SFPUC may 
determine that a System Impact Study is needed to assess the capacity that is 
available to supply the new Load. If a System Impact Study is needed, SFPUC will 
notify Applicant and provide Applicant with a cost estimate for the System Impact 
Study. 

(2) If SEPUC concludes following a System Impact Study that an Upgrade of SFPUC’s 
Distribution System is required to reliably serve the new Load, SFPUC will notify 
Applicant and provide Applicant with a cost estimate and an approximate schedule 
to complete this Upgrade work. 
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(3) After entering into appropriate agreements with Applicant, SFPUC will design and 
engineer the required Upgrades. The design and engineering costs will be included 
in Applicant’s Advance Amount. 

(4) Construction of any required Upgrades will commence after receipt from Applicant 
of full payment for the estimated costs for the work from Applicant. Such 
construction work may proceed in parallel with the installation of any Distribution 
and/or Service Line Extensions. 


11.3. SFPUC RESPONSIBILITY FOR DISTRIBUTION AND SERVICE LINE EXTENSIONS 


(1) At Applicant’s request, SFPUC will plan, design, and construct a Distribution or 
Service Line Extension using standard voltages to Applicant’s Service Delivery Point. 

(2) SFPUC will construct Distribution and Service Line Extensions on and within the 
public right-of-way or City accepted public streets and on private property where a 
recorded Easement has been granted to the SFPUC. 

(3) SFPUC will be responsible for furnishing and installing cables, transformers (for 
Secondary Electric Service only), switches, and any other equipment necessary to 
complete and energize a Distribution or Service Line Extension. 

(4) SFPUC will own, operate, control, and maintain all Distribution Line Extensions 
installed by SFPUC and Service Line Extensions installed by SFPUC to the extent such 
Service Line Extensions are in the public right-of-way and in legal easement areas. 

(5) Only SFPUC-authorized personnel may connect or disconnect Service Lines from 
Distribution Lines or perform any work on any SFPUC-owned equipment. 

(6) If an Application for a Distribution or Service Line Extension includes a request that 
SFPUC install Special Facilities, or should SFPUC determine that Special Facilities are 
required to meet Applicant’s need for Electric Service, Applicant shall pay additional 
Special Facilities charges, which will include Cost-of-Ownership Charges and the 
incremental cost of the Special Facilities. 


11.4 APPLICANT RESPONSIBILITY FOR DISTRIBUTION AND SERVICE LINE EXTENSIONS 


(1) For Distribution Line Extensions, Applicant shall: 
a. Perform all Excavation and installation of Substructures and Protective 
Structures; 
b. Convey ownership to SFPUC of any Substructures and Protective Structures; and 
c. Convey to SFPUC all applicable land rights related to the substructures and 
Protective Structures, where those substructures are not located within the 
franchise. 
(2) For Service Line Extensions, Applicant shall: 
a. Provide a route on Applicant’s property for a service lateral; 
b. Provide adequate space on Applicant’s property for metering and termination 
equipment near the Service Delivery Point; 
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c. Design, install, own, and maintain all service facilities up to the Service Delivery 
Point; 

d. Perform all Excavation and installation of Substructures and Protective 
Structures; 

e. Convey ownership to SFPUC of any Substructures to the extent they are located 
in the public rights-of-way and in easement areas, and 

f. Allocate space on Applicant’s property for any necessary pad-mounted 
transformer, and any other equipment necessary for providing Electric Service. 

(3) The Service Delivery Point shall be accessible without any impediments to SFPUC at 
all times. Applicant shall provide the location of the Service Delivery Point to SFPUC 
for review and approval. 

(4) SFPUC may authorize Applicant to use qualified contractors to perform all work ona 
Distribution or Service Line Extension that is normally the responsibility of SFPUC, 
provided such work is done in accordance with SFPUC’s specifications. Any Applicant 
installing a Distribution or Service Line Extension shall comply with the requirements 
of Rule 18.1. 

(5) If Developer meets the requirements of San Francisco Administrative Code Section 
99.5, SFPUC may contract directly with Developer to install the SFPUC’s Electrical 
Infrastructure at their Development projects. 


11.5 REPLACEMENT OF EXISTING SERVICE LINES 


(1) Where, for Customer’s convenience, Customer requests that a Service Line be 
relocated, Customer will be required to enter into a new Distribution and Service 
Line Extension Agreement and will be responsible for all applicable costs for such 
Service Line relocation. 

(2) Customer shall not be responsible for the costs to relocate a Service Line where such 
relocation is for SFPUC’s sole convenience 
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RULE 12.0 - COST ALLOCATIONS 
12.1 TYPE OF COST FOR DISTRIBUTION AND SERVICE LINE EXTENSION 


(1) Where Applicant’s Electric Service requires a Distribution Line Extension, the project 
may involve the following facilities and their associated costs: 

a. Standard Electrical Facilities. Standard Electrical Facilities are those that meet 
the standards set forth in SFPUC’s Electric Service Guidelines, which can be 
found in Appendix G of this document, or PG&E Greenbook Standards. In the 
event of a conflict between the Electric Service Guidelines and PG&E Greenbook 
Standards, the SFPUC’s Electric Service Guidelines will prevail. Standard 
Electrical Facilities may include: 

i. Disconnect switches, protective devices (such as interrupters), poles, 
transformers, conductors (cables, wires, and associated infrastructure); 
ii. Infrastructure Upgrades to electric distribution facilities; 
iii. Substructures Upgrades and/or installations and trenching; and 
iv. Service transformers will not be permitted on public right-of-way. 

b. Special Facilities, which may include Typical Infrastructure and Cost-of- 
Ownership charges (See Rule 8.1 for more on Special Facilities). 

(2) Where Applicant’s Electric Service requires a Service Line Extension, the project may 
involve the following facilities and their associated costs: 

a. Electrical Equipment, which may include disconnect switches, protective devices 
(such as interrupters), poles, transformers, conductors, wires, metering 
enclosures, and service drops. 

b. Substructures, which may include vaults, equipment pads, conduits, pull-boxes, 
and trenching. 


12.2. ALLOCATION OF COSTS FOR DISTRIBUTION AND SERVICE LINE EXTENSIONS 


(1) For each of the cost categories listed in Rule 12.1 above, the Applicant or the SFPUC 
may bear responsibility for the costs. Table Ill below details the party responsible for 
each cost. Cost allocations identified in Table III reflect current SFPUC policy at the 
time of issuance of these Rules. The SFPUC reserves the right to change cost 
allocation policy as needed. 
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(2) The SFPUC will inform Applicant of anticipated costs and credits based on detailed 
estimates. Applicant may subsequently be required to provide additional funds or 
may receive additional credits based on actual costs. 

(3) SFPUC may require Applicant to pay SFPUC an Advance Amount that shall include 
both the Non-Refundable and Refundable Amounts of SFPUC’s construction. This 
payment would be required upon finalization of the Distribution and Service Line 
Extension Agreement. 

(4) Refundable Amount for Applicants applying for Electric Service are subject to the 
following options: 

a. Applicant may elect to pay SFPUC 100% of the Refundable Amount (“Allowance 
Option”). The Allowance Option is only available for residential service. 

b. Applicant may elect to pay SFPUC 50% of the Refundable Amount (“Discount 
Option”). If Applicant elects the Discount Option, all of Applicant’s costs will be 
considered Non-Refundable Amounts and Applicant will not be entitled to any 
refunds. 

(5) For Applicants applying for a Distribution and/or Service Line Extension to serve a 
single building that contains both Multi-dwelling Units and first floor commercial 
storefronts, both residential and commercial meters will be included when 
calculating the Residential Allowance. 


12.3. REFUNDS OF ADVANCE AMOUNT FOR “ALLOWANCE OPTION” 


For Applicants requesting residential Electric Service who elect to pay 100% of the 
Refundable Amount (“Allowance Option”), refunds on the Advance Amount will be provided 
as set forth below: 


a. The total amount subject to refund is the Refundable Amount of Applicant’s Advance 
Amount for a Distribution or Service Line Extension. 

b. The Residential Allowance will apply to meters that are connected to the installed 
Distribution or Service Line Extension and become Permanent Load within ten years 
after the SFPUC has completed construction of the Distribution or Service Line Extension 
and energized the facility for permanent service. 

c. The Residential Allowance will first be applied to the Refundable Amount of Applicant’s 
Advance Amount for any Service Line Extensions. Any excess Residential Allowance on 
the Service Line Extensions will then be applied to the Refundable Amount of 
Applicant’s Advance Amount for any Distribution Line Extensions. 

d. Refunds based on the Residential Allowance will be paid twelve months after the SFPUC 
commences Electric Service to Applicant’s Permanent Load. Refunds will be calculated 
based on how many tenant accounts are established within twelve months of the SFPUC 
providing Electric Service and, when relevant, how many house meters are receiving 
Load within six months of the SFPUC providing Electric Service. 
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e. Should Applicant fail to take residential Electric Service within twelve months of SFPUC 
being ready to provide Electric Service, SFPUC may require an additional Advance 
Amount and payment of Cost-of-Ownership Charges. 


12.4 COST-OF-OWNERSHIP CHARGES 


(1) Applicant will be responsible for Cost-of-Ownership Charges for any portion of the 
projected Load for the Distribution or Service Line Extension that does not 
materialize into Permanent Load at the end of twelve months from the date SFPUC 
completed construction of the Distribution or Service Line Extension. 

(2) Cost-of-Ownership Charges will be based on the balance of the Refundable Amount 
of Applicant’s Distribution or Service Line Extension and may apply even if Applicant 
used the “Discount Option” when paying the Advance Amount. 

(3) Cost-of-Ownership Charges may be accumulated and deducted from any refunds 
due Applicant. 

(4) Cost-of-Ownership Charges will be monthly, except where SFPUC determines the 
collection of monthly Cost-of-Ownership charges is not practicable. In such cases, 
SFPUC may instead require Applicant to make a one-time payment equivalent to the 
present value of ongoing monthly Cost-of-Ownership charges. 
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RULE 13.0 — GENERATING FACILITY INTERCONNECTIONS 
13.1 AUTHORIZATION TO OPERATE 


(1) Producer may not interconnect a Generating Facility to the SFPUC Distribution 
System or Service Lines or engage in Parallel Operation without a SFPUC Generator 
Interconnection Agreement. 

(2) In order to install a Generating Facility that will interconnect to the Distribution 
System, Producer must submit a Generator Interconnection Application to SFPUC. 
After receipt of the Generator Interconnection Application, SFPUC will review the 
documents for completeness. After SFPUC determines the Application is complete, 
SFPUC may determine that a System Impact Study is needed. If a System Impact 
Study is needed, SFPUC will notify Applicant and provide Applicant with a cost 
estimate for the System Impact Study. 

(3) If SEPUC concludes following a System Impact Study that an Upgrade of SFPUC’s 
Distribution System is required to reliably interconnect the Generating Facility, 
SFPUC will notify Applicant and provide Applicant with a cost estimate and an 
approximate schedule to complete this Upgrade work. Applicant is responsible for 
all associated costs and fees in accordance with the Rate Schedule. 

(4) Producer must obtain a permit from SFDBI, and SFPUC may perform a system 
inspection before connecting the Generating Facility to the Distribution System to 
operate. 

(5) See Appendix F for more information on Customer-owned generator 
interconnection to SFPUC-owned distribution. 


13.2 RIGHT TO ACCESS 


Producer shall ensure that SFPUC has unimpeded access to the interconnection point between 
SFPUC and Producer’s Generating Facility for SFPUC to perform its duties and exercise its rights 
under these Rules and any Generator Interconnection Agreement between SFPUC and 
Producer. 


13.3. COMPLIANCE WITH LAWS/PARALLEL OPERATION 


Producer shall install, interconnect, operate, and maintain a Generating Facility in compliance 
with these Rules; the Generator Interconnection Agreement; Good Utility Practice; National 
Electric Code 690.91 and 705.40, and all federal, state, and local laws, rules, tariffs, regulations, 
and orders applicable to the design, siting, construction, installation, operation, or any other 
aspect of a Generating Facility or Generator Interconnection. Producer shall not connect its 
Generating Facility to the Distribution System without protective devices as required by the 
codes. 
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13.4 CURTAILMENT AND DISCONNECTION 


(1) SFPUC may disconnect or require the disconnection of a Generating Facility from the 
Distribution System at any time, with or without notice, either in the event of an 
emergency or to correct any unsafe operating conditions. 

(2) SFPUC may disconnect or require the disconnection of a Generating Facility from the 
Distribution System upon reasonable notice: 

a. To allow for routine maintenance, repairs, or modifications to the Distribution 
System; 

b. Upon SFPUC’s determination that a Generating Facility is not in compliance with 
these Rules; or 


c. Upon termination of any Generator Interconnection Agreement between SFPUC 
and Producer. 
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SECTION IV — ADDITIONAL SERVICE CHARACTERISTICS FOR APPLICANTS CONNECTING 
THROUGH A THIRD-PARTY 


This Section (Rules 14, 15, and 16) apply to Applicants whose Electric Service is provided in 
whole or part through a third party-owned Distribution System. 


RULE 14.0 — DISTRIBUTION AND SERVICE LINE EXTENSIONS AND REPLACEMENTS 


14.1 
(1) 


(2) 


(3) 


14.2 


(1) 


(2) 


(3) 
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DISTRIBUTION AND SERVICE LINE EXTENSIONS AND REPLACEMENTS 


Where Applicant’s Electric Service requires a Distribution or Service Line Extension, 
Applicant shall apply for such extension by submitting an Application for Electric 
Service. Applicant shall submit such Application sufficiently in advance of the date 
Applicant requires Electric Service to allow SFPUC adequate time to file a Wholesale 
Distribution Tariff (WDT) application, to complete any necessary facility studies and 
engineering, procure materials, obtain access to Applicant’s property, and construct, 
inspect, and authorize service from new facilities before Applicant requires service. 
Applicant shall be solely responsible for any costs incurred by Applicant or SFPUC 
due to untimely notice. 

Within a reasonable time after receipt of an Application for Electric Service, and the 
completion of any studies required by the third-party distribution utility, SFPUC will 
provide Applicant a proposed Distribution and Service Line Extension Agreement. 
SFPUC will not perform any work on a Distribution or Service Line Extension until 
Applicant has signed the Distribution and Service Line Extension Agreement, paid 
any required Advance Amount, installed all necessary Substructures and Protective 
Structures, and obtained SFPUC approval of such Substructures and Protective 
Structures. 


DISTRIBUTION SYSTEM UPGRADES 


Upon receipt of a completed Application for Electric Service, SFPUC or the third- 
party distribution utility may determine that a System Impact Study is needed to 
assess capacity that is available to supply the new Load. If the third-party 
distribution utility makes this determination, Applicant will pay the third-party 
distribution utility. If the SFPUC makes this determination, SFPUC will notify 
Applicant and provide Applicant with a cost estimate for the System Impact Study. 

If SEPUC or the third-party distribution utility determines, following a System Impact 
Study, that an Upgrade of SFPUC’s Distribution System and/or the third-party’s 
Distribution System is required to reliably serve the new Load, SFPUC and/or the 
third-party’s distribution utility will notify Applicant and provide Applicant with a 
cost estimate. 

Upon entering into appropriate agreements with Applicant, SFPUC or the third-party 
distribution utility will design and engineer the required Upgrades. Design and 
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engineering costs incurred by a third-party distribution utility will be paid for by the 
Applicant. Design and engineering costs incurred by the SFPUC will be included in 
Applicant’s Advance Amount. 

(4) Construction of any required SFPUC Upgrades will commence upon receipt from 
Applicant of full payment for the estimated costs. Construction of any required 
third-party distribution utility Upgrades will be subject to the requirements and 
available resources of the third-party distribution utility. Such construction work 
may proceed in parallel with the installation of any Distribution and/or Service Line 
Extensions. 


14.3 SFPUC RESPONSIBILITY FOR DISTRIBUTION AND SERVICE LINE EXTENSIONS 


(1) At Applicant’s request, and working with the relevant third-party distribution utility, 
SFPUC will plan, design, and construct a Distribution or Service Line Extension using 
standard voltages to Applicant’s Service Delivery Point. 

(2) SFPUC and the third-party distribution utility will construct Distribution and Service 
Line Extensions only along public streets or upon private property in which Applicant 
has obtained an Easement or other rights satisfactory to SFPUC and the third-party 
distribution utility without cost to SFPUC or the third-party distribution utility. 

(3) SFPUC will be responsible for furnishing and installing cables, Transformers (for 
Secondary Electric Service only), switches, and any other equipment necessary to 
complete and energize a Distribution or Service Line Extension. 

(4) SFPUC will own, operate, control, and maintain all Distribution Line Extensions 
installed by SFPUC and Service Line Extensions installed by SFPUC to the extent such 
Service Line Extensions are in the public right-of-way or on private property where a 
recorded Easement has been granted to the SFPUC. 

(5) Only SFPUC-authorized personnel may connect or disconnect Service Lines from 
Distribution Lines or perform any work on any SFPUC-owned equipment, even if 
such equipment is on Applicant’s property. 

(6) If an Application for a Distribution or Service Line Extension includes a request that 
SFPUC install Special Facilities, or should SFPUC or a third-party distribution utility 
determine that Special Facilities are required to meet Applicant’s need for Electric 
Service, Applicant shall pay additional Special Facilities charges, which will include 
Cost-of-Ownership Charges. 


14.4 APPLICANT RESPONSIBILITY FOR DISTRIBUTION AND SERVICE LINE EXTENSIONS 


(1) For Distribution Line Extensions, Applicant shall: 
a. Perform all Excavation and installation of Substructures and Protective 
Structures; 
b. Convey ownership to SFPUC of any Substructures and Protective Structures; and 
c. Convey any land rights to SFPUC for substructures not located within the 
franchise. 
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(2) For Service Line Extensions, Applicant shall: 
a. Provide a route on Applicant’s property for a service lateral; 
b. Provide adequate space on Applicant’s property for metering and termination 
equipment near the Service Delivery Point; 
c. Design, install, own, and maintain all service facilities up to the Service Delivery 
Point; 
d. Perform all Excavation and installation of Substructures and Protective 
Structures; 
e. Convey ownership to SFPUC of any Substructures to the extent they are located 
in the public right-of-way; and 
f. Allocate space on Applicant’s property for any necessary pad-mounted 
Transformer, and/or other equipment necessary for providing electric service. 
(3) SFPUC may authorize Applicant to use qualified contractors to perform all work ona 
Distribution or Service Line Extension that is normally the responsibility of SFPUC, 
provided such work is done in accordance with SFPUC’s specifications. The SFPUC 
will review, inspect, and approve the final work prior to energization and will only 
accept work that meets SFPUC standards; any needed repairs/modification will be at 
Applicant’s expense. Any Applicant installing a Distribution or Service Line Extension 
shall be subject to the cost allocation specifications laid out in Rule 15.2 below. 


14.5 REPLACEMENT OF EXISTING SERVICE LINES 


(1) Where, for Customer’s convenience, Customer requests that a Service Line be 
relocated Customer will be required to enter into a new Distribution and Service 
Line Extension Agreement and will be responsible for all applicable costs for such 
Service Line relocation. 

(2) Customer shall not be responsible for the costs to relocate a Service Line where such 
relocation is for SFPUC’s sole convenience. 


14.6 THIRD-PARTY DISTRIBUTION UTILITY RELATIONSHIP 


SFPUC will make every effort to work in good faith with the relevant third-party distribution 
utility to provide Electric Service to Applicant after receiving an Application for Electric Service. 
SFPUC does not guarantee Electric Service will be provided if the third-party distribution utility 
causes delays or implements new requirements for providing Electric Service to Applicant. 
SFPUC is not liable for additional costs incurred by the Applicant due to the third-party 
distribution utility’s actions. 
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RULE 15.0 —- COST ALLOCATIONS 
15.1 TYPES OF COSTS FOR DISTRIBUTION AND SERVICE LINE EXTENSIONS 


(1) Where Applicant’s Electric Service requires a Distribution Line Extension, the project 
may involve the following facilities and their associated costs: 

a. Standard Electrical Facilities on the SFPUC-owned portion of the Distribution 
System. Standard Electrical Facilities are those that meet the standards set forth 
in SFPUC’s Electric Service Guidelines, which can be found in Appendix G of this 
document, or PG&E Greenbook Standards. In the event of a conflict between 
the Electric Service Guidelines and PG&E Greenbook Standards, the SFPUC’s 
Electric Service Guidelines will prevail. Standard Electrical Facilities may include: 

i. Disconnect switches, protective devices (such as interrupters), poles, 
transformers, conductors (cables, wires, and associated runs); 
ii. Infrastructure Upgrades to electric distribution facilities; 
iii. Substructures Upgrades and/or installations and trenching; and 
iv. Service transformers will not be permitted on public right-of-way. 

b. Standard Electrical Facilities on a third-party owned Distribution System, which 
may include new infrastructure and Cost-of-Ownership charges. 

c. Special Facilities on the SFPUC-owned Distribution System, which may include 
infrastructure and Cost-of-Ownership charges. (See Rule 8.1 for more on Special 
Facilities.) 

d. Special Facilities on a third-party owned Distribution System, which may include 
infrastructure and Cost-of-Ownership charges. (See Rule 8.1 for more on Special 
Facilities.) 

e. Substructures on a third-party owned Distribution System, which may include 
equipment pads, conduits, vaults, and associated sitework (such as trenching). 

(2) Where Applicant’s Electric Service requires a Service Line Extension, the project may 
involve: 

a. Electrical Equipment on the SFPUC-owned Distribution System, which may 
include disconnect switches, protective devices such as interrupters, poles, 
transformers, conductors, wires, metering enclosures, and service drops; 

b. Electrical Equipment on a third-party owned Distribution System, which may 
include disconnect switches, protective devices such as interrupters, poles, 
transformers, conductors, wires, metering enclosures, and service drops; 

c. Substructures on the SFPUC-owned Distribution System, which may include 
equipment pads, conduits, vaults, pull-boxes, and associated sitework (such as 
trenching); and 

d. Substructures on a third-party owned Distribution System, which may include 
equipment pads, conduits, vaults, pull-boxes, and associated sitework (such as 
trenching). 
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15.2 ALLOCATION OF COSTS FOR DISTRIBUTION AND SERVICE LINE EXTENSIONS 


(1) For each of the cost categories listed in Rule 15.1 above, the Applicant or the SFPUC 
may bear responsibility for the costs. Table IV below details the party responsible for 
each cost. Cost allocations identified in Table IV reflect current SFPUC policy at the 
time of issuance of these Rules. The SFPUC reserves the right to change cost 
allocation policy as needed. 
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(2) The SFPUC will inform the Applicant of estimated costs and credits based on detailed 
estimates from the owner of the third-party distribution system. Applicant may 
subsequently be required to provide additional funds or may receive additional 
credits based on actual costs. 

(3) SFPUC will require an Advance Amount that shall include both the Non-Refundable 
and Refundable Amounts of SFPUC’s construction costs. The Applicant must pay 
SFPUC 50% of the Refundable Amount when applying for residential or commercial 
Electric Service. All of Applicant’s costs will be considered Non-Refundable Amounts 
and Applicant will not be entitled to any refunds of such costs. 


15.3. REFUNDS OF ADVANCE AMOUNT 


For Applicants requesting residential or commercial Electric Service, refunds on the Advance 
Amount will be provided as set forth below: 


(1) The total amount subject to refund is 50% of the Refundable Amount included in 
Applicant’s Advance Amount for a Distribution or Service Line Extension. 

(2) The refund will be applied as a credit on the Applicant’s Distribution and Service Line 
Extension Agreement. 

(3) Should Applicant fail to take residential or commercial Electric Service within twelve 
months of SFPUC being ready to provide Electric Service, SFPUC may require an 
additional Advance Amount and payment of Cost-of-Ownership Charges. 


15.4 COST-OF-OWNERSHIP CHARGES 


(1) Applicant will be responsible for all Cost-of-Ownership Charges for any portion of 
the projected Load for the Distribution or Service Line Extension that does not 
materialize into Permanent Load at the end of twelve months from the date SFPUC 
completed construction of the Distribution or Service Line Extension. 

(2) Cost-of-Ownership Charges will be based on the Costs of Applicant’s Distribution or 
Service Line Extension. 

(3) Cost-of-Ownership Charges may be accumulated and deducted from any refunds 
due Applicant. 

(4) Cost-of-Ownership Charges will be monthly, except where SFPUC determines the 
collection of monthly Cost-of-Ownership charges is not practicable. In such cases, 
SFPUC may instead require Applicant to make a one-time payment equivalent to the 
present value of ongoing monthly Cost-of-Ownership charges. 


Rules and Regulations Governing Electric Service Page 49 of 67 Adopted: December 12, 2023 
Effective: February 12, 2024 


RULE 16.0 — GENERATING FACILITY INTERCONNECTIONS 


16.1 


(1) 


(2) 


(3) 


(4) 


AUTHORIZATION TO OPERATE 


Producer may not interconnect a Generating Facility to a third-party owned 

Distribution System or Service Lines or engage in Parallel Operation without an 

interconnection agreement. 

Producer must submit a Generator Interconnection request to SFPUC. After receipt 

of the Generator Interconnection request, SFPUC will work with the third-party that 

owns the Distribution System to determine the necessary actions to allow 

interconnection. 

a. If a System Impact Study is needed, SFPUC will notify Applicant and provide 
Applicant with a cost estimate for the System Impact Study. 

b. Applicant is responsible for all associated costs and fees related to the System 
Impact Study. 

If an Upgrade of the Distribution System is required to reliably interconnect the 

Generating Facility, SFPUC will notify Applicant and provide Applicant with a cost 

estimate and an approximate schedule to complete this Upgrade work. Applicant is 

responsible for all associated costs and fees in accordance with the Rate Schedule. 

Producer must obtain a permit from SFDBI, and SFPUC may perform a system 

inspection before connecting the Generating Facility to the Distribution System to 

operate. 
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SECTION V — ADDITIONAL SERVICE CHARACTERISTICS FOR NEW MASTER-PLANNED 
DEVELOPMENTS 


RULE 17.0 — MASTER ELECTRICAL INFRASTRUCTURE PLAN FOR NEW MASTER-PLANNED 
DEVELOPMENTS 


17.1 NEED FORA MASTER ELECTRICAL INFRASTRUCTURE PLAN 


Before agreeing to provide Electric Service to a new Master-planned Development, Developer 
shall submit to SEPUC a Master Electrical Infrastructure Plan (MEIP). 


17.2. REQUIREMENTS OF THE MASTER ELECTRICAL INFRASTRUCTURE PLAN 
The MEIP shall contain the following information: 


(1) Single line diagrams, circuit maps, Load calculations, and a site-wide exhibit showing 
general routing of distribution cables and key facilities such as protective devices, 
switches, Switchgear, and transformers for an electrical system that is consistent 
with any approved Development plans. 

(2) Maps showing the location of all trenches that will contain all facilities the Developer 
will transfer to SFPUC. 

(3) A phasing plan identifying major Development milestones sequencing with 
estimated time schedules. 

(4) Existing site maps, proposed land use plans, estimated number of proposed units 
and configuration, gross unit area, Load calculations, and projected annual demand 
and energy consumption estimates for at least five years. 

(5) At SFPUC’s written request, monthly demand and energy consumption forecasts for 
five years, including daily profiles for peak winter and summer days. 


17.3. SFPUC USE OF THE MASTER ELECTRICAL INFRASTRUCTURE PLAN 


(1) SFPUC will rely on any MEIP submitted by Developer to design and install the 
electrical infrastructure necessary for the new Development and to establish a scope 
of work and schedule. In addition, SFPUC may rely on the MEIP to obtain the 
resources necessary to provide the services identified in the MEIP. 

(2) Developer shall update the MEIP if there are any changes to its plans that materially 
affect the scope, the electric Load, or schedule of the Development. 

(3) Developer shall be responsible for any costs incurred by SFPUC for work that is 
rendered unnecessary or more expensive by changes to the MEIP. In addition, 
SFPUC may revise its schedule for making service available to a new Development as 
necessary to accommodate material changes to the MEIP. 
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17.4 JOINT TRENCHES 


(1) New Distribution Lines in the public right away are permitted subject to the 
following: 

a. The joint trench only has “dry” utilities in it (i.e., gas, electric, telecom, cable, 
communications, fiber) with the applicable CPUC General Order 128 
requirements for physical separation all around SFPUC's conduits. 

b. The joint trench is located within a public right-of-way that has been or will be 
offered to the City for dedication and thus Public Works has or will have in the 
future jurisdiction of the joint trench. 

(2) Outside of the public right-of-way, Developers must install a dedicated trench for 
new Distribution or Service Lines. Developers must also provide appropriate 
easements as determined by and at no cost to the City. 
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RULE 18.0 — DISTRIBUTION AND SERVICE LINE EXTENSIONS AND REPLACEMENTS 


18.1 


DISTRIBUTION AND SERVICE LINE EXTENSIONS FOR NEW MASTER-PLANNED 


DEVELOPMENTS 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(9) 


Developer’s responsibility for Distribution and Service Line Extensions commences 
with the approval of the MEIP and the issuance of any construction permits. 
Developer shall protect live electrical equipment with surface improvements prior to 
the energization of the equipment by SFPUC. 

Developer will be responsible for all costs associated with the repair and 

replacement of equipment and/or infrastructure that is damaged before it is 

accepted by the SFPUC as being complete for purposes of the City’s issuance of 

Notice of Completion. 

Developer shall provide SFPUC with continuous access to its property for 

maintenance and operation of all Distribution and Service Line Extensions installed 

by or vested in SFPUC. 

SFPUC will not accept ownership of any Distribution or Service Line Extension on any 

unaccepted public right-of-way until the Board of Supervisors had accepted the 

public right-of-way from Developer. 

SFPUC may agree to energize electrical service prior to formal acceptance of public 

right-of-way from the Board of Supervisors. Such consent will only be granted if the 

Developer provides SFPUC an Easement or license without cost to SFPUC that 

provides SFPUC with the same access to the Distribution or Service Line Extension 

for maintenance and operation that SFPUC would have to a Distribution or Service 

Line Extension in a public right-of-way. 

Developer shall secure all needed permits and obtain all required electrical 

inspections and approvals for the facilities or any other part of a Distribution or 

Service Line Extensions installed by Developer. 

Developer shall provide accurate information to SFPUC regarding development and 

construction schedules as needed or as requested by SFPUC. In addition, Developer 

shall provide updated development and construction schedules to SFPUC as they 
become available. 

New Distribution Lines in the public right-of-way are permitted subject to the 

following: 

a. The joint trench only has “dry” utilities in it (ie., gas, electric, telecom, cable, 
communications, fiber) with the applicable CPUC General Order 128 
requirements for physical separation all around SFPUC's conduits. 

b. The joint trench is located within a public right-of-way that has been or will be 
offered to the City for dedication and thus Public Works has or will have in the 
future jurisdiction of the joint trench. 
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(10) Outside of the public right-of-way, Developers must install a dedicated trench for 
new Distribution or Service Lines. Developers must also provide appropriate 
easements as determined by and at no cost to the City. 

(11) With approval of SFPUC, Developer may construct any Distribution or Service Line 
Extension required in its Development under the following conditions: 

a. Applicant must provide contractor’s quote to SFPUC prior to commencing work. 
Actual costs cannot exceed 10% of quote without approval from SFPUC. 

b. All designs must be in accordance with these Rules and all applicable codes, 
ordinances, standards, and requirements. Developer must submit such designs 
to SFPUC in advance for review, comment, and approval. 

c. All work must be performed by licensed contractors and in compliance with 
these Rules and all applicable codes, ordinances, standards, and requirements, 
and in accordance with any approved plans. 

d. All completed work will be subject to inspection by SFPUC and must be approved 
by SFPUC pursuant to an agreed-to inspection schedule. 

e. Developer shall maintain and submit up-to-date as built plans of each 
Distribution and Service Line Extension that it constructs and provide a copy to 
SFPUC each time the plans are updated or upon request of SFPUC. 

(12) Developer shall submit final as-built drawings including, at minimum, single-line 
diagrams, circuit maps or facility maps, constructions details (substructure), 
equipment specifications, and O&M manuals prior to turning over any facilities to 
SFPUC. 

(13) If Developer meets the requirements of San Francisco Administrative Code Section 
99.5, SFPUC may contract directly with Developer to install the SFPUC’s Electrical 
Infrastructure at their Development projects. 

(14) Developers may access the Allowance Option as described in Rule 12 for refunds on 
the Advance Amount for commercial electric service in circumstances in which their 
Electric Service Agreement specifies this as an option. 

a. The total amount subject to refund is the Refundable Amount of Applicant’s 
Advance Amount for a Distribution or Service Line Extension. 

b. The Commercial Allowance will apply to meters that are connected to the 
installed Distribution or Service Line Extension and become Permanent Load 
within ten years after the completed construction of the Distribution or Service 
Line Extension and energization of the facility for permanent service. 

c. The Commercial Allowance will first be applied to the Refundable Amount of 
Applicant’s Advance Amount for any Service Line Extensions. Any excess 
Commercial Allowance on the Service Line Extensions will then be applied to the 
Refundable Amount of Applicant’s Advance Amount for any Distribution Line 
Extensions. 

d. Refunds based on the Commercial Allowance will be paid twelve months after 
the SFPUC commences Electric Service to Applicant’s Permanent Load. Refunds 
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18.2 
(1) 


(2) 


(3) 


(4) 


will be calculated based on how many accounts are established within twelve 
months of the SFPUC providing Electric Service. 

e. Should Applicant fail to take commercial Electric Service within twelve months of 
SFPUC being ready to provide Electric Service, SFPUC may require an additional 
Advance Amount and payment of Cost-of-Ownership Charges. 


DISTRIBUTION SYSTEM UPGRADES 


For Electric Service to new Master-planned Developments served through a 
Wholesale Distribution Tariff (WDT), the third-party distribution utility may 
determine that a System Impact Study is needed to assess capacity that is available 
to supply the new Load. 

Following a System Impact Study, if the third-party distribution utility determines 
that an Upgrade of the third-party’s Distribution System is required, SFPUC will 
notify Applicant and provide Applicant with a cost estimate. 

Upon entering into appropriate agreements with Applicant, SFPUC or the third-party 
distribution utility will design and engineer the required Upgrades. 

Applicant will pay for the third party’s Distribution System Upgrades. These costs 
are subject to refund to the Applicant by the SFPUC when Permanent Load is 
established in the new Development. The refund will be proportional to the 
percentage of Permanent Load established as compared to projected Load in the 
System Impact Study. 
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SECTION VI — BILLING AND RATES 


RULE 19.0 — RATES 
19.1 GENERAL INFORMATION 


The rates charges by SFPUC for Electric Service shall be in accordance with the applicable rate in 
the Rate Schedule. 


19.2 DETERMINING RATES FOR NEW CUSTOMERS 


(1) SFPUC will assign new Customer a rate based on the class of Electric Service 
requested in the Application. 

(2) Where the applicable rate for new Customer cannot be determined, SFPUC may 
assign new Customer a temporary rate until Electric Service qualification parameters 
for the applicable rate are met. 

(3) SFPUC may use historical Energy Consumption data at the premises or Customer’s 
Energy Consumption at its previous location to assign a temporary rate if (a) a new 
Customer is occupying premises used by an existing SFPUC Customer, or (b) an 
existing SFPUC Customer is moving to a different location. 

(4) Should Customer qualify for more than one rate, Customer may request SFPUC’s 
assistance to select the appropriate rate. In the absence of a request, SFPUC shall 
assign Customer the applicable rate based on available information. 


19.3 REASSESSMENT OF APPLICABLE RATE 


(1) Once in every twelve-month period, Customer may request that SFPUC reassess 
Customer’s qualification for a particular rate. 

(2) SFPUC may waive the twelve-month requirement set forth above under the 
following circumstances: 

a. The Commission has approved a new rate that applies to Customer; or 
b. Customer’s operating conditions have changed sufficiently to warrant a change 
in the applicable rate. 

(3) SFPUC may refuse to reassess Customer’s rate where Customer and SFPUC have 
entered into an Electric Service Agreement that established a specific rate, unless 
the agreement specifies the terms and conditions for SFPUC to reassess the 
applicable rate. 

(4) Changes to Customer’s rate will take effect on the first day of the next Billing Period 
after approval of Customer’s request to change the rate unless: 

a. A newly approved rate in the Rate Schedule states otherwise; 

b. An agreement between SFPUC and Customer states otherwise; 

c. Changes to SFPUC’s Service Lines or Customer’s Premises Wiring are required for 
Customer to change its rate; or 
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d. Any metering equipment required for the change in rate has not been installed. 
In those cases, the change in rate will take effect on the first date of the next 
billing period after SFPUC determines that the necessary equipment has been 
installed. 


19.4 SPECIAL RATES AND WAIVERS 


(1) SFPUC may use promotions and/or incentives as part of its Customer acquisition 
strategy. These promotions and/or incentives may include but are not limited to 
reduced rates (on either a temporary or permanent basis), defrayment of costs for 
necessary Distribution Line or Service Lines Extensions, waiving charges, and/or 
other incentives or activities that SFPUC deems appropriate, so long as the use of 
the promotion or incentive would be beneficial to SFPUC and its other Customers. 

(2) SFPUC may offer low-income or other special rates as approved by the Commission 
or otherwise allowed under SFPUC rate policies. 

(3) SFPUC offers additional Rate Schedules for Producers installing a renewable 
Generating Facility. Producers should review SFPUC’s Net Energy Metering Schedule 
(NEM) and Shared Renewable Energy Arrangement (ShaRE), as well as PG&E’s NEM- 
CCSF tariff. 

(4) SFPUC may offer special rates for Customers directly interconnected to SFPUC- 
owned transmission facilities. 
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RULE 20.0 — DEPOSITS 
20.1 DEPOSIT REQUIREMENTS 


(1) SFPUC requires a new Customer to post a deposit in order to obtain Electric Service 
where Customer fails to: 
a. Establish a satisfactory credit history; 
b. Otherwise establish credit to SFPUC’s satisfaction; or 
c. Provide SFPUC with a satisfactory guarantor to secure payment of SFPUC Bills. 
(2) SFPUC requires an existing Customer to post a deposit to continue to obtain Electric 
Service if: 
a. Customer fails to pay a Bill for Electric Services rendered; or 
b. There have been material changes in either Customer’s conditions of Electric 
Service or the basis on which SFPUC originally extended credit. 


20.2 DEPOSIT AMOUNTS 


(1) Deposits for Electric Service will be equivalent to two-month’s average Electric 
Service charges. 

(2) Upon Customer’s request, SFPUC will review the amount of Customer’s deposit used 
to establish credit. 


20.3 PAYMENT OF DEPOSITS 


(1) Deposit methods shall be the same as acceptable payment methods contained in 
Rule 22.3. 

(2) If SEPUC requires a deposit to restore Electric Service after SFPUC has discontinued 
service for nonpayment of charges, SFPUC will add the deposit to Customer's next 
regular monthly Bill. Customer must pay the full amount of the deposit by the due 
date for Electric Service to continue. 


20.4 RETENTION AND REFUNDS OF DEPOSITS 


(1) SFPUC will retain Customer’s deposit for a minimum of twelve months, subject to 
the condition listed in #4 below. 

(2) SFPUC reserves the right to retain a deposit for longer than twelve months if SFPUC 
determines such deposit is required to continue to secure payment for Electric 
Service. In such cases, SFPUC may retain the deposit until SFPUC, in its sole 
discretion, determines that the deposit is no longer necessary to secure payment of 
SFPUC Bills. 

(3) SFPUC will pay interest on deposits at the rate recommended by SFPUC’s Business 
Services. 

(4) SFPUC will refund Customer’s deposit when one of the following has occurred: 

a. Customer has timely paid all SFPUC Electric Bills for twelve months, consecutive. 
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b. SFPUC has otherwise determined that Customer has established good credit, so 
a deposit is no longer required. 
c. Electric Service has been discontinued and Customer has paid all outstanding 
Bills. 
(5) Where a refund of a deposit is due to Customer, SFPUC will first apply the refunded 
deposit to any amounts due to SFPUC and will advise Customer of such refund in the 
Bill. 
(6) In the event of Electric Service discontinuation, SFPUC will first apply the refund to 
any amounts due SFPUC for services rendered before issuing a check payable to 
Customer for any remaining amounts. 
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RULE 21.0 — BILLS 


211 


ELECTRIC SERVICE BILLING PERIODS 


SFPUC will render Bills for Electric Service at regular monthly intervals after commencement of 
Electric Service except as set forth below: 


(1) 


(2) 


21:2 


(1) 


(2) 


(3) 


21.3 
(1) 


(2) 


(3) 


Customers receiving Electric Service for ten days or less in their initial Billing Period 
will have the charges for their Energy Consumption during this period added to their 
first Bill. 

Customers terminating Electric Service will receive a closing Bill for a Billing Period 
consisting of the time period from the last regular monthly Billing Date to the date 
Customer’s account is closed. 


ESTIMATED BILLS FOR ELECTRIC SERVICE 


Should SFPUC be unable to read Customer’s meter on the scheduled reading date 
for reasons beyond SFPUC’s control, SFPUC’s Bill may be based on Customer’s 
estimated Energy Consumption or Billing Demand during the Billing Period. 
SFPUC will base Customer’s estimated Energy Consumption or Billing Demand on 
Customer’s prior Consumption, if available, or on Customer’s installed electrical 
equipment, facility size, type of business, and/or class of service. SFPUC’s 
determination as to any estimated Energy Consumption or Billing Demand will be 
final. 

If SFPUC can obtain an actual reading, SFPUC will include any necessary adjustments 
to prior estimated Energy Consumption or Billing Demand in the first regularly 
scheduled Bill following the estimated bill. SFPUC will make any adjustments for 
accumulated underestimates or overestimates on a net basis if SFPUC makes 
consecutive estimates of Customer’s Energy Consumption or Billing demand. 


PRORATED ELECTRIC BILLS 


Where the Billing Period is less than 25 days or more than 35 days, the Bill may be 
prorated. 

Monthly charges will be prorated based on the proportion of days in the Billing 
Period relative to an average month. Energy charges, where possible, will be based 
on actual meter reads for the period but, in cases where a read is unavailable, 
estimated Consumption will be based on average daily Consumption. 

Applicable taxes, one-time charges, and other fees are not subject to proration. They 
will be computed and added to the final total. 


21.4 ALTERNATIVE METERING FOR BILLING PURPOSES 


(1) For billing purposes, each meter on Customer’s premises will be considered 
separately. Readings of two or more meters will not be combined as equivalent to 
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measurement of one meter except as may be authorized by SFPUC, such as when a 
PV Generation System is present. 

(2) Customers may not use Subtractive Metering to calculate charges for other Energy 
users without SFPUC’s prior approval in writing and upon a showing that no feasible 
or prudent alternative exists. (see Rule 6.10(2) above.) 
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RULE 22.0 — PAYMENT OF BILLS 
22.1 PAYMENT FOR CHARGES OWED 


(1) Customer is responsible for payment of all charges for Electric Service provided and 
for all services performed by SFPUC to supply Electric Service. 

(2) Where Applicant has applied for a new Electric Service, or modified an existing 
Electric Service, SFPUC will send Bills to the Person(s) identified to receive the Bills in 
the Application for Electric Service. 

(3) Where Customer is taking over an existing Electric Service, SFPUC will send Bills to 
the Person(s) identified to receive the Bill in the request for Electric Service. 

(4) Where Customer has identified two or more Persons as the Persons to receive the 
Bill, they will be jointly and severally liable for payment of the Bill. 


22.2 PAYMENT DUE DATES AND PENALTY FOR LATE PAYMENT 


(1) Bills presented by SFPUC are payable on the due date set forth therein. Bills are past 
due if SFPUC does not receive payment in full by the due date. 

(2) In the event that Customer does not pay its Bill by the due date, SFPUC may impose 
a late payment penalty in accordance with the Rate Schedule. 


22.3 FORM OF PAYMENT 


(1) Customer may make payment to SFPUC with cash, check, money order, certified 
check, or credit card. Electronic funds transfers and debit card payments may also be 
available. However, SFPUC will not accept credit card payments from Customer after 
SFPUC has issued a notice of discontinuance for nonpayment of Electric Bills. 

(2) Checks remitted by Customer in payment of Bills are conditionally accepted and 
subject to verification of funds. Customer whose check has been refused for 
payment by Customer’s financial institution will be assessed a return check charge in 
accordance with the Rate Schedule. 

(3) SFPUC may require Customer to submit payment in cash or certified check if SFPUC 
determines that Customer’s payment record is unsatisfactory. 


22.4 UNDERPAYMENT 


In the event Customer’s tender of payment is for less than the full amount owed on a Bill, 
SFPUC will apply the partial payment first to the charges for Electric Service that are delinquent; 
next to any outstanding charges for actions taken by SFPUC to terminate, discontinue, restore, 
or reconnect Electric Service; and finally, to any current Bill. 
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22.5 AMORTIZATION AGREEMENTS 


(1) A Customer that is unable to pay in full any SFPUC Bill may request that SFPUC enter 
into an Amortization Agreement with Customer to enable Customer to pay any past- 
due amounts over an extended period of time. 

(2) The Amortization Agreement shall be for a period not to exceed twelve months and 
shall include the unpaid balance of any Bill asserted to be beyond the means of 
Customer to pay within the normal period for payment. 

(3) Unless specifically stated otherwise in the Amortization Agreement, charges 
accruing in subsequent Bills will not be included in the Amortization Agreement and 
will be subject to the normal discontinuance of Electric Service process outlined in 
these Rules. 
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RULE 23.0 — INCORRECT BILLS AND ADJUSTMENTS 


23:1 


(1) 


(2) 


23.2 
(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 


(8) 


(9) 


GENERAL 


SFPUC will adjust any Bills that SFPUC determines after investigation do not reflect 
correct charges for Electric Service actually rendered to Customer in accordance 
with the applicable rate. 

In no case will adjustments exceed a period that is more than three years from the 
date the error was brought to the attention of SFPUC. Shorter time frames may be 
applicable as set forth below. 


BILL REVIEW PROCEDURE 


To dispute the correctness of a Bill, Customer must notify SFPUC in writing as soon 
as practicable. Customer shall include in the notice of dispute an explanation of the 
dispute. 

Customer that has disputed a Bill must pay any undisputed portion of the Bill. In 
addition, any subsequent undisputed Bill will be payable upon presentation. 

SFPUC will investigate Customer’s disputed Bill and respond promptly in accordance 
with this section. In order to review the dispute, SFPUC may request that Customer 
provide copies of payment receipts, other proof of payment, or other information 
related to Customer’s Energy Consumption. 

After review, SFPUC will determine whether the disputed Bill is correct or incorrect 
and provide Customer with an explanation of the reasons for SFPUC’s 
determination. 

If SEPUC determines that Customer is owed a refund, SFPUC will credit the amount 
due Customer on Customers’ next Bill. 

If SEPUC determines that the Bill is correct, or that some other amount is due SFPUC, 
SFPUC shall advise Customer (a) whether SFPUC will agree to an amortization period 
to pay any unpaid balance; or (b) the date when Customer must pay the unpaid 
balance of the Bill in full. 

If Customer agrees with SFPUC’s determination but fails to enter into an 
Amortization Agreement or timely pay the amount due, SFPUC may discontinue 
Customer’s Electric Service. 

If Customer disagrees with SFPUC’s determination, Customer may appeal the 
determination to the Commission. If Customer does not file an appeal, SFPUC may 
discontinue Customer’s Electric Service if Customer fails to pay the amount SFPUC 
has determined is due. 

If Customer appeals SFPUC’s determination to the Commission, SFPUC will not 
discontinue Customer’s Electric Service while the appeal is pending. Once the 
Commission issues a decision regarding Customer’s appeal, SFPUC may discontinue 
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the Electric Service if Customer fails to pay any amount the Commission has 
determined is due. 


23.3. OVERBILLINGS 


(1) SFPUC will correct an overbilling error for the actual time period of the overbilling up 
to a maximum of three years from the date the error was determined to have 
started or, if the start date cannot be accurately determined, the date Customer or 
SFPUC reported the error to the other. 

(2) When SFPUC has determined that there has been an overbilling error, Customer 
may choose to take an account credit for the overbilling or obtain a refund from 
SFPUC. 


23.4 UNDERBILLING 


(1) lf SEPUC has undercharged a Residential Customer due to a billing error, SFRPUC may 
bill Customer for such undercharges for a maximum of three months from the date 
the error was determined to have started or, if the start date cannot be accurately 
determined, the date Customer or SFPUC reported the error to the other. 

(2) If SEPUC has undercharged a Commercial Customer due to a billing error, SFPUC may 
bill Customer for such undercharges for a maximum of three years from the date the 
error was determined to have started or, if the start date cannot be accurately 
determined, the date Customer or SFPUC reported the error to the other. 

(3) Adjustments for underbilling will be included in the first Bill issued to Customer after 
the underbilling has been discovered. While that amount will be due and owing on 
presentment, at Customer’s request SFPUC will amortize the amount of the 
underbilling over a similar period-of-time for which the underbilling occurred. 


23.5 INTEREST 


(1) SFPUC may charge Customer interest on amounts owed for nonpayment of Bills. 
(2) SFPUC will not pay interest on refunds for overbillings or charge Customer interest 
on charges for underbillings. 


23.6 CLOSED ACCOUNTS 


(1) Closed accounts with a credit balance less than $5.00 will not be refunded to 
Customer unless specifically requested by Customer. 

(2) Closed accounts with a debit balance of less than $5.00 will not be pursued for 
collection. 


23.7. ELECTRIC METER INACCURACY 


(1) Any Customer that has reason to believe a meter is inaccurate may request that 
SFPUC test the meter. If meter is within the +2% accuracy limit, no further action is 
required. 
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(2) Should SFPUC determine during a test that a meter is inaccurate, the following shall 
occur: 

a. If the meter is found to be more than two percent fast, SFPUC will refund to 
Customer the overcharges based on the corrected meter readings. The refund 
period will not exceed six months unless the date the error began can be 
accurately determined. If the date the error began can be determined, the 
refund period will begin on the occurrence date for a maximum of three years. 

b. If SFPUC finds that a Commercial Customer’s meter is more than two percent 
slow, SFPUC may include in Customer’s next Bill a charge for Energy estimated to 
have been consumed but not previously billed to Customer. This charge will not 
exceed three months unless the date of error can be accurately determined. If 
the date the error began can be determined, SFPUC may charge Customer back 
to the date of the occurrence for a maximum of three years. 

c. Any Bill including additional charges to account for an inaccurate meter will be 
due and owing on presentment. At Customer’s request, SFPUC will amortize the 
amount due over a period-of-time similar to the period over which Customer has 
incurred additional charges. 
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APPENDICES 
Appendices can be found at https://sfpuc.org/hetchydevelopers. 


Please note that these appendices are subject to change and will be updated as needed. The 
SFPUC will honor guidelines and requirements that were in effect at the time Applicant submits 
an Application for Electric Service, even if such guidelines and requirements were subsequently 
updated, except for code, safety, and legal updates as required. 


APPENDIX A. FORM APPLICATION FOR ELECTRIC SERVICE 

APPENDIX B. SPECIFIED COSTS AND CHARGES 

APPENDIX C: DISTRIBUTION AND SERVICE LINE EXTENSION AGREEMENT 

APPENDIX D. FORM ELECTRIC SERVICE AGREEMENT 

APPENDIX E. AUTHORIZATION TO PROVIDE CUSTOMER INFORMATION TO THIRD PARTY 


APPENDIX F. INTERCONNECTION, METERING, AND OPERATING REQUIREMENTS FOR 
GENERATING FACILITIES CONNECTED TO SFPUC DISTRIBUTION 


APPENDIX G. ELECTRIC SERVICE GUIDELINES 
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PUBLIC UTILITIES COMMISSION 
City and County of San Francisco 


RESOLUTION NO. 23-0221 


WHEREAS, The San Francisco Board of Supervisors (Board) established a community 
choice aggregation (CCA) program in 2004 (Ordinance 86-04) and has implemented the program, 
called CleanPowerSF, through the work of the San Francisco Public Utilities Commission 
(SFPUC) in consultation with the San Francisco Local Agency Formation Commission 
(Ordinances 146-07, 147-07, and 232-09); and 


WHEREAS, In order to provide the services of CleanPowerSF, the SFPUC engages ina 
continual process of procuring power and simultaneously negotiating a mix of short-, medium-, 
and long-term contracts for a diverse supply of energy and energy-related products with multiple 
suppliers (Contracts), all in an expedited time frame consistent with regulatory deadlines in order 
to meet regulatory requirements, secure the best possible prices and terms, keep rates affordable 
and competitive, and manage procurement risk; and 


WHEREAS, The SFPUC has an ongoing need for access to a bank credit facility to secure 
the obligations of CleanPowerSF to make authorized Contract payments, to meet regulatory 
requirements, and for other financial obligations for CleanPowerSF, through letters of credit or 
loans; and 


WHEREAS, In order to provide liquidity support, as needed, for authorized power 
purchase Contracts, to meet regulatory requirements and to enable CleanPowerSF to enter into 
working capital loans as part of conducting its normal business activities, in Board of Supervisors 
Ordinance No. 8-18, the Board authorized the General Manager to enter into a bank facility credit 
agreement with JPMorgan Chase Bank, National Association (JPMorgan) or another entity, 
subject to the conditions specified in Board of Supervisors Ordinance No. 8-18, including that the 
total credit commitment under the bank credit facility agreement not exceed $150 million over the 
term of the agreement, and that the term of the agreement not exceed six years; and 


WHEREAS, The six-year term authorized under Ordinance No. 8-18 currently expires at 
the end of March 2024.To ensure that the desired essential liquidity support continues to be 
available on an uninterrupted basis, the SFPUC now seeks to submit to the Board of Supervisors 
a proposed amendment to Board of Supervisors Ordinance No. 8-18 (the Proposed Ordinance 
Amendment) to authorize the General Manager to enter into amendments to or an amended and 
restated credit agreement with JPMorgan or a replacement bank credit facility with another entity, 
with a total credit commitment under the bank credit facility agreement not exceeding $150 million 
and for an additional period or periods not exceeding ten years; and 


WHEREAS, This action does not constitute a “project” under the California Environmental 
Quality Act Guidelines section 15378(b)(4) because approval of the Proposed Ordinance 
Amendment would constitute the creation of a government funding mechanism which does not 
involve any commitment to a specific project which may result in a potentially significant physical 
change in the environment; now, therefore, be it 


RESOLVED, the Commission hereby approves the form of the Proposed Ordinance 
Amendment and authorizes the General Manager to direct its advancement for consideration by 
the Board of Supervisors, with any non-material changes that the General Manager deems 
necessary to accomplish the purposes of this resolution; and be it 


FURTHER RESOLVED, The General Manager is authorized to delegate any of the 
responsibilities or duties authorized in this resolution to the Assistant General Manager, Business 
Services and Chief Financial Officer of the Commission; and be it 


FURTHER RESOLVED, This resolution shall take effect from and after its adoption. 


I hereby certify that the foregoing resolution was adopted by the Public Utilities Commission at 


its meeting of December 12, 2023. 


Secretary, Public Utilities Commission 
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SAN FRANCISCO PUBLIC UTILITIES COMMISSION 


City and County of San Francisco 


London N. Breed 
Mayor 
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